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LETTERS OF TRANSMITTAL. 



Department of the Interior, 
Washington^ December 7, 1913, 
Sir: In compliance with the provisions of section 2 of the act 
appro vtd June 17, 1902, entitled "An act appropriating the re- 
ceipts from the sale and disposal of public lands in certain States 
and Territories to the construction of irrigation works for the 
reclamation of arid lands," I have the honor to transmit the accom- 
panying Twelfth Annual Report of the Reclamation Service. 
Very respectfully, 

Franklin K. Lane. 
The Speaker of the House of Representatives. 



Department of the Interior, 
United States Reclamation Service, 

Washington^ October 4^ 1913. 
Sir: Transmitted herewith is the Twelfth Annual Report of the 
Reclamation Service. This report relates in particular to work 
completed and in progress during the fiscal year ended June 30, 
1913, but contains also information in regard to previous operations 
in order that the methods, progress, and results of reclamation work 
may be more readily understood. 

Very respectfully, A. P. Davis, Acting Director. 

The Secretary of the Interior. 
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TWELFTH ANNUAL EEPOET 

OF THB 

RECLAMATION SERVICE. 



F. H. Newell, Director. 



GENERAI. DISCUSSION. 
INTRODUCTION. 

Evolution of the Reclamation Service, — ^The Reclamation Service 
began with the passage of the act of June 17, 1902. After the pas- 
sage of this act tne* S^retary of the Interior, Ethan Allen Hitchcock, 
delegated certain authority to make surveys and examinations to 
Charles D. Walcott, Director of the Geological Survey, who in turn 
committed the initiation of the work to a few men who had been 
examining into the extent to which the arid lands irjight be reclaimed 
by measuring streams and surveying reservoir sites. Month by 
month the forces engaged in sucn survey and examination were 
increased ; engineers and assistants were addedj experienced consult- 
ing engineers were employed, finally construction of the works was 
begun, and the term " Reclamation Service " was gradually applied 
to this group of men. 

Present organization of the service. — After 10 years of growth 
the service has evolved into an intricate organization with a multi- 
tude of duties. It not only surveys and examines possible projects 
but builds these in whole or in part by contract or by its own forces. 
In connection with this construction it operates construction camps, 
hospitals, boarding houses, mercantile stores, and even places or 
amusement; it has railroaas and transports passengers and freight 
at schedule rates; it has telephone systems and collects tolls for 
messages. But far more important than this, it delivers water to 
thousands of individual farms, keeps record of the time and quantity 
of these deliveries and of the crops raised, and in this manner is 
brought into immediate personal contact with the human affairs of 
thousands of citizens. 

All authority flows from the Secretary of the Interior. At the 
beginning of each year plans and expenditures are approved in 
advance by the Secretary, as these plans are completed in detail. 
The proposed expenditures are again submitted to the Secretary for 
approval at the beg^iiming of each quarter, so that the Treasury 
officials may have his specific authority for making payment. In 
addition to the annual and quarterly approvals, each specific large 
12872'— 14 ^l 1 
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contract or construction, is again submitted to the Secretary, so that 
in all steps of financial affairs the Secretary has complete control. 

So it is with the legal matters. The broad features are worked 
out on the ground, and every contract or form of contract, after 
having been prepared with full reference to the local conditions, is 
passed upon m the Secretary's Office by the Assistant Attorney Gen- 
eral or handled in the field by the district attorneys of the Depart- 
ment of Justice. The fiscal affairs — ^the payment and receipt of 
money — are handled by special fiscal agents, all under heavy bond 
and reporting directly to the Treasury Department. 

Prior to the present administration executive control, under the 
Secretary of the Interior, was vested in the director and, associated 
with him, the chief engineer. The administrative control and man- 
agement is now lodg^ in five officials^ each of whom is charged 
directly with the affairs of a single division, but who confer on all 
matters affecting the service as a whole and in conference decide upon 
all questions, which decisions are referred to the Secretary of the 
Interior for approval. These officials are F. H. Newell, director; 
A. P. Davis, chief engineer; Judge Will R. King, chief counsel; W. A. 
Kyan, comptroller^ m charge of finances and accounts ; and I. D. 
O Doimell, supervisor of irrigation. This joint body is known as 
the United States Reclamation Commission. 

The last-named member has an office in BillingSjMont., and devotes 
only a part of his time to the service. The other members of the 
commission are expected to alternate in the Washington office and 
in the field, so as to keep in close personal touch with the Secretary, 
with the water users, and with the field forces. The work is so 
widely scattered and has progressed so rapidly that it has outgrown 
the administrative possibilities of any one man, and for this reason 
the manifold duties heretofore devolvmg upon the director have been 
divided so that five men shall give a close personal study and atten- 
tion to the many details necessary for the proper management of so 
large an undertaking. 

The field of work embracing the arid and semiarid region is 
divided into several districts, each in charge of a supervising engi- 
neer who reports to the Washington office. Each has the supervision 
of several projects and spends most of his time traveling from point 
to point, advising the project engineers or managers who are resident 
on the project. These projects are usually large and may be 50 to 100 
miles in length. In case of large construction there is necessarily on 
each of the large features, such, for example, as a storage dam, a resi- 
dent engineer in direct charge of that piece of construction. In the 
operation and maintenance, also, the project manager has under him 
the superintendents of irrigation, each perhaps in charge of a large 
canal or group of canals. 

In addition to the direct line of authority from the Secretary there 
has been found to be need of certain experts and consulting engineers. 
These are called in frequently on difficult problems of foundation of 
dams or of technical work. Electrical and cement experts are also 
needed as well as drainage men acting largely in a consulting capacity. 
These men are located at points most convenient to the work itself, 
generally at centers of population where material can be had in 
emergency or laborers employed. 

Digitized by VjOOQIC 



IKTBODUOTIOK. 8 

In addition to these officers outside the projects is a purchasing and 
shipping agency in Chicago, near the headquarters ox the great rail- 
roaa systems. Here are clerks who take up the railroad daims and 
who ky out or route the freight, such as machinery purchased in 
the East. 

Hiatorical review, — ^The past year, including the crop season of 
1913, has shown a steady progress in the work of the Keclamation 
Service and an increase in the areL reclaimed by irrigation. The 
Newlands or reclamation act, under which the work is being con- 
ducted, was signed on June 17, 1902, and thus 11 full years have 
elapsed during which operations have been pushed forward as rapidly 
as possible with the funds available and with the limitations imposed 
by legal or other conditions. The activities of the 11 years may be 
considered under three stages of growth : 

(1) That of survey, examination, tentative approval, and adoption 
of the projects, nearly all of which were practically selected under 
the direction of Secretary E. A. Hitchcock during the years 1902 
to 1906. 

(2) Then came the period of active construction during which 
many of the larger dams, canals, and tunnels were built, and the 
problems of efficient and economical building were given most atten- 
tion. This extended up to about 1910. 

(3) Next succeeded the present era of problems more intimately 
connected with human nature and its limitations, namely, those of 
the settlement of the land and its use by newcomers. 

In the previous annual reports these matters have been touched 
upon, but the steadily growing importance of the human problems 
demand still further consideration. In this connection the most im- 
portant item is the fact that there have been reclaimed, or water has 
been provided, for over 1,200,000 acres, at a cost to the Government 
of an average of not far from $50 per acre. During 1912 a little over 
one-half of this area was actually m use, although only 2 per cent of 
the Government farms prepared for irrigation have not been filed on. 

In the handling of the physical problems of en^neering and the 
related legal questions there are certain definite fects or principles 
which could be measured or judged by well-known rules, but in the 
development and use of the irrigable lands for which the worfa are 
provided, instead of machinery or tools, it is necessary to work with 
men who are not directly controlled as employees, but on the contrary 
must be dealt with as partners or coworkers in this great undertaking. 

When the reclamation act was under discussion, and even for some 
years after it was passed, it was assumed that the Government would 
simply build the reservoirs and main-line canals to store the floods 
and bring the water out to a point where the settlers might take it 
and distribute it in smaller canals built by themselves. 

The first comers had already taken up and partly utilized most of 
the easily available sources of water supply, and it was conceived to 
be the duty of the General Government, which was also the owner 
of great bodies of public lands, to make conditions such that the 
succeeding wave of settlers would find them about as they were pre- 
viously found by the pioneers. In other words, where the natural 
streams had been appropriated, it was desired to provide what was 
equivalent to similar artificial streams from which the water might 
be taken by settlers arriving at a later date. 
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The lack of complete success in following this idea lay in the failure 
to consider the fact that the pioneers had only nature to fall back 
upon, and in time of discouragement were forced by stem necessity 
to utilize conditions as best they could, and as they found them. The 
later comers, however, finding the artificial streams provided by the 
Government, naturally feel that they have recourse to the Govern- 
ment, if conditions prove to be diificult, to improve these artificially 
created conditions. Thus, while nature was stern and unyielding to 
the pioneers and would go no further in ameliorating conditions, the 
general government is far more amenable to importunity. 

It was found to be impossible to utilize immediately the larger 
reservoirs and canals built by the Government unless it did proceed 
further and build also the distributing system, taking the water to 
points nearer the farming land. 

The individual entrymen on the farm units and the owners of 
private lands included in a project were apparently unable to 
organize for mutual assistance in the building of the distributing 
system as was done by the pioneers, and it appeared that the large 
works would stand idle for a time at least unless the water was 
brought within a mile or less of each farm unit. 

In order to expedite the development of the country and the use 
of the stored water, the reclamation work was continued, and hun- 
dreds of miles of sjnall canals and laterals and thousanas of small 
structures, such as flumes, culverts, bridges, and turnouts, were built. 
These added notably to the cost of the water rights, and, while appre- 
ciated at the time by the settlers, this added cost ultimately gave rise 
to innumerable complaints on the ground that the completed works 
carrying water to the land cost more than was originally anticipated. 
As above stated, this is attributable not only to the fact that the 
original or preliminary plans did not contemplate doing so much for 
the farmer, out left more to be done at his own expense by him or by 
cooperation with his neighbors, but also to the great increase in cost, 
during the construction period, of materials of all sorts, labor, 
rights of way and other property, and of stock and feed in the 
neighborhood of the construction work. 

The Government has provided detailed distribution systems and 
numerous structures demanded by the water users that would prob- 
ably not have been considered immediately necessary if the work was 
being performed more directly at the expense of the individuals. 

The conditions now are that the Government has built a number 
of irrigation systems that for completeness and permanence stand 
well in advance of any in the United States, or even abroad. This 
has been done at a reasonable cost to the water user for size, dilE- 
culty, and quality of construction. The ultimate success of these 
great works, however, rests not wholly upon their engineering or 
mechanical perfection, but upon the success of the farmers for wnose 
use they were built. His success, in turn, depends upon his efficient 
use of the land and water provided by the Government and of 
his own labor and resources. Thus the success of the individual 
farmer is not only the highest consideration from the humanitarian 
standpoint, but also from that of the statesmen and the builder of 
the works. Every effort should be and is therefore being made to 
promote the success of the farmer, and on the basis of his success to 
increase the prosperity of the country. 
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The chief obstruction to success lies not only in the natural diffi- 
culties, but even more in the aggravation of tnese by the complica- 
tions resulting from the presence of men who, un^r the guise of 
obtaining land for the support of their families, are really endeavor- 
ing to profit unduly by the efforts of their neighbors, and who, 
whether owning little or much land, are holding oack tne develop- 
ment of the country and to this extent defeating the purposes of the 
reclamation act. It is difficult to distinguish between these men and 
the farmer, but the best single test is that of actual residence on tibe 
land and cultivation of it. The real farmer, the man who makes the 
principal part of his living by the tilling oi the soil, is found living 
on the farm. He has learned that he can not successfully raise 
crops while sitting in a real estate office or comer grocery in town. 

To illustrate the conditions in the arid West and the difficulties 
that are being encountered, it is convenient to distinguish various 
classes of entrymen or landowners as follows: 

{a) The farmer who lives on the farm and spends his working 
hours in his fields. This is the type of man who should be given most 
encouragement, as it is his sMU and labor intelligently applied that 
is adding to the permanent values of the country. 

(6) The owner who lives on the farm, but spends most of his time 
in town or at some other occupation in wnich he can earn more money 
than he can at farming. This man, while desirable, is usually not de- 
veloping his land to ite full extent. 

(e) The man who lives in town and spends his money in develop- 
ment of his farm, perhaps in setting out an orchard. He is doing 
this usually with the idea of investing his savings and with the hope 
of ultimately having a home. It has been argued that encourage- 
ment should be given to such a man and to the development of or- 
chards in this way, but experience has shown that nonresidents 
are often unsuccessful and ultimately sell their farms. By not living 
on the farms they are not doing their share as citizens in building 
up the locality. They are investors in farm property, but are seldcnn 
farmers. 

(d) Men who neither live on their farms nor invest money in the 
improvement of the soil. These men are speculators, and, although 
they may be estimable individuals, they are a great obstacle to the 
success of the reclamation act, as they withdraw the land from use 
and directly or indirectly aid in inflating prices to a point that 
renders profitable farming difficult, if not impossible. 

These classes of landowners merge into each other, and it is im- 
possible to draw any sharp line between them. In fact, many a man 
believes that he will put to best use the land that he is holding, but 
defers taking action from month to month or from year to year with 
corresponding loss to the community while he is holding the land. 
He is putting the Government to expense directly or indirectly 
through his failure to utilize the irrigation system or pay for the 
water provided for the land. 

Wlienever occasion arises that amelioration of terms of payment 
for water may be considered, it is of the highest importance that this 
be panted only to the man who is living on his land and who is 
cultivating it in good faith, making his pnncipal occupation that of 
tilling the spiL 
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6 TWELFTH ANKUAL BEPOBT OF BEOULMATIOK SEBVICB. 

Investment by irrigator. — ^To attain success a larger inyestment 
must be made by the irrigator than was assumed by many at the 
time of the passage of the reclamation act. On the basis oi $20 per 
acre for storing and turning water into the main line canals the 
investment by the Government in the reclamation of a 40-acre 
tract would be $800. It was generally understood that the invest- 
ment to be made by the settler would be correspondingly small. 
As conditions have developed, however, it has become apparent 
that the Government must bring the water nearer the land; and 
although this reduces the immediate investment by the settler, and 
one that otherwise would have been made by him in providing the 
distribution system, yet, nevertheless, he must invest a far larger 
amount of money than anticipated in providing necessary equipment. 

The present cost of storing, divertmg, and distributing water for 
irrigation averages not far from $50 per acre, or $2^000 for a 40-acre 
irrigated farm. This is the amount of money which, in one sense, 
the Government advances for the benefit of the settler and which he 
is to repay to the Government without interest at some future time. 
This advance or loan is by no means sufficient to put the settler on his 
feet. On his part he must be able to provide, directly or indirectly, 
an equal or larger sum to be used in building a house, a barn, and m 
procuring live stock, tools, and other equipment, and in the leveling 
of the ground. Not all of this money or its equivalent in labor is 
applied at once. Some men of unusual energy and skilly who are 
willing to isubmit themselves and their families to great discomfort, 
may get along with a considerably less amount of money, but on an 
average it may be said that at least $2,500 to $3,000 must be invested 
by the settler within the first two or three years on a small farm, not 
including the purchase price of the land. Farming under an irriga- 
tion pr ojec t in the beginning is fraught with hardships and priva- 
tions. While there are numerous instances of men who, with prac- 
tically no capital, but only their ability to render hard intelligent 
work on their land, have made phenomenal successes, the percentage 
is largely against tnem, and it is better to know the whole truth and 
perhaps discourage a possible success from making the attempt than 
that a probable failure be urged to make the effort. There is nothing 
mysterious about farming under irrigation and nothing that can not 
be mastered by an intelligent man, able and willing to work; and, 
under irrigation, the intelligence of the worker counts more than in 
almost any class of farming. 

One of the most important items in connection with development 
of the irrigated land has been the ability of the settler to secure an 
advance of money or a loan to enable him to develop his land. In the 
case of homestead entries there is little real security offered to the 
money lender, and the interest rates are correspondingly high, being 
from 8 to 12 per cent or even more. In order to obtain title to the 
land as a basis for the loan the homestead act has been amended, pro- 
viding for acquiring title after three years' residence, in place of five 
years, but, as in the case of privately owned land, the Government 
necessarily holds what is equivalent to a first mortgage for payment 
for water, and bankers or money lenders are naturally cautious 
about making loans in such cases. 
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There has been considerable debate in the public press and in corre- 
spondence as to the best course to be pursued with reference to secur- 
ing larger credit for the pioneer irrigator and further loans at rea- 
sonable rates of interest. One suggestion made has been that the 
Government not only advance, as nas been done, the capital for 
providing the water, approximately $2,000 for a 40-acre farm, or 
$4,000 for an 80-acre tract, but in addition break up and level the 
land and even make loans of cash or credit to procure farm equipment. 
It has been pointed out that this is done in other countries, and that 
in Canada in some instances farms have been planted to the first 
crop and further credit given to the new settler. It is to be noted, 
however, that in the latter case extreme care is taken and careful 
discrimination is made as to the individual would-be borrowers based 
on their previous history and financial standing. Such discrimina- 
tion would be very difficult for the Government to exercise or to 
demand under the present laws. 

In recognition of the fact that through the first few years there is 
necessarily large outgo and small income, the Secretary of the In- 
terior has in many instances approved a graduation of annual pay- 
ments for water rights, such as to require a tenth down and then 
relatively small amounts during the second, third, and fourth years, 
conditioned, however^ upon actual cultivation of the soil and improve- 
ment of the farm equivalent to the reduction of payment. The appli- 
cation of this principle is found to be yielding good results, and, as 
before stated, any similar concession should be made on the basis of 
thorough cultivation, so as to make every possible inducement for 
use of the reclaimed land. 

Every encouragement should be given to the man who is making 
his home on the reclaimed land and cultivating it effectively. Such 
a man should be recognized as cooperating with the Government in 
its efforts to promote the prosperity of the Nation. It is generally 
admitted that few men can succeed as farmers or properly utilize the 
opportunities offered by the Government unless they devote their en- 
tire time and energies to the cultivation of the irrigated lands, and 
that the greatest obstacle to the success of the reclamation act lies 
in the man who is unwilling or unable to utilize effectively the bounty 
of the Government or the money advanced in reclaiming the land. 

During the first three or four years the irrigator must expect to 
make large investment of his own money and labor in leveling and 
subduing the soil and to receive small returns. During these years, 
as before noted, he should not be expected to make large payments 
for the cost of the water. Any concession, however, in this regard 
should be made strictly contingent upon actual and continuous culti- 
vation. 

Such concessions should not be made to any man who is holding 
his land out of use for the purpose of gaining a benefit through the 
increased value resulting from the efforts of his neighbors. The diffi- 
culties and expenses encountered by the man who is attempting to 
make his home on the land are increased directly or indirectly by the 
speculative unimproved holdings that do not bear their full share of 
the burden of maintenance of schools, roads, and other improve- 
ments. On the other hand, if the lands that are being held out of 
use were now in the ownership of men who would live upon them, the 
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presence of these men in the community and their efforts in culti- 
vating the soil, in keeping down the growth of weeds, and in numer? 
ous other ways would redound to the benefit of the entire com- 
munity. In short, the object of the reclamation act would be much 
better accomplished. 

Cooperation. — In the work of the Reclamation Service especial 
attention has been paid to increasing the cooperative results, not only 
with the water users individually and collectively, through the water 
users' associations, but with various agencies of the State and Nation. 
In Idaho a contract has been entered into with the Pioneer irrigation 
district, involving the expenditure of about $350,000 in the drainage 
of lands within the district and $560,000 for storage capacity m 
Arrowrock Reservoir ; in Washington a contract has l^en made with 
the Kittitas irrigation district in order to provide an adequate water 
supply to the Kittitas lands from the storage reservoirs of the 
Yakima project; and in Qregon cooperation is being had with the 
State in connection with the investigation of the Deschutes River 
Basin. Cooperation with private irrigation interests has been pro- 
vided for under the Warren Act in Idaho, Nebraska, Washington, 
and Wyoming. A series of conferences was held during the fall and 
winter of 1912-13, notably at agricultural colleges in various arid 
States and with managers of private irrigation projects and others 
interested. The discussions that followed embraced a wide range of 
subjects, but principally those that had to do with the operation of 
irrigation systems and the relations with the water users. 

Cooperation within the Department of the Interior has been had 
with the Geological Survey in the measurement of streams and deter- 
mination of water supply available; also with the Land Office in 
matters of public land and examination of titles; and with the In- 
dian Office in the construction of works, particularly on the Flathead, 
Blackf eet, and Fort Peck Reservations in Montana. It is hoped and 
believed tnat by such cooperation greater efficiency and economy is 
secured in carrying out the work in hand, accompanied by mutual ad- 
vantage such as is secured in distributing the work to the agencies 
best qualified to carry it on. 

Cooperation has also been had with the various bureaus in the De- 
partment of Agriculture, notably the Forest Service, in connection 
with the protection of the watersheds above the larger reservoirs; 
and with the Bureau of Plant Industry in its experimental farms on 
several of the projects, these being operated under an agreement made 
in accordance with appropriations for the Bureau of Plant Industry, 
"For investigations in connection with the utilization of lands re- 
claimed under the reclamation act and other areas in the arid and 
semiarid regions." These appropriations have been made annually 
since 1909 for amounts ranging from about $70,000 to $75 000. Ar- 
rangements have also been effected for expert agriculturalists to act 
as advisors of the irrigators on each of the projects, the Secretaries 
of Agriculture and the Interior cooperating to that end. 

Cooperation has also been sought and obtained from the Bureau of 
Standards, in the Department of Commerce, especially in connection 
with investigations of cement and concrete, and with the Bureau of 
Fisheries in connection with plans for fishways. 
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Tlie largest results yet to be accomplished are in tiie securing of 
more effective cooperation between the individual water users and 
their organizations. Theoretically, it should be possible to secure a 
high degree of effectiveness, but experience has shown that the 
farmer under a new project is so busy with the details of his own 
work that it is extremely difficult to obtain active interest in those 
things which an outsider might regard as of first importance. For 
example, the agricultural experiment stations on certain projects 
have connected with them men who are com^tent to advise tne new- 
comers. It would be assumed that the majority of farmers would 
visit the nearest experiment farm frequently to see what has been 
done of interest and value to them and would eagerly seek advice on 
their difficult problems, but the contrary is the case. It is difficult 
to interest many of them in the experiments being carried on for 
their benefit, and the tendency has been to rely upon advice or 
suggestions of some near neighbor, who may be misiniormed. 

It is to overcome this very natural tendency and in order to pro- 
mote confidence and cooperation between the Reclamation Service 
and the farmer that the Secretary of the Interior has planned to 
secure experts from the Department of Agriculture, who shall visit 
the farms and counsel and advise with the farmer on his own land. 

It has become evident that the irrigator should be visited on his 
own farm and that the difficulties which he is encountering should be 
studied on the ground in the same way that the troubles of a manu- 
facturer of goods are solved in the factory. The general princi- 
ples or theory can be taught elsewhere, but the far more difficult 
practical application of the lessons can only be had in the fields 
where and wnen the crops are growing. It is this condition that has 
not hitherto been fully recognized, but that is being made more 
prominent as experience is had in the development of irrigated lands. 

Self-government is the basis of effective cooperation, and for suc- 
cess must be joined with the attitude of mind that gives motive 
force to cooperative institutions, and with the development of those 
qualities of character that enable men to organize and keep up the 
cooperative efforts. 

The people on the different projects, whether farmers, merchants, 
or bankers, are realizing that they must pull together in solving the 
general difficulties. At first, the obstacles to be overcome by the 
mdividual have necessarily absorbed all his energies. The moment 
he sees any relief in this direction he is confronted by the still larger 
problems of cooperation for building up the entire commonwealth. 
In other words, the individual irrigator can not stand alone, but is 
forced in the proper handling of the irrigation system and in the 
proper disposal of his crops to become an effective unit in the greater 
scheme of cooperation and of mutual assistance. 

The State agricultural colleges and experiment stations are gradu- 
ally taking up this matter, and the Federal Department of Agricul- 
ture has also entered upon the study of farm management and is 
making provision for farm advisors, following largely the methods 
successfully pursued in the South. The conditions, however, are 
quite different in a new country from those that have been so effec- 
tively met in the older regions, where the population is relatively 
Sennarient, and where through many years or generations there have 
eveloped certain definite ideas of crop production and markets. 
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It is probably well within the tmth to say that agriculture owes 
its prosperity in all the older nations of Europe almost entirely to 
the practice of agricultural cooperation. In agricidture, as in every 
other human pursuit^ the unorganized interest is more or less at the 
mercy of the organized interest which competes with it. In the 
United States there is no other class so large, so lacking in cooperative 
organization, as the farmers, and therefore so little able to meet on 
equal terms the buyers of its piroducts or the sellers of the supplies it 
requires. 

Instructive examples of agricultural cooperation among irrigators 
are to be found among the fruit growers of .California and else- 
where, and may well serve as object lessons to others engaged in the 
development and cultivation of irrigated lands. The practice of 
cooperation is peculiarly adapted to irrigation farming, because 
irrigators, each cultivating a comparatively small area of land, live 
in more closely settled communities than dry farmers, and because 
their products are peculiarly adapted to standardization, as is well 
shown in the citrus and other cooperative fruit growers' associations 
mentioned above. 

Rural credit, — There is another form of agricultural cooperation 
of special interest and importance to settlers under irri^tion 
projects, namely, that of cooperative credit, the idea of which is the 
use of tne combined credit of a ffroup of irrigators for the purpose 
of securing necessary supplies of working capital for each member 
of the group. In this, as in all other cooperative matters, a dis- 
tinction must be made between the so-called cooperative organiza- 
tions the voting control of which is based on stock ownership and 
those which are truly cooperative and are based on the principles of 
one man one vote. 

In the first a return upon capital is necessarily the principal ob- 
ject; in the second the welfare of the members of the cooperative 
organization. 

In this connection the need of a separate system of banking for 
farmers has been brought out in a recent adaress by Hon. I&rvie 
Jordan, of Atlanta, Ga., member of the United States Commission 
and the American Commission for the Study of Bural Credits in 
European Countries. Mr. Jordan says : 

The great masses of American farmers market their products but once a 
year ; hence short-time loans as applied to the business of commerce are of but 
little \alue to those engaged in agriculture. 

Banks engaged in the commercial business of short-time deposits and short- 
time loans can not supply the needs of the producers of the soil. We need a 
separate and distinct system of banking for farmers, a system which wiU 
secure loans upon long time at a low rate of interest and with a gradual re- 
payment of the principal. 

The best agricultural countries in Europe realized the importance and neces- 
sity of inaugurating an independent system of banking for the farmers, and for 
the past half century these purely agricultural banks have provided financial 
facilities for foreign farmers which would neyer have been possible with com- 
mercial banks. 

WTierever these rural banking systems have been inaugurated the business of 
agriculture has been industrialized and made highly prosperous and successful. 
Lands have doubled and trebled in value ; the yield of crops has multiplied in 
quantity ; the lands are better tilled and fertilized ; former tenants are rapidly 
becoming landlords; cooperative buying and marketing societies have been or- 
ganized on strictly business lines ; the middleman has been entirely displaced ; 
and the producers have won success in the economic distribution of their 
products from the farm to the retaUer or consumer. 
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The adoption of these rural iMinlfliig Byvbeam has not only had the effect of 
emancipating the foreign farmers from the grip of the nsnrer and domination 
of the middleman, but it has had the farther most commendable effect of rais- 
ing the price of farm products to the producers whUe rdatlTely lowering prices 
to tte -consumers. 

The system of rural credit in Europe is outlined by Mr. Jordan as 
follows: 

In Burope land-mortgage banks proTide all the faciUties for supplying land* 
owners with ample ca^tal on long-time loans at a vary low rate of interest 
The rate of interest is low because the character of security offered is regarded 
as absolutely safe. 

The operation of these land-mortgage banks is simple. Loans are usually 
granted for a period of 50 years and at 60 per cent of the market value of the 
lands offered as security. 

All loans are made upon the amortization plan of gradual redemption — that 
is, the payment of a small annuity on the principal eadi year by the borrower — 
so that at the end of the period for which the loan is granted the principal as 
well as the interest is paid in full and the debt canceled. 

To illustrate: A landowner with improved farming lands, valued at, say, 
$10,000, desires a loan for $5,000 for a period of 50 years. The application is 
filed with the land-mortgage bank operating in that territory, and after inspec- 
tion, if found satisfactory, the loan is granted and the money paid over to the 
borrower after a mortgage has been executed to the bank. 

The interest rate on the loan is uniformly 4 per cent per annum, the annual 
amortization payment to gradually pay off the principal in 50 years is one-half 
of 1 per cent, and the usual charge made by the bank for handling the loan is 
one-quarter of 1 per cent per annum, which makes a total of 4| per cent per 

nTHiniTi- 

The amortization gradually reduces the principal each year, and thereby cor- 
respondingly reduces the amount of interest to be paid. 

In some instances these farm loans are made for periods of 20, 40, 60, and 
75 years, the table of the amortizaUon payments being regulated to meet the 
period of the loan. 

Against these mortgage loans bonds are issued by the banks wliich are guar- 
anteed not only by the underlying security of the lands, but the entire assets of 
the bank. 

These land bonds are sold in the markets to all classes of investors, and by 
law are made as safe for the investment of trust funds as Government bonds. 

These land-mortgage banks are prosperous institutions, and our investigations 
did not disclose the record of a single failure among them in all the countries 
visited. 

Where the Governments furnished the foundatio^i capital for these banks they 
are nondlvidend-paying instituti<Mis. All the profits which are accumulated go 
into the reserves and thereby increase the capital for additional loans. 

There are likewise Joint-stock land-mortgage banics which are very profitable 
and pay good dividends each year to their stockholders. Hundreds of millions 
of dollars have be^i loaned to farmers under this system of financing agricul- 
ture, and the commercial banlu are not in anywise antagonistic to the land- 
mortgage banka 

The result of this system of farm finance, based upon long-time loans, low 
rates of interest, and amortization, with land as security, has been to revolu- 
tionize agriculture in European countries, and has placed the business of farm- 
ing upon a modem, progressive, and profitable basis. 

Cattle on the farm. — One of the items of cooperative work that 
has been undertaken in an indirect way, at least, has been to try to 
get the irrigator to appreciate the need of keeping domestic animals 
and to aid in the procuring of these. It is coming to be more com- 
monly understood that the maintenance of the fertility of irrigated 
land is dependent largely upon the fertilization resulting from feed- 
ing forage on the farm and returning the manure to the soil. 

It is 5)viously impracticable for the Government to go into this 
matter directly, but by calling to the attention of merchants and 
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bankers the importance of the subject, it has been possible to arrange 
coopteration with the State and Federal veterinarians by which their 
servioes have been secured in the inspection and purchase of high- 
grade cattle, the title to these remaining usually m the bankers or 
others advancing the money, and pavment made gradually in small 
amounts. In this way on several of the projects good dairy cattle 
have been secured and the prosperity of the area assured. 

Crop returns. — ^The total value of crops raised in 1912 on the 
various reclamation projects amounted to $14,479,368, an increase 
of $1,358,144, or 10.3 per cent, over that of the preceding year. From 
1911 to 1912, however, the acreage irrigated and cropped increased 
from 564,681 to 641,397 acres, or 13.6 per cent, and as a result there 
is shown a slight decrease in the averaere value of crops per acre 
in 1912, as coirmared with 1911. the figures being $22.60 and $23.30, 
respectively. This decrease is due mainly to lower prices of farm 
products during 1912. The effect of large areas of new land on the 
average value of crops per acre is conspicuously indicated by the sta- 
tistics for 1910 and 1911. In 1911 the acreage irrigated and cropped 
showed an increase of nearly 20 per cent over that of 1910, whereas 
the value of crops increased only slightly over 1 per cent, with a 
resulting decrease in the average value of crops per acre from $27.60 
to $23.30. It is probably also true that part of the decrease noted 
in the later years is due to a gradual increase in the seeped areas. 

The following table shows the comparative acreage of the various 
crops raised in 1911 and 1912. In 1912, as in the preceding year, 
the largest proportion of the total acreage is devoted to alfalfa, fol- 
lowed hy wheat and spelt, oats, and pasture, these four crops repre- 
senting 73.1 per cent of the total acreage in 1911 and 66.3 per cent 
in 1912. Conspicuous increases in acreage, both actual and relative, 
are shown in the case of barley, sugar beets, Indian com, hay, pota- 
toes, and miscellaneous. 



Comparative acreage of cropSy 1911-1$ 


* {all projects). 






iwn 


1912 


Increase. 


Decrease. 


Crops. 


Acres. 


Per 
cent. 


Acres. 


Per 

cent. 


Acres. 


Per 
cent. 


Acres. 


Per 
cent. 


Alfalfa 


231,987 
8,946 
28,320 


41.2 
1.5 
£.1 


243,333 

8,188 

40,052 

591 

14,121 

685 

4,914 

21,297 

4,431 

1,431 

1,275 

4,193 

14,917 

7,183 

31,291 
.64,626 
• 741 

54,345 


37.1 

1.2 

6.1 

.1 

2.1 

.1 

.8 

3.3 

7 

.2 

.2 

.6 

2.3 

1.1 

4.8 

9.8 

.1 

8.3 


11,346 


4.9 






Alfalfa seed 


758 


8.6 


Barley 


11,732 


41.4 




BWiTl-S 


1,589 1 .3 
8,213 1 1.5 


998 


62.8 


Beets (sugar) 


5,908 
336 


72.0 
96.4 




Tftiie . 


349 
7,001 
11,999 
1,487 
1,894 
3,606 
2,156 

15,852 

7,050 

11,537 

65,007 

197 

47,128 


.1 
1.2 
2.1 
.3 
.3 
.6 
.4 

2.8 

1.3 

2.1 

9.8 

.0 

8.4 






Clover 


2,087 


29.8 


Cojv Qn^lifiTi) 


9,298 
2,944 


77.5 
198.0 




Com, ^Biaffir and milo maize . . . 






Gomf fodder, and sorghum.'.. 
Cotton 


463 
2,331 


24.5 






64.6 


Fli%» 


2,037 


94.5 




vineyard) 


935 


5.9 


Garden (including melons 
and canteloupes) 


133 

19,754 

9,619 

644 

7,217 


1.9 

171.2 
17.6 

276.2 
16.3 




Hav (excluding alfalfa and 






Oats.... 






Onions 






Pasture 







1 SU^t revision of 1911 report to make comparable with data in 1912 report 
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Comparative acreage of crops, 1911-12 (M profeotay-^ContLaneiL 





1911 


1912 


Increase. 


DecrsMib 


Crops. 


Acres. 


Per 
cent. 


Acras. 


Per 
cent. 


Acres. 


Per 

ont. 


Acres. 


Per 

OAt. 


Potatoes 


14,985 
2,124 
77,376 
23,9(»3 


2.7 

.4 

13.7 

4.2 


24,363 

1 953 

72,829 

39,171 


3,7 

.3 

11.1 

6.0 


9,378 


63.7 






Rje 


171 
4,547 


8.1 


Wheat and spelt 






6.9 




15,268 


64.0 










Total (gross) 


562,706 
10,161 


100.0 


655,930 
13,402 


100.0 


93,224 
31241 


16.6 






Deduction for duplication. . . . 














Total (net) cropped 


552,545 


92.0 


642,528 


93.0 


89,983 


18.1 












Alfalfa, new 


15,043 
22,873 
16,880 




30,217 
31,873 
17,309 




15,174 

9,000 

429 


101.0 

39.4 

2.5 






Oroharrl, new 






Miflceliancons 














54,796 
6,988 




79,399 
29,852 




24,603 

22,864 


44.9 






Deduction duplication 













Total (net) not cropped. . . 


47,806 


8.0 


49,547 


7.0 


1,7» 


3.6 












Grand total irrigated and 
cropi)ed 


1600,353 


160.0 


* 692, 075 


100.0 


91,722 


15.3 













1 These figures include the areas for the entire Salt River and Unoompahgre Valleys and for areas 
under the New York Canal Co. of the Boise project and North Platte Canal A Colonization Co. of the North 
Platte project. Estimated acreage not directly under canals operated by the Reclamation Serrioe: Salt 
River, 30,542; Uncompahgre VaUey, 20,136; total, 50,678. 

Operation and maintenance results. — ^TTie following table sum- 
marizes the operation and maintenance results from 1909 to 1912: 

Comparative summary of operation and maintenance results, 1909-1912, 



Items. 



1909, 

20 

projects. 



1910, 

22 

projects. 



1911, 

23 

projects. 



1912, 

23 

projects. 



Acreage irrigated: 

Under water-right applications. , 

Under rental contracts, etc 

Cropped, but not irrigated , 



176,942 
233,686 



208,318 
256,105 



270,459 
294,222 



Total.. 



410,628 



473,423 



564,681 



Acreage for which service could supply water 

Farms irrigated and cropped 

Water-right applications 

ICiles of canals operated 

Total cost of ojperation 

Cost of operation per acre irrigable 

Total cost of maintenance 

Total cost of maintenance per acre irrigable 

Total cost of drainage, etc 

Cost of drainage per acre irrigable 

Total cost of operation and maintenance 

Cost of operatran and maintenance per acre irrigable 

(exclusive of drainage, etc.) 

Cost of operation and maintenance per acre irrigable 

(inclu3ive of drainage, etc.) 

Total value of crops 

Average value of crops per acre irrigated 

Population of farms 

Population in towns 

Quantity of water delivered to land in acre-leet 

Acre-feet per acre 



730,601 
9,503 
3,657 
2,993 

1379,332 
SO. 52 

$567. 101 
to. 76 



917,751 
11,676 
5,325 
3,945 
3437,488 
10.48 
6544.478 
$0.59 



1,015,494 
13,708 
9,528 
4,853 
$448,558 
$0.44 
$608,680 
$0.60 



263»ogo 

365,590 
22,7ir 



641,897 



$936,433 
$1.28 



$981,966 
$1.07 



$1,058,238 
$1.04 



$11,920,663 
$29.10 
53,812 



$12,974,639 
$27.50 
63,149 



$13,121,224 
$23.30 
69,638 



1,523,638 
3.7 



1,635,096 
3.5 



2,079,033 
3.7 



1,193,374 
16,564 

9,952 

5,744 
$434,957 

$0.35 
$671,248 

$0.56 
$417,586 

$0.35 
1 $1,513, 791 

$0.91 

$1.26 
s $14,479, 368 
$22.60 
70,141 
120.202 
1,991,949 
3.2 



1 Inclusive of drainage, etc. 

* Value of crops, including entire Salt Biver Valley and entire Uncompahgre VaUey, $16,071,980. 
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In addition to the value of crops and the value of crops per acre, 
the two features particularly noticeable are the cost of operation 
and maintenance per acre imeable and the ratio between the acreage 
actually irrigatea and that for which the service is prepared to 
supply water. The cost of operation and maintenance per acre 
irrigable decreased from 1909 to 1911 from $1.28 to 1.04, but in 
1912 increased to $1.26, due for the most part to neceasaiy expendi- 
tures for drainage. In 1912 the acreage actually irrigated and 
cropped amounted to only 53;7 per cent of the acreage for which the 
service is prepared to supply water, tending, of course, to increase the 
cost of operation and mamtenance per acre, since many miles of 
canals and numerous structures must be operated and mamtained to 
irrigate effectively only about half the acreage which they are cabable 
of irrigating. For the acreage actually irrigated the cost per acre 
was consequently somewhat larger, amounting in 1909 to $2.28; in 
1910 to $2.07; in 1911 to $1.88; and in 1912, mcluding drwnage, to 
$2.36. 

In the United States the farmers are undoubtedly more pro- 
gressive than those elsewhere, but still the crop production is not 
up to a desirable standard. One of the reasons for the apparent 
small average crop value is that a considerable percentage of the 
area irrigated has been in wheat, oats, and other cereals, the returns 
from which are relatively small. The raising of grain for sale in the 
general markets is usually not profitable, but considerable areas of 
grain are planted, especially during the first few years, in order to 
obtain quick returns, or for local use or to aid in securing a stand of 
alfalfa. Grain is most quickly raised and enables the farmer to get 
his land subdued and prepared for more profitable crops. The 
trouble is, however, that many of the farmers continue the raising of 
grain year after year for different reasons. 

On certain of the older projects, such as the Sunnyside unit of 
the Yakima project in Washington, or in the more recently developed 
Huntley project in Montana, in both of which a large portion of the 
land has been fully developed and is on a paying basis, the success 
and prosperity of the water users can be looked upon as an estab- 
lished fact. It is safe to predict that similar success will be at- 
tained on all the projects of the Service where proper methods of 
agriculture are introduced and the crops best adapted to each project 
are raised. 

Present investment. — ^The total net cost to June 80, 1913, was 
$78,754,526.54. This may be conadered under two heads, namely, 
the investment in works which are practically completed, and from 
which returns are being received, and, second, the investment in por- 
tions of the works which can not be utilized until more work is done. 
Steady progress is being made in finishing portions and making 
available lar^r and larger areas for irrigation. The following table 
gives in concise form many of the items which have been completed, 
and a more detailed table is given in the appendix, pages 322 to 329 : 

Summary of results, June SO, 191S, 

lAnds: ^^'^s. Farms. 

Area of 28 projects when completed 2,973,048 60,569 

Service was prepared to irrigate 1,290,107 26,674 



Digitized by VjOOQIC 



INTBODUCXIOK. 15 

Lands— Oontiiiiied. 

Under contract— Aaem. Ftmns. 

Water-right application 481,457 8,786 

Bental contracts, etc 610,815 12,168 



Total under contract to June 30. 1913 942,272 20,954 

Estimated Irrigated to June 30. 1913 , 721, 410 18.472 

A?ailable reservoir capacity acre-feet— 5,061,210 

Canals and ditches: 

Canals over 800 second-feet capacity miles.. 818 

Canals, 301-800 second-feet capacity do 471 

Canals, 50-300 second-feet capacity do 1,206 

Canals less than 50 second-feet capacity do 6,588 

Waste-water and drainage ditches do 483 



Total canals and drainage ditches do 7,961 

Tramels: Number, 77; aggregate length, 117,760 feet ^do 22^ 

Dams, storage and diversion : 

Masonry cubic yards.. 868, 176 

Earth do 7,955,067 

Rock fill and crib do 700,409 



Total volume of storage and diversion dams do 9, 523, 652 

Dikes or levees: Length, 433,684 feet (82 miles) do . 3.697,228 

Canal stiuctures: 

Costing over $2,000; concrete, 576; wood, 51; total 627 

Costing $500-$2,000; concrete, 1.152; wood 178; total 1,330 

Costing $100-1500; concrete, 5,715; wood, 3,475; total 9,210 

Costing less than $100; concrete, 5,044; wood, 34,022; total 39,066 



Total number of canal structures, concrete, 12,487 ; wood, 37,746 ; 
total 50,238 



Bridges : 

Steel, over 60 feet, 43; under 50 feet, 38; total, 81 feet— 5,088 

Combination, over 50 feet, 32 ; upder 50 feet, 270; total, 302..do 6, 910 

Wood, over 50 feet, 170; under 50 feet, 2,596; total, 2,767 do 56,325 

Concrete, over 50 feet, 12; under 50 feet, 179; total, 191 do 2,632 



Total over 50 feet, 257 ; under 50 feet, 8,083 ; total, 3,339 do 70, 900 

Culverts: 

Concrete (1,130), length feet.. 47,897 

Iron and steel (672), length do 16,779 

Terra cotta (196), length do 9,679 

Wood (1,853), length do 46,080 



Total (3,851), length do 120,435 



Pipe: 

Ck>ncrete feet— 433, 212 

Iron and steel do 32,287 

Terra cotta do 181,339 

Wood do 184, 149 



Total 157 mUes do 830,987 



Flumes: 

Concrete, number, 28; length feet— 3,039 

Metal, number, 238; length do 74,712 

Wood, number, 1,171; length do 323,640 



Total number 1,437 (76 mUes) ; length do 401, 391 
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Buildings : 

Offices :- 65 

Besidences 426 

Power plants 14 

Pumping stations 61 

Bams, storehouses, etc 332 

Total 898 

Wells: 

Number 348 

Aggregate depth feet— 26,237 

Communications : 

Boads ^ miles.- 607 

Bailroads do 51 

Telephones (phones, 927) do 2,331 

Transmission lines do 351 

Water power developed: 

26,866 horsepower; including steam horsepower— 32,466 

E^xcavation : 

Class 1, earth cubic yards— 87,492,753 

Class 2, indurated material do 6,296,118 

Class 3, rock do 5,456,897 

Total do 99, 245, 768 

Coal mined tons»_ 30, 693 

Biprap placed cubic yards— 419,790 

Paving placed square yards... 511, 322 

Concrete placed ' cubic yards— 1,344,908 

Cement used (338,452 barrels manufactured by United 

States) barrels— 1, 533, 544 

Sand cement (manufactured by United States, 3 plants in opera- 
tion) barrels-- 95, 435 

General data. — ^The following table presents general xiata regard- 
ing the various projects: 
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DRAINAGE. 

The rise of the water table and tendency toward water log^ng and 
seepage of lands, except where protected by drainage works, has con- 
4;inued over portions of most of the projects during the past year. 
In some cases this rise has been suflScient to render the land unpro- 
ductive and unfit for cultivation. In others it is sufficiently high to 
threaten the irrigability of the land at an early date if not controlled. 
In a few instances the water plane has fallen during the year. These 
cases are generally confined to small areas, and the lowering of the 
water plane over them generally appears to be the result of the use 
of less water in the vicinity for irrigation. Field investigations and 
studies of the rise of ground water lead to the conclusion that it is 
due both to excess use of water in irrigation and to unavoidable 
losses from earthen canals. How much each of these causes contrib- 
utes it is generally impossible to determine. In some individual cases, 
where small areas are involved, the source of seepage water can be 
directly traced. 

The excess water of irrigation which contributes most largely to 
seepage is what may be termed underground waste. It is caused by 
applying more water to the surface at a single irrigation than the 
soils can retain within the zone of plant growth. A part of it conse- 
quently sinks into the lower and more porous soil strata. Gradually 
the subsoils become filled to an extent that water is brought to the 
surface on the low areas or on the lower portion of slopes down which 
the ground water may be slowly percolating. The economical rem- 
edy against seepage of this kind is to reduce the amount of water ap- 
plied to the soil at any one time to that which it can retain and bene- 
ficially use for the growing of plants. This requires careful prepara- 
tion of the land for irrigation as well as careful handling of the 
water. Especial attention must be given to the use of heads large 
enough to go over the land quickly and before an excessive amount 
is allowed to sink into the soils. Reducing the underground waste 
in irrigation will reduce the amount of drainage required and also 
make it more easily possible to determine the location of losses from 
canals and to provide against them in an economical manner. In 
cases where seepage is evidently caused by losses from canals, con- 
sideration is now being given to lining or otherwise making the 
canals water tight. 

In order to reduce the amount of drainage that will be required 
to a minimum too great attention can not be given to the economic 
use of water. The ample water supply furnished by the service, 
the unfavorable conditions of many of the lands for economic dis- 
tribution of water, and the lack of experience in irrigation of many 
of the settlers are all factors directly affecting seepage and drainage. 
Until the processes of irrigation are perfected to an extent that it 
can be carried on without excessive underground waste, and until 
excessive losses from canals can be reduced, extensive drainage works 
will undoubtedly be required to maintain the irrigability of portions 
of the lands. li these works are not provided, large areas wiU become 
unfit for cultivation through being water-logged and, in most cases, 
eventually become alkaline through capillary action and surface 
evaporation. Drains, to be effective in protecting land against seep- 
age and becoming alkaline, must be deep enough to hold the water 
plane below the depth from which any considerable amount of water 
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can reach the surface through capillary action. They must also be 
excavated into the more porous or water-bearing materials. Closed 
drains, as a rule, are more effective than open ones. This is due 
largely to the possibility of maintaining a closed drain in working 
condition at all times and its consequent efficiency in holding down 
the water plane. With open drains there is a constant tendency to 
filling above the grade, due to obstructions which enter them. For 
this reason closed drains are favored except where the quantity of 
water to be removed is too great or the slopes too flat to make them 
practicable. 

During the year 1912-13 drainage studies and investigations were 
carried on over 17 of the projects. On some of these — namely, Yuma, 
Boise, Minidoka, North l^latte, Klamath, and Shoshone — the work 
of constructing drains for the relief of wet areas was in profi^ress. 
On the Sun River, Lower Yellowstone, Truckee-Carson, and Carlsbad 
projects plans were prepared for drains intended for the relief of the 
most seriously affected areas. On the Salt River, Rio Grande, Belle 
Fourche, Strawberry Valley, and Uncompahgre Vallev projects in- 
vestigations of seepage conditions were begun. On the last-named 
projects the rise oi ground water has been sufficient to threaten por- 
tions of the irrigabk area, and the investigations which have been 
begun are for the purpose of collecting the neicessary data for plan- 
ning drainage works when required. The amount expended on drain- 
age construction during the year 1912-13 is estimated at about 
$300,000. The amount required for this work during the year 
1913-14, in order to afford relief to lands that are already wet and 
to prevent seepage spreading to adjacent areas, is estimated at from 
$300,000 to $400,000. 

It is the intention to so locate drains on the various projects that 
they will serve as main outlets and also provide for holdmg down 
the water plane and affording protection to as large an area as is 
possible. The value of these drains as protection measures for land 
not yet seeped is, in many cases, it is believed, as great or greater 
than their value for reclaiming areas already too wet for cultivation. 
It is sometimes the case, especially where a small area requires drain- 
age, that the cost of adequate works is as much or even more than 
the value of the land over which seepage has occurred. Careful 
consideration must, then, be given to determine whether expendi- 
tures for drainage are justified from a financial viewpoint. Cases 
of this kind are frequently difficult of solution, on account of the 
indirect benefits which may be derived from drainage works. There 
is frequently involved more than the question whether the land which 
is now wet will, when reclaimed, be worth the cost of reclaiming it. 
The value of the works in protecting other lands not yet affected, 
the benefits to other settlers of having objectionable wet areas elimi- 
nated, and the saving, outside of mere land values, to the individual 
settlers who may be required to abandon their farm units because 
they are too wet for cultivation must all be considered. A relatively 
small area of wet land, on account of its location, may be a source 
of serious damage to several individual farm units. It may even 
make the cultivation of the remaining portions of them impracti- 
cable. In such a case the value of drainage is not the value of the 
actual wet lands when reclaimed, but the value of the entire area 
involved* 
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SECONDARY PROJECTS. 

In addition to the primaiy irrigation projects which have been 
approved by the Secretary oi the Interior for detailed investigation 
or for construction, and which are discussed on pages 50 to 262, 
a number of secondary projects have been investigated at various 
times since the organization of the Keclamation Service. The work 
on the secondary projects has in general been limited to the gather- 
ing of information as to water supply and the determination of the 
character and extent of irrigable lands. 

The following secondary projects have been investigated: 

Arizona: Little Colorado, San Carlos, and San Pedro. 

Arizona-California : Colorado River. 

California : Owens Valley, Sacramento Valley, and San Joaquin. 

Colorado: White Eiver. 

Idaho : Dubois and Port Neuf . 

Montana: Clark Fork, Crow Reservation, Lake Basin, Madison 
River, and Marias. 

Nebraska : South Platte. 

Nevada : Walker Eiver. 

New Mexico : La Plata, Las Vegas, and Urton Lake. 

North Dakota : Bismarck, Little Missouri, Nesson, Washburn, and 
Bowman. 

Oklahoma : Cimarron and Red River. 

Oregon : Malheur and Central Oregon. 

Utah : Bear Lake and Utah Lake. 

Washington: Palouse, Priest Rapids, Wapato, Benton, and Kit- 
titas. 

Wyoming: De Smet. 

Information relative to these projects can be found in preceding 
reports by consulting the index in the Tenth Annual Report. 

LEGISLATION. 

The reclamation act and acts of Congress aflfecting the operations 
thereunder have been printed in preceding annual reports from the 
fifth to the eleventh, inclusive. For convenience of reference the 
reclamation act is reprinted in the Appendix, page 263, together 
with laws affecting operations thereunder that have not heretofore 
been printed in the annual reports. 

DECISIONS OF THE SECRETARY OF THE INTERIOR, 

Below is given, under suitable headings, a digest of important de- 
cisions which have been rendered by the Secretary of the Interior 
during the past year, relative to operations under the reclamation act. 
A few decisions by the comptroller are also included. 

AMENDMENT OF FABM UNIT— CBEDITS FOB PAYMENTS MADE. 

Where after entry of a reclamation farm unit the farm unit plat 
is amended, and the entryman in conforming his entry to the 
amended plat retains only part of the land originally entered, he is 
entitled to have the payments theretofore made on account of the 
building charge, and on account of the Indian price for the land, if 
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within a former Indian reservation, credited to the retained portion, 
but is not entitled to have the pavment made on account of operation 
and maintenance so credited. (First Assistant Secretary, Oct 29, 
1912;41L. D.,889.) 

APPBOPBIATION 07 WATER. 

.Under the Colorado laws a prior appropriation of water gives the 
appropriator a riffht to only so much of the natural flow of the river 
as is applied by nim to beneficial use, and does not entitle him to 
have the natural flow of the river maintained in order that the 
amount of water appropriated by him shall continue available under 
the particular method adopted to carry it to the land upon which it 
is used. So lon^ as sufficient water is left in the river to^ meet all 
prior appropriations and beneficial use the prior appropriator can 
not lawfully or equitably complain of the diversion of other waters 
of the river through appropriation and beneficial use, if it is thought 
such appropriation ana diversion would so lower the level of the 
river as to necessitate the adoption of other methods of transferrin^g 
the water appropriated from the river to the land upon which it is 
used. (First Assistant Secretary, Nov. 2, 1912 ; 41 L. I)., 399.) 

ASSiaNMENTS. 

A wife of an entryman of lands within a reclamation project is not 

Sualified to take an assignment of part of her husband's entry under 
lie provisions of the act of June 23, 1910. (First Assistant Secre- 
tary, Oct. 30. 1912; 41 L. D., 428.) 

The act or June 23, 1910 ^36 Stat, 592), authorizing the assign- 
ment of parts of reclamation nomestead entries has no application to 
entries which prior to that act had been adjusted to farm units and 
canceled as to the residue after due notice, and an attempted assign- 
ment under that act of land so eliminated as residue is without au- 
thority of law and can not be recognized. (First Assistant Secretary, 
Nov. 6, 1912; 41 L. D., 394.) 

CONTEST. 

A successful contestant in exercising his preference right of entry 
upon lands within a reclamation project is limited to one farm unit, 
although such unit may embrace less than the area covered by the' 
contested entry; and section 6 of the act of June 25, 1910, has the 
effect to postpone the exercise of such right of entry until the project 
is so far completed that water can be supplied to the land, and the 
Secretary of tne Interior has made public announcement of that fact. 
(First Assistant Secretary, Aug. 16, 1912; 41 L. D., 286; see also 41 
L.D.,326.) 

Where after the initiation of a contest against a homestead entry 
the lands are included within a first form withdrawal under the 
reclamation act, but are subsequently relieved from the withdrawal 
and restored to entry, the contestant, upon the successful termination 
of the contest subsequent to the order of restoration, is entitled to 
exercise his preference right of entry for the land. (Assistant Sec- 
retary, May 27, 1913; 42 L. D., 172.) 
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DESEBT ENTBY WITHIN PBOJECT LUKITS. 

Section 5 of the act of June 27, 1906 (34 Stat., 519), authorizing 
an extension of time for compliance with law on desert entries within 
reclamation projects, applies only to entrymen who have been di- 
rectly or indirectly delayed or prevented from carrying out their 
plans and works for obtaining a water-supply by the creation of a 
reclamation project. (First Jissistant Secretary, Oct. 10, 1912; 41 
L. D., 377.) 

ISSUANCE OF ZTNAIi CERTIFICATE. 

The fact that remunerative crops may be raised without irrigation 
upon land lying within a reclamation project is not sufficient ground 
for exclusion of such land from the project, and final certificate will 
not issue upon an entry embracing such land until all sums due the 
United States under the reclamation act on account of land or water 
right at the time of issuance of the certificate shall have been paid. 
(Assistant Secretary, Mar. 18, 1913; 42 L. D., 8.) 

HGlffESTEAD ENTBY, FLATHEAD FBOJECT. 

A homestead entry made under the act of April 23, 1904, as 
amended by act of May 29, 1909, providing for entry of lands within 
the Flathead project, Montana, may be commuted, under section 2301, 
Revised Statutes, upon payment of the appraised price of the land; 
but, as the entryman under said acts is required in addition to com- 
pliance with the general homestead laws to reclaim at least one-half 
of the total irrigable area of his entry for agricultural purposes, and 
to pay the water-right charges apportioned against the tract, final 
certificate should not issue until the land has been reclaimed and the 
charges apportioned and paid in accordance with the provisions of 
the said acts. (First Assistant Secretary, Jan. 31, 1913; 41 L. D., 
521.) 

INSANE ENTBYMEN. 

The equitable title which vests in a homestead entryman under the 
act of June 8, 1880, upon his becoming insane is subject, where the 
land lies within a reclamation project, to the provisions of the rec- 
lamation act, and upon the establishment of farm units patent can 
issue to him for only one of the farm units formed from his entry, 
the remaining units being subject to assignment under the act of June 
23, 1910, by his legal guardian, duly authorized to act for him during 
his mental disabUity. (First Assistant Secretary, Mar. 12, 1913; 
41L. D., 634.) 

LANDS AFFECTED BY ALKALI. 

Lands too alkaline to produce profitable crops may be supplied with 
water for a nominal rental, in order to encourage washing the alkali 
from the soil. (Assistant Secretary, Mar. 24, 1913.) 

OFFEBING A BEWABD. 

There is no objection to the offering of a reward leading to the con- 
viction of any person willfully damaging or interfering with any 
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telephone line, or any part thereof, operated by the United States; 
and payment of the reward so offered would be authorized when 
satisiactory proof of the earning thereof has been presented. (Comp- 
troller, Mar. 7, 1913.) 

PAYMENT OF DAMAOB& 

In the absence of express leffislative authority, payment can not be 
made of a claim for unliquidated damages caused to the hay crop 
and garden of a settler by the operations of the Reclamation iSeryice. 
(Comptroller, Feb. 15, 1918.) 

PAOCEEBS OF LEASES FOB PUBLIC LANDS. 

In view of the decision of the Supreme Court in United States v. 
Gratiot (14 Pet, 526), there can be no doubt that a lease is a ^^ dis- 
posal " of lands, as contemplated by secticm 1 of the reclamation act 
TTie said section appropriates " all moneys received from the sale and 
disposal of public lands " in certain States " except the 5 per centum 
of the proceeds of the sales of public lands in tne above States set 
aside by law for educational ana other purposes." The full 100 per 
cent of the proceeds of the lease is appropriated, without deduction, 
to the reclamation fund bj secticm 1 of tne reclamation act. (Act- 
ing secretary to Commissioner, General Land Office, Aug. 31, 1912, 
case of Owl Creek Coal Co., Wyoming.) 

BEINSTATEMENT FOB PTTBPOSE OF ASSIONHSNT. 

Where a homestead entry within a reclamation project was, after 
the submission of final proof, conformed to a farm unit and cancelled 
on relinquishment as to the remainder prior to the act of June 23, 
1910, the entry will not be reinstated as to the canceled portion for 
the purpose of permitting the entryman to assign such portion under 
the provisions of that act (Assistant Secretary, May 7, 1913, 42 
L. D., 167.) 

BELHTQUISHMEHT OF BSCIiAMATION ENTBIES. 

The act of February 18, 1911, provides that where entries made 
prior to June 25, 1910, embracing lands within a reclamation project 
have been or may be relinquished in whole or in part, the lands so 
relioquished shall be subject to settlement and entry under the home- 
stead law as modified by the reclamation act. Such provision is 
applicable only to entries under the reclamation act and can not be 
invoked as to entries canceled prior to the date of the reclaination 
act or made before and afterwards canceled for fraud. (Assistant 
Secretary, Mar. 17, 1913; 42 L. D., 7.) 

WATEB BIGHTS FOB COBPOBATIONS. 

Congress did not intend the reclaimed lands to be the subject of 
corporate control. Those corporations which are in existence, to 
which water rights have been granted, should be allowed to continue 
without interference, and in view of past decisions it may be the 
wisest policy to grant to corporations which have at this time made 



Digitized by VjOOQIC 



26 TWELFTH ANNUAL BEPOBT OF BEGLAMATION SEBVIOE. 

applications such right. No more such applications should be 
allowed; and this should be the rule of the department. (Secretary, 
July il, 1913.) 

WITHDRAWAL. 

Settlement, residence, and improvement upon a tract of unsurveyed 
public land confer no such right upon the settler as will prevent with- 
drawal thereof by the Government for public purposes. An appli- 
cant may be compensated only to the extent of the value of improve- 
ments wnich had been placed on the land prior to the notice ox with- 
drawal. (Assistant Secretary, Mar. 19, 1913; 41 L. D., 627.) 

PUBLIC NOTICES AND ORDERS. 

During the fiscal year ending June 30, 1913, 22 formal public 
notices and orders were issued by the Secretary of the Interior for 
the purpose of opening various areas to entry and regulating water- 
right charges and other matters in connection with the operation 
of the different projects. The public notices issued are printed in 
the discussions of the individual projects. In addition the following 
orders and public notice relating to all projects were issued : 

OBBEB DATED OCTOBEB 8, 1912. 

A number of cases having occurred where in operations under the reclama- 
tion act the United States has been subjected to expense in compensating settlers 
who have located upon and improved lands withdrawn under the reclamation 
act, notwithstanding the prior withdrawal, it is hereby ordered that — 

(1) Whenever knowledge is acquired by any engineer or employee of the 
Reclamation Service that any person has settled upon lands withdrawn under 
the first form, or upon lands withdrawn under the second form, before they 
have been declared subject to entry, and after such withdrawal, written notice 
be served upon the settler to the effect that the land is not subject to settlement, 
and that no preference right can be acquired thereby in the event of the future 
opening of the land to entry. 

(2) Where a settler is preparing to make Improvements or expenditures 
upon withdrawn land needed or likely to be needed for reclamation work, or 
where settlement or occupation interferes or is likely to interfere with the 
operations of the Service, the notice served shall contain information to the 
effect that the occupation is illegal, and that unless the entryman promptly 
vacates the land, or shows cause as to why he should not do so, proper steps 
will be taken in the courts to secure his removal. Notices provided for in para- 
graphs 1 and 2 should be limited to statements In substantially the language 
indicated. 

(3) If after service of notice to vacate, the entryman does not, within a 
reasonable time comply with the notice, the engineer shallat once report all 
facts to the Director of the Reclamation Service, through the supervising engi- 
neer in charge of the district embracing the project, the report to contain 
sufficient Information to form basis of appropriate legal action. 

(4) Copies of notices served by engineers or employees in pursuance of this 
order will be at once furnished to the local land office and to the Director of the 
Reclamation Service, through the office of the supervising engineer. 

Samuel Abams, Acting Secretary. 

OBDEB DATED FEBBUABY 26, 1913. 

The engineers of the Reclamation Service are hereby authorized to deliver 
water to any water user without payment of the portions of the installment on 
account of operation and maintenance, as required by public notices and orders 
heretofore issued and pending action by the Supreme Court of the United 
States, upon the condition that the water user shall promptly pay all portions 
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of the installmaits for operation and maintenance which should have been paid 
under such public notices and orders before the fnmishlng of water, unless 
the Supreme Gonrt in the case now pending renders such Judgment as to pre- 
Tent the Secretary of the Interior from collecting said installments for opera- 
tion and maintenance. 

In case of failure of any water user to make payment as provided above 
within 10 days after public notice of decision by the Supreme Court of the 
United States in the case above noted, the water supply for his land shall be 
promptly shut off and so remain until payment has been made of said charges, 
and also of any other charges due at that time in excess of one full installment 
of the charges for building, operation, and maintenance. 

The shutting off of water hereunder shall not preclude the United States 
from following any other remedy which may be available to it. 

The furnishing of water hereunder is not to be considered as in any way 
relieving the water user from any other payments required by the public notices 
and orders in the time and manner therein specified. 

This order applies only to the charges on account of operation and main- 
tenance as required by public notices and orders. It does not apply to water 
rental or water carriage charges, and no water shall be furnished in such cases 
miless the payments required by contract or order are duly made. 

Walter L. Fishes, Becretary, 

PUBLIC NOnCB DATEB JXINB 88, 1913. 

1. On February 26, 1913, the Secretary of the Interior, acting under the 
provisions of the reclamation act of June 17, 1902 (32 Stat, 388), and acts 
amendatory thereof and supplementary thereto, issued an order suspending for 
the time being the requirement thnt no water would be furnished under the 
several projects as provided by existing public notices and orders until pay- 
ment had b^n made of the charges for operation and maintenance. 

2. This order was issued because of the pendency in the United States 
Supreme Court of the case of Swigart v. Baker, in which was called in question 
the right of the Secretary of the Interior to collect charges for operation and 
maintenance under the terms of the said acts. 

3. Said order provided that in case the United States Supreme Court sustains 
the authority of the Secretary to require such payments, the water user shall 
make prompt payment of the portions of installments for operation and main- 
tenance which should have been paid under public notices and orders before 
the furnishing of water, and in case of failure of any water user to malce such 
payment within 10 days after public notice of a decision of the Supreme Court 
of the United States in said case sustaining the right to make such collections, 
the water supply for his land shall be promptly shut off and so remain until 
payment has been made of said charges. 

4. On May 26, 1913, the Supreme Court of the United States decided the 
case of Swigart v. Baker, holding that the Secretary of the Interior was 
authorized by the law to require payment of the charges for operation and 
maintenance. 

5. Notice is accordingly hereby given that the charges for operation and 
maintenance on every project shall be paid as required by the public notices 
and orders issued thereunder, and in case of failure to make such payment on 
or l^efore July 21, 1913, such action shall be taken in each case as is provided 
by law and by the public notices and orders applicable to the project. 

6. The said date of July 21, 1913, hereby fixed is intended to give not less 
than 10 days' notice from the date of publication of this order in some news- 
paper of local circulation on each project affected. 

7. The building charge on the several projects due December 1, 1912, or 
March 1, 1913, April 1, 1913, or May 1, 1913, as the case may be, Is hereby re- 
duced to one- third of the amount due on the said dates (taking the nearest 
tenth of a dollar), but not less than 50 cents per acre, subject to the conditions 
hereafter stated. The remainder of such installment of said building charge 
shall in each case be added to the last Installment due under the corresponding 
water-right application. 

8. All water-right applicants who have already paid the building charge due 
December 1, 1912, or March 1. 1913, April 1, 1913, or May 1, 1913, as the case 
may be, shall be credited with payment made in excess of the amount herein 
provided, to be applied on their next unpaid annual building diarge or they 
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may have the credit applied to the charges for operation and maintenance now 
dne. 

9, No water-right applicant shall be entitled to the above reduction In the 
bnllding charge unless he has paid the charges for operation and maintenance 
now due and has prepared for irrigation and has irrigated in good faith for 
the purpose of raising agricultural crops one-half the entire Irrigable area of 
his tract or not less than five acres for each full irrigation season since water 
was available therefor. 

10. As a matter of further relief to the water user who is delinquent in his 
payments to such extent as to be subject to cancellation, it is hereby ordered 
that no proceedings looking toward cancellation will be taken before Decem- 
ber 1, 1913, on account of said delinquency; provided that the said water user 
has paid the charges for operation and maintenance now due and has prepared 
his land for Irrigation and has irrigated to the extent described in the pre- 
ceding paragraph. 

Franklin K. Lanb. 

UTIGATION. 
COLORADO, GRAND VALLEY PROJECT. 

On July 22, 1912, Judge Cavender, of the State district court, 
entered the decree reported by the referee in the proceedings to ad- 
judicate the priorities of water rights in water district No. 42, State 
of Colorado (mentioned in the Tenth and Eleventh Annual Re- 
ports) . The project is given a conditional decree as of February 27, 
1908. On request, the United States was allowed 60 days within 
which to file its bill of exceptions to the decree. On September 19, 
1912, the United States district attorney filed such bill. 

COLORADO, UNCOMPAHGRE VALLEY PROJECT. 

A suit for the adjudication of water rights in water district No. 
40, State of Colorado, which has been pending before the district 
court of Delta County, Colo., for the past three years, was closed, 
so far as the United States is concerned, on June 24, 1913, when 
Judge Black, of said district court, entered a decree giving to the 
United States a decree for 1,300 cubic feet of water per second of 
time from the Gunnison River and its tributaries of date June 1, 
1901. Certain other claimants who appeared in the proceedings 
objected to said decree to the United States, and were given 90 days 
in which to appeal. Said proceedings have been left open, however, 
as to several small ditches, for the purpose of allowing a further 
showing to be made as to their claims to the use of water. 

The suit for the adjudication of water rights in water district No. 
62, State of Colorado, which has been pending before the district court 
of Montrose County, Colo., since April 25, 1910, was finally closed on 
May 8, 1913, when Judge Cavender entered a decree setting forth 
the rights of the various claimants who appeared in the proceedings 
to the use of water. In this adjudication a decree was given to the 
United States in connection with the Uncompahgre Valley project 
for 1,300 cubic feet of water per second of time from the Gunnison 
River and its tributaries of date June 1, 1901. 

On March 17, 1911, condemnation proceeding were commenced 
in the United States District Court tor the District of Colorado 
against Aylmer F. Reeves to secure a strip of land for canal right of 
way across the NW. i SE. i sec. 21, T. 49 N., R. 10 W., N.M.P.M., 
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for the King lateral extension ditch. This suit never came to trial, 
but was allowed to go over from time to time with consent of counsel, 
for the reason that negotiations for settlement were under way. A 
basis of settlement has been a^eed upon between the defendant and 
the United States attorney. The case will not be dismissed, how- 
ever, until compensation has been paid and judgment by stipulation 
has been entered. 

On April 20, 1912, condenmation proceedin^^ were commenced in 
the United States District Court for the District of Colorado against 
Jesse O'Neill and James O'Neill to secure a parcel of land for canal 
right of way in sec. 23, T. 49 N., K. 10 W., N;M.P.M., for the Spring 
Creek lateral. On May 3, 1912, the defendants filed their answer 
and asked for the appointment by the court of a conmiission to deter- 
mine the necessity for the taking of the right of way in controversy. 
On June 15, 1912, a reply to the answer of the defendants was filed 
on behalf of the United States. On June 26, 1912, a hearing was 
had at Denver, Colo., at which the questions of the right of the de- 
fendants to have a commission appointed for the purpose of deter- 
mining the necessity for the taking of the right of way involved and 
the riffht of the United States to take immediate possession were 
argued. The court took the matter under advisement, and on August 
19, 1912, found for the United States, since which time no further 
action has been taken in said suit, as settlement was effected with the 
defendants out of court. The suit will not be dismissed, however, 
mitil deed has passed to the United States. 

On April 25, 1912, an injunction suit was commenced in the United 
States District Court for the District of Colorado by the United 
States against John A. Masters^ Martin Van Horn, and other defend- 
ants to restrain them from interfering with the construction of the 
West Canal across the lands of defendants on the route selected for 
said canal under the provisions of the act of August 30, 1890. On 
the same date the court granted a temporary restraining order. ^ A 
hearing was had on May 17, 1912, and on June 12, 1912, opinion 
was rendered sustaining the validity of the reservation and ordering 
that a temporary injunction be issued until final hearing. On Sep- 
tember 12, 1912, another hearing was had in which the defendants 
sought to have the temporary injunction set aside, but Judge Lewis 
refSsed to change or modify lus former decision. The right of 
appeal is still open to the defendants. 

On September 11, 1905, an action entitled " The United Stetes of 
America, to the use of the Montrose Hardware Co. et al., plaintiffs, 
V. C. D. McPhee et al.^ defendants," was commenced in the State 
district court. This suit was instituted by the creditors, who fur- 
nished material and labor to the Taylor-Moore Construction Co., 
against the sureties on the bond of said campany in connection with 
its contract for the construction of the Gunnison Tunnel. On March 
24, 1908, judgment was entered dismissing said suit, from which 
plaintiffs appealed to the State supreme court. On December 12, 
1911, following judgment, an order was issued reversing the judg- 
ment of the district court and remanding the cause to the district 
court for a new trial. On March 23, 1912, a petition of intervention 
was filed on behalf of the United States. On April 9, 1912, a de- 
murrer of plaintiff to the petition of intervention by the United 
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States was filed. A demurrer bv defendant, J. B. Orman. to said 
petition of intervention of the United States was filed on April 27, 
1912. Other pleadings in the way of amended answers and demur- 
rers have been filed since January 1, 1912. On April 8, 1918, argu- 
ments were had on the demurrers to the bill of intervention filed by 
the United States. The demurrers were sustained, and the United 
States was given 30 days to amend its bill of intervention. Amended 
bill was filed by the United States on May 10, 1918. 

On November 20, 1912, condemnation proceedings were commenced 
in the United States District Court for the District of Colorado 
against Emily Carrie Bever et al., to secure parcel of land for canal 
right of way in sec. 11, T. 48 N., R. 10 W., N.M.P.M., for the West 
Canal extension. On December 16, 1912, an order for immediate 
possession was given to the United States. Since said date the suit 
has been amicably settled, but will not be dismissed until deed has 
passed to the United States. 

On June 19, 1918, a suit for the condemnation of a parcel of land 
in sec. 2, T. 50 N., R. 10 W., N.M.P.M., was filed in the United States 
District Court for the District of Colorado against A. E. Buddecke 
and W. H. Crecelius. July 21, 1918, has been set as the day for 
hearing the application of the United States for immediate possession. 

IDAHO, BOISE FBOJECT. 

On July 22, 1912, application was made to the district court of 
the State of Idaho, in and for Canyon County, for a temporary de- 
cree distributing the water of Boise River for the season of 1912,^ in 
the case of Farmers' Cooperative Ditch Co. v. Riverside Irrigation 
District et al. (Boise River priority suit). On July 22, 1912, an 
order was issued by the court distributing the water for the balance 
of the season of 1912, as follows : 

From July 23, to and including July 25, 0.80 of a miner's incb per acre. 
From July 25, to and including July 28, 0.75 of a miner*s inch per acra 
From July 28, to and including July 31, 0.70 of a miner's inch per acre. 
From July 31, to and Including August 3, 0.65 if a miner's. inch per acre. 
From and after August 3, 0.60 of a miner's Inch per acre. 

In the case of United States v. State of Idaho, for the condemna- 
tion of 40 acres of land needed for the Arena Basin Wasteway Reser- 
voir, an agreement was reached between the Government and the 
State as to the value of the land desired and a stipulation entered 
accordingly ; on December 19, 1912, final order of condemnation was 
entered conveying title in fee from the State to the United States. 

In the case of Pioneer Irrigation District v. Stone, suit was filed 
by the Pioneer Irrigation District for the purpose of testing the 
validity of the proposed contract between the district, the Water 
Users' Association, and the Government, for the construction of a 
drainage system in the Pioneer Irrigation District and for a pro- 
portionate interest in. the Arrowrock Reservoir, the questions in- 
volved in this case being the authority of each party to the suit to 
make the contract in question. This case was argued in the State 
Supreme Court on February 5, 1913, and a few days later the court 
rendered judgment confirming the validity of the proposed contract, 
and holding that the Secretary of the Interior had authority to make 
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the contract; that the reclamation act, and acts amendatory thereto, 
are constitutional and sufficient authority for the construction of the 
works in question ; that the irrigation district had the authority to 
make the contract, and that an irrigation district not only had the 
power to make a contract for the construction of a drainage system 
in the District, but that it was the duty of the district to provide for 
such a drainage system, and also that the Water Users' Association 
had the power to make the contract in question. This proceeding 
was followed by application to the district court to confirm the ap- 
portionment of benefits in the district as made by the directors of 
the district. The apportionment of benefits was" duly affirmed by 
the decision of the Supreme Court. 

IDAHO, MIKIBOXA PBOJECT. 

On August 8, 1912, complaint was filed in the case of Ray v. Fogg 
et al., in which the plaintiff applied for an injunction to restrain the 
project engineer of the Minidoka project, and his subordinates and 
employees, from constructing a drainage ditch across a homestead 
of the plaintiff. On Au^st 8, 1912, temporary injunction was issued 
eoB parte on the application of the plaintiff, restraining Project En- 
gineer Fogg and nis subordinates from doing any work on tne ditch 
across the plaintiff's land. On August 14, 1912, a motion was filed 
by the Government attorneys on TOhalf of the project engineer to 
dissolve the injunction, and affidavits supporting the same were filed 
on the same date, and motion to dissolve the injimction was argued 
before the court. On August 14, 1912, the motion to dissolve the 
injunction was sustained by the court and order dissolving the in- 
junction entered, the court holding that the injunction had been 
erroneously issued as the right of way for the drainage ditch was 
reserved under the act of August 30, 1890. 

On June 20, 1918, the case of Twin Falls Canal Co. v. Foster 
(Snake River priority suit) was tried before the District Court of 
the State of Idaho in and for Twin Falls County, at Twin Falls, 
Idaho, and sufficient evidence introduced to make out a prima facie 
case upon the evidence. Stipulations were then filed as agreed by the 
several parties who signed the contract for the enlargement of the 
Jackson Lake Reservoir, and on June 20, 1913, final decree was en- 
tered by the court decreeing the priorities to the use of the waters of 
Snake Kiver, as between the Minidoka project, the North Side Twin 
Falls project, and the South Side Twin Falls project. 

KANSAS, QABDEK GITT PBOJECT. 

No action was taken during the fiscal year 1913 in the case of the 
Camden Iron Works v. the United States in the Court of Claims. 
This case is referred to on page 31 of the Eleventh Annual Beport 

XONTAHA, BliACKFEET PBOJECT. 

In 1911, George W. Cooke and David D. La Breche instituted suit 
a^inst the United States in the United States District Court for the 
District of Montana, asking for damages in the sum of $25,000 for 
lands and property taken for Lower Two Medicine Lake fieservoir 
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site, and for an injunction restraining the United States from con- 
structing Lower Two Medicine Lake Dam. The plaintiffs requested 
that the court confirm certain selections made by them of lands within 
the reservoir site. The case was tried February 1, 1913. In June, 
1913, the court rendered its decision confirming the selections of the 
plaintiffs, stating that their property destroyed exceeded the sum of 
|5,000, but withheld the issuance of an injunction. 

XOZTTAHA, ST. KABY STOBAQE. 

In 1911 the United States instituted proceedings in ejectment 
against Caroline Henkel and Henrj; Henkel, her husband, and their 
several children, to recover possession of a tract of land south of 
Swift Current Creek and adjacent to the north end of Lower St. 
Mary Lake. Judgment was rendered in favor of the United States 
in the District Court for the District of Montana, and, on appeal by 
the defendants to the Circuit Court of Appeals at San Francisco, 
in May, 1913, judgment was rendered sustaining the lower court! 
Upon application of the United States writ of ejectment was issued, 
and the United States is now in possession of the property. The 
defendants have appealed to the Supreme Court of the United States, 
where the case is pending and will be set for trial at the October 
term of court. 

XONTANA'NOBTH DAKOTA, LOWEB YELLOWSTONE FEOJEGT. 

A criminal action was brought by the United States against John 
H. Gable, who was indicted for the unlawful appropriation of water 
from an irrigation canal of the United States on the Lower Yellow- 
stone project, Montana-North Dakota. Trial of the case was had 
before a jury on October 22, 1912, and the defendant was found 
guilty, the court assessing the maximum penalty, a fine of $50 and 
costs. 

Li 1911 the Pacific Coast Construction Co., defaulting contractor 
on the Lower Yellowstone Dam, instituted an action against the 
United States in the Court of Claims whereby it sought to recover 
$34,582.50. The United States in due time filed a petition in the 
nature of a set-off and counterclaim, claiming judgment against the 
claimant in the sum of $111,310.75, and petition against the United 
States Fidelity & Guaranty Co. in the sum of $40,000, it being the 
bondsman of the claimant. In June, 1913, it was arranged that 
testimony should be taken at Boise, Idaho, about August 25, 1913. 

NEBBASKA-WYOMINQ, NOBTH FI.ATTE FBOJECT. 

In the two cases of the North Platte Canal & Colonization Co. 
against the United States, mentioned in the Eleventh Annual Report, 
the Court of Claims overruled demurrers interposed by the United 
States. No further action was taken during the fiscal year in these 
cases. Testimony on behalf of the Government will probably be 
taken during the summer and fall of 1913. 

Several suits in connection with water rights on interstate streams, 
to which the United States is not a party, are pending in Federal 
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and State courts. These cases have been closely followed, especially 
where they may have some bearing on the situation of the North 
Platte River. Up to the end of the fiscal year it was not thought 
the United States should participate in any of these suits. 

HBVADA, TBVCXBE-GAB80K PBOJECT. 

On December 15, 1911f complaint was filed by the United States in 
the United States Circuit Court for Nevada against S. B. Smart 
et al., for acquisition of right of way by conoemnation. Default 
was entered against defendants, and evidence taken as to the value 
of the property, resulting in compensatory award on November 26, 
1912, of $100, which has been paid. 

The condemnaticm suit relating to the outlet of Lake Tahoe, begun 
by the United States on February 24, 1909, against the Floriston 
Pulp & Paper Co. et al., has remained in statu ^uo, save as to the 
filing of an amended complaint, somewhat enlarging the description 
of land to be acquired, etc. Active preparations for the trial of thb 
case are now in prog^ress. 

Hie proceedinffs in United States 9. Rickey Land & Cattle Co. 
remain mdefinitely suspended. 

On March 3, 1913, suit was filed by the United States against 
water users and claimants alonff the Truckee River and its tributaries 
looking to the adjudication of &e relative rights to the waters of that 
stream system. Surveys and examinations by Reclamation Service 
engineers have been in progress. 

The John Horstman Co. and Natron Soda Co., corporations, have 
each filed in the Court of Claims of the United States suits asking 
for compensation in the sums of $36,000 and $170,000, respectively, 
for the alleged appropriation by the Government by way of seepa^ 
from the bordering irrigation canals of property of claimants in Biff 
Soda Lake and Little Soda Lake with the plants and works connected 
therewith. A decision overruling demurrer of the Government in 
the Horstman case was handed down by the Court of Claims on 
June 2, 1913. Preparations for trial in each instance are in progress. 

In the case of the Western Co. y. Stone & Webster Constructicm 
Co., Truckee River General Electric Co. et al., complaint filed Sep- 
tember 24, 1912, and temporary restraining order issued September 25 
requiring defendants to show cause October 2. On that date the case 
was removed to the Federal court in San Francisco on petiticm of the 
two defendants named. 

HEW MEXICO, CABLSBAD FSOJEOT. 

On October 3. 1912, a suit was commenced in the United States 
District Court lor the District of New Mexico, entitled "U. S. «. 
John H. Fanning," for the coUecticm of rental due under a grazing 
lease covering withdrawn land on an island in Lake McMillan, whieh 
the lessee refused to pay. Answer was filed by defendant, but before 
the ease came on for hearing satisf aet^Hy settlement was made and 
the action was dismissed on motion of the United States attorney. 

12872*—! 
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NEW MEXICO, HONl>0 FEOJECT. 

March 17, 1913, suit was filed in the United States District Court 
for the District of New Mexico against El Paso & Kock Island Rail- 
way Co. et al., havinff for its object the adjudication of the 
water riffhts of the Honao River and its various tributaries. Service 
was haa upon the defendants, of which there are between 400 and 
500. The usual time for answer was extended for 90 days from date 
of service, allowing until July 1, 1918, for the filing of answer. 

NEW MEXICO-TEXAS, BIO QBANBE FEOJECT. 

An action designed to adjudicate the water rights of the Rio 
Grande in New Mexico, entitled, " Oscar C. Snow v. Francisco Abalos 
et al.," was filed in the District Court for the Third Judicial District 
of New Mexico, under date of October 24, 1912. There are named in 
the complaint some 6,000 defendants, the majority of whom have 
appearea and filed answers setting up their claim. Owing to the 
large number of defendants and the enormous amount of detail work 
involved the case is not yet ready for the hearing of testimony. 

The case entitled "El Paso Valley Water Users' Association v, 
W. H. Austin et al.," mentioned on page 32 of the Eleventh Annual 
Report, being an action for the adjudication of the water rights of 
the Rio Grande in Texas, has been held in abeyance awaiting the 
enactment by the legislature of a suitable law providing for the ad- 
judication of these nghts. Such a provision was embodied in a gen- 
eral irrigation bill introduced and passed at the last session, but this 
provision was eliminated from the bill as passed and approved (H. B. 
No. 37, by Surges & Glasscock). It will therefore be necessary to 
proceed with this case under the general laws. 

OBEGON, XTHATILLA FEOJECT. 

In the determination of relative rights to the waters of the Umatilla 
River and its tributaries, begun September 1, 1911, the 188 contests 
filed by the United States, the three initiated against the Govern- 
ment, and the 40 or 50 contests between private parties have been 
disposed of, except that some testimony or a general character and 
additional evidence in one or two of the contests will be introduced 
on August 4, 1913, and the few days following. Briefs are being 
prepared and it is planned to have the decree in effect prior to the 
beginning of the next irrigation season. 

The case of The City of Stanfield v. The Umatilla Water Users' 
Association and Herbert D. Newell, filed in the circuit court of the 
State of Oregon for Umatilla County on May 81, 1911, was dis- 
missed with consent of counsel for the parties on August 8, 1912. 
Plaintiff in this case claimed that the project feed canal by reason 
of seepage had caused the ground water to rise and flood the stre^ 
and fill the cellars of the city. 

Demurrer filed by the United States attorney on behalf of the 
defendant in the case of The Maxwell Land & Irrigation Co. v. 



Digitized by VjOOQIC 



unoATiOK. 35 

The Hermiston Bank & Trust Co. was araued before G. W. Phelps, 
jud^ of the circuit court for Umatilla G)unty, hj counsel for the 
parties on April 10, 1913. The demurrer was sustained and opinion 
handed down a few weeks thereafter holding that the State court 
had not jurisdiction. 

O&EGON-CAUFOSNIA, KLAMATH PBOJECT. 

The case entitled ^^ Klamath Lake Navigation Co. v. California 
Northeastern Railway Co. and Southern Pacific Co.," relating to 
the closing of the Klamath Strait to navigation, in which the Govern- 
ment intervened by way of suggestion on September 30, 1910, has 
remained in statu quo since motion to strike and demurrer to the 
Grovemment's suggestion was overruled on November 10, 1910. 

Condemnation proceedings against William Albright and wife and 
M. P. Mickler for right of way for second-unit laterals were begun 
by the Government in the United States district court on February 
it, 1912. Settlement satisfactory to the United States has been made, 
involving the payment to defendants of $1,175 and a^eement to 
construct certain farm bridges, protection of existing private 
ditches, etc. 

Condemnation proceedings against the Olene Live Stock Co., a 
corporation, for right of way for the second-unit laterals, were begun 
by the Government in the United States district court on February 
17, 1912. Settlement satisfactory to the United States has been made, 
involving the payment to defendants of $500 and provisions against 
interference with existing private ditches, springs, wells, etc. 

Complaint was filed on September 21, 1911, in the United States 
district court against C. A. Bunting and wife praying that defend- 
ants be enjoined from cutting and interfering with Government 
canals traversing their properties. Testimony was taken at Klamath 
Falls before a special examiner and final hearing with argument of 
counsel occurred recently at Portland. Written briefs have been sub- 
mitted and a decision is expected shortly. 

A determination of the relative rights to the waters of Lost River 
and its tributaries has been begun before the State water board, and 
consideration is being given to a proposed appearance, on behalf of 
the Government by way of suggestion, without submitting to the 
jurisdiction of the State tribunal, giving notice of the Government's 
reserved and prior rights to the waters of the Klamath Basin. 

SOTTTH DAKOTA, BEIXE FOUSCHE PBOJECT. 

The Circuit Court of Appeals for the Eighth Circuit sustained the 
finding of the district court in the case of the United States v. The 
WidelT-Finley Co., mentioned in the Tenth and Eleventh Annual Re- 
ports. 

In the case of the Widell-Finley Co. et al., in the Court of Claims, 
mentioned in the Eleventh Annual Report, no evidence was taken 
during the fiscal year 1913. 

WASHIKOTON, OKAHOGAH PBOJECT. 

^n the suit of the United States against W. S. Bennett et ux.. 
referred to on page 33 of the Eleventh Annual Report, the decree of 
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the court below gave the defendants the right to divert for irrigation 
1^ cubic feet per second, measured at the point of diversion during 
an irrigation season from April 16 to September 15. An appeal was 
taken to the Circuit Court of Appeals for the Ninth District and was 
argued on February 16, 1913. No decision has been rendered. 

The case of W. S. Bennett et ux. against Okanogan Water Users' 
Association, Ferd Bonstedt, project engineer, et al., in the Superior 
Court of Washington for Okanogan County, to quiet plaintiffs' title 
and to enjoin the association, the project engineer, and others from 
interfering with certain alleged water rights of the plaintiffs, is still 
in abeyance pending final decision in the related case of United 
States V. W. S. Bennett and Wife. 

In the action against E. K. Pendergast et ux. dismissal was en- 
tered in accordance with the agreement outlined in the Eleventh 
Annual Report. 

WASHINGTON, YAKIHA PBOJECT. 

In the suit of Swigart v. Baker, referred to on page 33 of the 
Eleventh Annual Report, the Unitea States Supreme Court, on May 
26, 1913, rendered a decision (229 U. S., 187) reversing the decision 
of the circuit court and affirming that of the district court. This 
decision specifically holds that the United States is authorized under 
the reclamation act to collect operation and maintenance charges; 
that the intent of the act was that the cost of each project should be 
assessed against the property benefited, and that the assessments, as 
fast as collected, should be paid back to the fund for use in subse- 
quent projects without diminution. 

In the case of the United States v. Theodore Weisberger, in the 
United States District Court for the Eastern District of Washing- 
ton, southern division, referred to on page 34 of the Eleventh Annual 
Report, a decree was entered September 30, 1912, in favor of the 
defendants, dismissing the suit. This case relates to a suspended 
construction contract entered into in connection with the Tieton 
unit. An appeal was taken from the decision of the district court 
and was argued before the circuit court of appeals on May 9, 1913. 
No decision has yet been rendered. 

In the suit of United States v. H. K. Luce, Standard Building 
Co., and Empire Surety Co., referred to on page 34 of the Eleventh 
Annual Report, trial was had on February 26, 1913, and judgment, 
amounting to $10,544.13 damages and $24.40 costs, entered for 
plaintiff. No appeal has been taken. 

In the superior court case of H. K. Luce and Standard Building 
Co. against Charles H. Swigart et al., page 34 of Eleventh Annual 
Report, no further action has been taken. 

In the suit brought against the Union Gap Irrigation Co., to 
enjoin the diversion of water, referred to on page 35 of Eleventh An- 
nual Report, an order was made for the introduction of further testi- 
mony. It is anticipated that the case will be submitted at the July 
term. 

In a second suit against the same corporation the defendant has 
stipulated to construct the necessary improvements of the canal, 
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upon which work is being prosecuted. A case for damages against 
tne same defendant is in abeyance. 

The condenmation suit of United States against George W. Chute 
et ux., Sunnyside unit, referred to on page 36 of the Eleventh Annual 
Beport, was tried at the October term and judgment rendered fixing 
damages at $2,000. 

The case of the United States against the West Side Irrigating Co., 
referred to on page 36 of the Eleventh Annual Report, wiu probably 
be tried at the faU term. 

Actions for the collection of delinquent operation and maintenance 
charges, brought in the United States district court against Aumiller, 
Granger Land Co., and Non-Forfeiture Land Co., Meyer and David- 
son, Meyer and Buchanan, and Meyer and Nessley, mentioned in the 
Eleventh Annual Beport, have been dismissed, the amounts due hav- 
ing been paid in full. A similar case against Bogart et uz. has 
been brought and settled in the same manner. 

In December, 1912, an action was brought by the United States 
against the Oregon-Washington Bailroad & Navigation Co., and 
the North Coast Eailroad Co., in the District Court of the United 
States for tiie Eastern District of Washington, southern division, to 
declare forfeited the railroad right of way through McAllisters 
Meadow Eeservoir site. On April 18 an order was entered on stipu- 
lation, declaring said right of way revoked and quieting title thereto 
in the United l^tes. 

WTOMIKO, SHOSHONE PBOJECT. 

In 1912 the United States Fidelity & Guaranty Co, of Baltimore, 
Md., instituted suit against the United States in the Court of Claims 
for the recovery of ^22,777.58 as damages and for extra work per- 
formed in the construction of the Shoshone Dam, Shoshone project, 
Wyoming. The claimant was the bondsman of Prendergast & Clark- 
son, the original contractors on the dam. In August, 1912, the 
testimony of several witnesses was taken at Cody, Wyo., before a 
commissioner appointed by the court, and during the same month 
testimony was taken at Seattle, Wash., Vancouver, B. C. and San 
Francisco, Cal. No testimonv was taken on behalf of tne United 
States. Progress is being made toward taking testimony of witnesses 
on behalf of the United States. 

PURCHASES OF RIGHTS ANB PROPERTY. 

Section 7 of the reclamation act provides that where, in carrying 
out the provisions of the act, it is necessary to acquire any rights or 
property, the Secretary of the Interior may acquire them for the 
United States by purchase or by condenmation through judicial proc- 
ess. A total of $274,593.78 was paid during the fiscal year 1913 for 
the acquisition of such rights and property. The following state- 
ment snows, by projects, the amount paid to June 30, 1912, the 
amount paid during the fiscal year 1913, and the total: 
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Purcfiases of rights and property,^ 



Project. 



Amount. 



To June 30, 
1912. 



During fiscal 
year 1913. 



Total to June 
30,1913. 



Arizoxia, Salt River 

Arizona-California, Yuma 

California, Orland 

Colorado: 

Grand Valley 

Unoompahgre Valley 

Idaho: 

Boise 

Minidoka 

Kansas, GardeaCity 

Montana: 

Flathead 

Huntley 

Milk River 

Sun River 

Montana-North Dakota, Lower Yellowstone.. 

Kebraska- Wyoming, North Platte , 

Nevada, Truckee-Careon 

New Mexico: 

Carlsbad , 

Hondo , 

New Mexico-Texas, Rio Grande , 

North Dakota, North Dakota pumping 

Oregon, Umatilla , 

Oregon-California, Klamath 

South Dakota, Belle Fourche , 

Utah, Strawberry Valley , 

Washington: 

Oksmogan , 

Yakima 

Wyoming, Shoshone 



1684,480. 
90,857. 
116,197. 

7,400. 
134,133. 

344, 782. J 

50,244.1 

894. ( 

8, 463.: 
1,029.' 
22,878.1 
16,850.': 
18, 797. f 
215,120.! 
64,173.1 

150, 000. ( 
20, 000. ( 

253,748.' 

2,962.i 

32,844.: 

539, 147. ( 
49,747.: 



30, 030. J 
316, 738. ( 
187,575.- 



115,364.25 
4,011.40 
1,006.00 

206,675.00 
2,809.00 



58 
50 
00 


2,295.00 
760.00 


31 

n 


657.66 


50 
75 
97 
?5 


12,502.74 

8,089.54 

232.50 


99 
00 


8,000.00 


00 




79 

50 


5,912.00 


37 
63 
33 

88 


193.25 
3,234.00 


5? 




05 
42 


6,534.30 



1609,844.49 
94,868.50 
116,283.60 

213,975.00 
137,002.33 

347,077.58 

51,004.50 

804.00 

0,120.97 
1,020.72 
35,381.24 
23,940.29 
19,090.47 
215,120.25 
62,173.90 

150,000.00 
20,000.00 

260,660.79 

2,062.50 

33,037.62 

642,390.63 
40,747.33 
22,016.88 

30,030.52 
322,272.35 
187,575.42 



Total 3,369,135.23 



277,335.64 



3,646,470.87 



1 This table first printed in Eleventh Annual Report, p. 36. 

A more detailed statement for the fiscal year, giving, by projects, 
the name of the vendor, a description of the property acquired, the 
consideration paid in each case, and the date of the deed, will be 
found in the appendix, pages 273 to 287. 

FINANCES. 

The statement of cash receipts and payments appearing below 
shows that at the beginning of the fiscal year there was a little over 
$5,000,000 of cash on hand, and that during the year this amount 
was augmented by receipts from various sources to a grand total of 
slightly over $12,000,000, and that expenditures during the fiscal year 
were approximately $8,800,000, leaving on hand at the close of the 
fiscal year about $3,200,000. In pursuance of the plan that has been 
followed in the Land Office and Treasury Department, the public-land 
sales were promptly settled and the amount credited to the reclama- 
tion fund within a few months after their receipt. This has enabled 
the service to continue the work without resort to the loan authorized 
by act of June 22, 1910 (36 Stat., 835). 

The reclamation fund which includes the moneys received from 
the sale of public lands and town-site lots has now reached the grand 
total of $79,450,438.53. During the year 33,087 disbursement 
vouchers and 13,261 collection vouchers were prepared, examined. 
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and settled. Transfer vouchers adjusting accounts between the 

E rejects for the transfer of the value of services and equipment num- 
ered 1,092. Since the beginning of the service the value of the 
transfers of supplies, materials, equipment, and services between 
projects has amountea to $4,547,797.45. This system of transfers b^ 
tween projects has enabled the service to utilize equipment, mate- 
rial, supplies, etc. to their fullest extent where needed and to charge 
the cost where the benefit accrued. 

GASH TBAKaACnONS. 

Below is shown in the statement of cash receipts and payments ft 
sunmiarized exhibit of the cash transactions during the year: 

Statement of cash receipts and payments. 

BECEIFTS. 

On hand July 1, 1912 (Eleventh Annual Report, p. 38) (cash in 
project offices and local land offices awaiting remittance 

$28,793.41, accounted for below in mlsceUaneous collections) $5, 241, 651. 87 

Receipts during year : 
Original receipts — 

Public-land sales $4,373,452.38 

Townsite lands 17,784.74 

4,391.237.12 

Repayment of water-right charges 1, 075, 647. 77 • 

Miscellaneous receipts 1, 302, 251. 59 s 

Collections in project offices not classified and remitted 5,227.09^ 

12, 016, 014. 94 J) • ^ 

PAYMENTS. 7 .^y^. y,^ 

From reclamation fund 8, 752, 738. 38 

From Rio Grande Dam appropriation 39, 166. 89 

Balance on hand June 30, 1912 : 
Reclamation fund — 

In Treasury 2, 037, 978. 68 

In depositories to credit of special fiscal agents 1, 179, 403. 00 

Cash in project offices awaiting remittance 5, 227. 09 

Rio Grande Dam appropriation in Treasury 1, 501. 00 



12,016,014.94 
ASSETS AND LIABILITIES. 

Below is presented a balance showing assets and liabilities of the 
service as of June 30, 1913. This is a combined statement made up 
from the records kept on the several projects and in the office at 
Washington, D. C. The project records are controlled by the ac- 
counts kept at Washington. 

Statement of assets and liabilities June SO, 1913, 

ASSETS. 

Cash: 

With Treasurer United States, reclamation fund. . . $2, 037, 978. 58 
In depositaries to credit of special fiscal agents, 

reclamation fund 1, 179, 403. 00 

With Treasurer United States, Rio Grande Dam. . . 1, 501. 00 

$3, 218, 882. 58 
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Collections returnable to fund through Treasury: 

In special fiscal agents' hands awaiting remittance. $3, 936. 97 
In other employees' hands awaiting transfer to spe- 
cial fiscal agents 1,290.12 

16,227.09 

Accounts receivable: 

Freight refunds 102,220.68 

Water rentals 173,84L59 

Miscellaneous rentals 19, 567. 91 

Miscellaneous 128,665.87 

Water-right building charges 1, 220, 187. 00 

Water-right operation and maintenance charges. . . 494, 523. 87 

2,139,006.92 

Inventories: 

Mercantile stores 87,746.91 

Equipment in use- 
Animals $193,302.88 

Mechanical and other 1, 562, 767. 97 

1,756,070.86 

Materials, supplies, etc. , in storehouse 812, 454. 06 

Cement 77,998.34 

Structural iron and steel 52, 611. 39 

Lumber 123,175.03 

Explosives 30,316.33 

Forage 33,870.53 

Fuel 31,199.55 

Products of local operations 70, 439. 02 

Goods in transit 14,658.17 

Unadjusted transfers between projects 46, 631. 89 

Undistributed cost (freight and handling) on inven- 
tory property 22, 047. 07 

3,159,219.14 

Improvements to land: 

Gross cost 81,572,794.00 

Less credits from incidental operations — 

Rentals of cottages $72, 424. 59 

Rentals of grazing lands 107, 058. 95 

Rentals of power and light 333, 348. 83 

Rentals of irrigation water 1, 627, 889. 40 

Rentals of telephones 10, 002. 03 

Revenues, miscellaneous 86, 558. 88 

Profits on mess operations 97, 008. 76 

Profits on mercantile stores 212, 002. 44 

Profits on hospital 4, 626. 78 

Profits on miscellaneous 4, 953. 37 

Adjustments — 

Contractors' freight refunds 145, 258. 34 

Forfeitures by defaulting bid- 
ders and contractors 117, 136. 10 

2,818,267.46 

78, 754, 526. 54 

Deferred operation and maintenance 1, 547, 980. 05 

Total assets 88,824,842.82 

LIABILITIES. 

Accounts payable: 

Labor $278,738.20 

Purchases 244,763.76 

Contract estimates 234, 343. 41 

Contract holdbacks > 138, 268. 81 

Freight and express 170, 084. 44 

Passenger fares 8, 439. 59 

Land agreements 57, 204. 17 

Coupons 2,352.36 

Meal tickets 2,351.76 

Miscellaneous 26,924.49 

1.163,470.W 
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BteBerydt 

For amortbation of oiigiiiAl cost by repayment— 

Building charges accnied $5, §38, 314. 23 

Building advance coUectionB 004, 110. 11 

Building collections forfeited. ... 19, 468. 40 

$6, 661, 892. 74 

For depreciation on plant and equipment 477, 812. 95 

17, 039, 705. 69 

Unadjusted credits, net earnings of Government animals 171, 227. 12 

Capital: 

Reclamation fund 79,450,438.53 

Bio Grande Dam 1,000,000.00 

80,460,438.53 

Total liabiKties 88,824,842.32 

BXVENTJXS AND BXPEN8B8. 

There follows a combined statement ^ving the revenues and 
expenses for the operation of projects which have been opened by 
public notices of the Secretary of the Interior. These revenues and 
expenditures are those resultini? from operations connected with the 
lands thrown open to water-right applications by these public notices 
and do not include the transactions resulting from the temporary 
operation of canals during the construction period. 

Combined statement of revenues and expenses for all operations under puWe 

notices to June 30, 1913. 



CJoet, ledg^ $3, 776, 510. 62 

BETENI7E8. 

Operation and maintenance charges accnied 1, 920, 597. 41 

Operation and maintenance charges forfeited 6, 816. 77 

Operation and maintenance charges advance collections 5, 038. 14 

Kental of lands and buildings 7, 613. 88 

Rental of power and: light 32, 979. 09 

Hental of irrigating water 245,274.93 

Mlscellaneons reyenues i 9, 210. 25 

Total revenues collected or due 2, 227, 530. 47 

Deferred revenues 1, 547, 980. 05 

Total revenues 3, 775. 510. G2 

Repayment contracts. — ^The development of the projects has re- 
sulted in water-right applications or contracts that have been entered 
into with water users, providing for repayment to the Government 
of the estimated cost of constructing the works for irrigating their 
lands. The contracts provide for payment to the Government of 
these charges in 10 annual installments. Sixteen of the projects Have 
progressed sufficiently so that public notices have been issued and 
these repayment contracts negotiated. The total value of such con- 
tracts filed to date is $20,762,649.71. There, has been collected 
$2,934,531.09, leaving the present asset value almost $18,000,000. 
There are still large acreages of land on most of the projects to which 
the service is now ready to furnish irrigation water, and which are 
being taken up from day to day and new contracts signed. On all 
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of the projects the present net investment of the Government ex- 
ceeds the asset value of the contracts. When all of the lands sus- 
ceptible of irrigation are covered by contract the value of the con- 
tracts should equal the amount of the total investment. It is to be 
noted in this connection also that on several of the projects additional 
investment will be necessary to make all of the lands irrigable. 

ENOIKEEB WOBX-OBDEB SYSTEM. 

During the past year the work-order system has been developed in 
many oi its details. This system is designed to bring together, by 
means of suitable blanks and appropriate accounts, for convenience of 
reference and control, the authorization and apportionment of funds 
allotted for the construction and operation on the various projects of 
the service. 

TRANSPORTATION AND PURCHASES. 

(Chicago Office.) 

Special concessions in freight rates from important shipping points 
to particular points of delivery on various projects were granted by 
the following companies during the fiscal year: 



Chicago, Milwaukee & St Paul Ry. Go. 
Colorado Midland Ry. Co. 
Denver & Rio Grande Ry. Co. 
Great Northern Ry. Co. 



Idaho Northern Ry. Co. 

Oregon- Washington R. R. & Navigation 

Co. 
Wells Fargo & Co. Express. 



On July 1, 1912, the unsettled bills for freight and express charges 
amounted to $44,243.98. There were received during the fiscal year 
for administrative examination bills amounting to $505,963.68, and 
bills amounting to $499,861.42 were examined, and bases for settle- 
ment arranged with the claimants, leaving outstanding June 30, 1913, 
unsettled bills amounting to $50,346.24. Claims made by the trans- 
portation companies on freight and express charges settled during 
the fiscal year amounted to ^99,861.42, and the amount due thereon, 
after examination at the transportation office, was $481,118.91. The 
commercial charges on these bills would have been $837,077.59. . 

On June 30, 1913, the records of the transportation office showed 
the status of expense bills covering shipments consigned to con- 
tractors to be as follows: 

Expense bills on hand July 1, 1912 $286.34 

Expense bills received during fiscal year 66, 461. 00 

Expense bills on which claims were filed with transportation compa- 
nies during fiscal year 40, 658. 17 

Freight claims against transportation companies made on above ex- 
pense bills 19,332.49 

Expense bills, not subject to concessions, on hand or received during 

fiscal year 14, 782. 16 

Expense bills on hand June 30, 1913 11.307.01 

A total of 2,735 purchases of supplies for field use, amounting in 
cost to $459,890.17, was made through the Chicago office during the 
fiscal year. Cash discounts earned on account of prompt payment of 
bills and deducted from settlements amounted to $4,286.29 for the 
year. 
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The following table gives general data regarding freight and 
express charges since 1906: 



Yew. 


BlUSMtttod. 


Coininflrolal 


Deducted on aocount of 
freight contTMts. etc. 




TotiL 


Perovit. 


1906-7 


6378,788.10 
860,583.04 
778,047.13 
437,033.61 
406,3fla55 
610, 74a 38 
481,118.91 


$470,663.36 
5n,830.43 

1,403, 97a 10 
758,808.76 
666,876.50 

1,065,733.37 
837,077.59 


$198,061.16 
306,347.38 
635,033.96 
331,776.15 
361,516.04 
444,003.04 
855,058.68 


4a8 


1907-8 


36.0 


1906^ 


44.5 


1909-10 


43.4 


mo-u 


30.3 


1911-12 


43.1 


1913-13 


43.5 






Total 


8,360,604.56 


5,771,150.09 


3,410,406.48 


41.6 







UNIT PRICES UNDER FORMAIi SPECIFICATIONS. 

In a table in the appendix, page 810, are given the principal 
unit prices bid for work and materials and contract unit prices 
therefor in connection with formal specifications proposals for which 
have been received by the Beclamation Service during the fiscal year 
ending June 30, 1913. Formal specifications issued during the year 
include those numbered from 217 to 240, inclusive. In almost all 
cases contracts have been awarded to the lowest bidder, but as the 
contracts have been awarded on definite divisions of the work 'as a 
whole it has frequently happened that the contract price for a partic- 
ular item is higher than the lowest bid on that item. Unit bids 
and contract prices for cement, explosives, headgates, machinery, 
and electrical equipment are not included in the table referred to. 

EI4ECTRICAL AND MECHANICAL ENGINEERING- 

(Los Angeles Office,) 

The following is a general report on the progress of work under 
the direction of this office during the fiscal year ending June 30, 1913. 

Arizona^ Salt River project. — ^Durinc the fiscal year the Arizona 
Falls and South Consolidated power plants constructed by' the Salt 
River Valley Water Users' Association were completed and placed 
in satisfactory operation, also the 10,000- volt transmission line con- 
necting the Arizona Falls plant with the system. All work neces- 
sary to the purchase and construction of the electrical and hydraulic 
apparatus tor the Crosscut power plant of the Salt Eiver Valley 
Water Users' Association has been completed, as well as the plans 
and specifications for the construction of the building and the com- 
plete layout of all apparatus to be installed, and the designs and 
specifications for the butterfly headgates at the head of the penstocks. 
Specifications and drawings necessary for the reconstruction of the 
Roosevelt-Mesa transmission line were completed and the material 
purchased. Specifications and drawings for the extension of the 
line from Eoosevelt to the Inspiration Consolidated Copper Co.'s 
plant and the Magma Copper Co.'s plant were prepared. Hans and 
specifications for the purchase of the complete apparatus for the 
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pumping station of the Highline Canal Construction Co. were fur- 
nished this company and the plant was constructed a^d put in 
operation. 

Idaho^ Boise project, — ^A number of purchases have been made for 
additions to the apparatus for the construction plant at Arrowrock 
Dam. The drawings and specifications for the high-pressure sluice 
^ates to be installed at the dam were completed, contract entered 
into, and part of the material shipped. Preliminary designs were 
made for the installation of 20 balanced valves for the control of 
discharge and regulation of the power outlets in the Arrowrock 
reservoir. Considerable study was given to the preliminary layout 
of a power plant to be constructed at the Arrowrock Dam, and a 
set of record drawings of the completed power plant at the Boise 
Dam was finished. 

Specifications have been prepared for the transmission line, sub- 
station, and distributing lines for furnishing power to the drag-line 
scrapers for drainage work for the Pioneer district. 

Idaho^ Minidoka project. — Specifications and drawings were pre- 
pared for the complete West End pumping station on the Minidoka 
project, the necessary purchases made, and the plant constructed and 
placed in operation. Specifications were made for an extension to 
the transmission lines for drainage work and for a duplicate supply 
to commercial power. Motors, transformers, and other apparatus 
were purchased for the drainage work. Designs and specifications 
werfe issued for the gate-operating mechanism for the radial gates to 
be installed in the spillway. 

Montarm^ Milk River project^ St, Mary storage. — Plans and specifi- 
cations for the electrical and hydraulic apparatus for the proposed 
St. Mary storage unit were prepared and issued and bids obtained, 
but later investigations on the project resulted in the abandonment 
of the plant. A steel pressure pipe for the plant, which constitutes 
a part of the siphon, was purchased and installed. 

Montana, Sun River project. — All of the work was done necessary 
to the layout and purchase of a complete distributing system for fur- 
nishing electric power to shovels and other apparatus for the con- 
struction work on the Sun Eiver project. Contracts for the purchase 
of power from the Great Falls Power Co. were studied and revised. 
Specifications were issued and bids obtained on most of the above 
apparatus, but completion thereof was delayed on account of condi- 
tions on the project. 

Nebraska-Wyoming, North Platte project. — Considerable work has 
been done in improving methods of control of balanced valves at the 
Pathfinder Dam. Plans and specifications were issued for the 48- 
inch butterfly gates for the Minatare Dam and studies for the final 
regulating needle valves were well advanced and approved for con- 
struction. 

Nevada, Truckee-G arson project. — The transmission line from La- 
hontan to Fallon was completed; also the substation for supplying 
power to the city of Fallon, and contract entered into with the city for 
furnishing power for municipal purposes. Complete tests were made 
of the electric drag line and electric power shovel used in connection 
with the construction of the Lahontan Dam. 
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New Mexico-Texas^ Rio Grande jproject. — A number of purchases 
have been made for the construction plant of the Elephant Butte 
Dam. Several board meetings have been held and studies made of 
the methods of installing balanced and other valves for the regula- 
tion of the discharge from the dam. 

North Dakota^ North Dakota Pumping project^ WiUiBton unit. — 
A contract was made for fumishingthe city of Williston with power 
from the Williston power plant. The necessary remodeling of the 
plant was made and power was furnished throughout the winter of 
1912 and 1913. 

Sovrth Dakota^ Belle Fourche project. — ^An automatic regulating 
device was designed, purchased, and installed and is in successful op- 
eration. This device is for automatically maintaining the discharge 
from the balanced valves at any fixed desired amount, reg[ardless of 
the change of head or other conditions. Designs for similar appa- 
ratus are being carried forward for the Roosevelt Dam. 

Utah^ Strawberry Valley project. — Correspondence was carried on 
in regard to repairs and changes in water wheels caused by excessive 
wear on account of the water carrying large quantities of very fine 
silt. The commercial power was extendea and the village of Ben- 
jamin connected up. 

Washington^ Olcanogan project. — Complete estimates were pre- 
pared for the pumping system to be added to the Okanogan project, 
covering several small tracts of high land. 

General. — In general it may be stated that all of the power plants 
in operation under the control of the Reclamation Service have given 
practically continuous service^ with no unusual operating difficulties 
other than those imposed by climatic conditions or conditions of 
water supply. 

The following table gives, in summarized form, the capacity, out- 
put, and construction costs for each of the most important power 
plants of the service: 

Power-plant data. 





Name of plant 


Capacity kw. 


Cost 


Output, kilowatt hoarpi 


Project. 


Rated. 


Sans 
observed. 


Sold. 


Used by 
Reclama- 
tion 
Service. 


Arinnut, Bait River.... 


fRoosevelt 

South Conaolidated... 
Ari«of»ft TS'ftU^ ., 


4,500 
1,600 
850 
6,000 
1,500 
1,000 

800 

1.900 

1.100 


6,000 
2,000 
1,000 
7,000 
2,400 
i;294 

860 

1,600 

1,600 


i$642,654.23 


6,482,213 

4,883,000 

1,981,018 

81,111 


2,292,087 


'443,'688."2i' 
167,906.37 
86,317.38 

> 68, 812. 15 

136,491.83 


Idaho, Minidoka 

Tdalio Boiflp .. .. 


Minidoka 


18,607,000 

2,899,220 

660,719 


Boise 


Nevada, Tnickee<3ar- 
uS; strawberry Val- 
New' ICezJoo, Rio 


T/fthontan 


Bpanii^ "Fork. ........ 


Elephant Butte 

wfliiiftfln 




1,412,084 
440,299 


Grande. 

North Dakota, Willis- 
too. 


192,822 






Total 


18,i60 


23,644 



















iSxdoaive of cost of power canal, 11,201,000, and of diversion dam. 1124,000. To the cost of the power 
pliBt wfll be added I76.O00 to cover a large imit not yet installed, maUng a total cost of $717,654.23 and a 

tflfca] tmxmHitv at iQJlU\ IrllnwAtta. 



,, ofl2/)00kflowatt8. 
re of cost of power canal. 
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CEMENT TESTS. 

(Denver office.) 

The amount of cement for which tests were made during the fiscal 
year ending June 30. 1913, was 181,653 barrels, of which 170,473 
barrels were accepted and 11,180 barrels rejected. The following 
table shows the number of barrels for which tests have been made 
and the amount and per cent accepted, from 1904, when the testing 
laboratory was openea, to June 30, 1913 : 

Cement tested. 



Year. 



Amount 

for which 

tests were 

made. 



Accepted. 



Amocmt. Per coat. 



Jan. 1, 1904, to June 30, 1906 
Year ending June 30, 1907. . 
Year ending June 30, 1908. . 
Year ending June 30, 1909... 
Year ending June 30, 1910... 
Year ending June 30, 191 1 . . . 
Year ending June 30, 1912. . . 
Year ending June 30, 1913. . . 

Total 



BarrOt. 
160,044 
197,321 
147,554 
196,097 
140,293 
03,966 
160,563 
181,653 



Barrdt. 

146,602 
101,204 
137,526 
163,733 
127,743 
88,986 
149,303 
170,473 



1,277,501 



1,176,670 



91.6 
96.9 
93.2 
83.5 
01.1 
94.6 
92.9 
93.8 



92.0 



All cement purchased during the fiscal year ending June 30, 1913, 
has been purchased under tne new United States Government 
" Specifications for cement," issued under date of May 1, 1912, and 
the methods of testing employed in the laboratory have conformed 
with those provided for by these specifications. In the appendix, 
page 294, will be found a table giving the average results of all 
tests on accepted cement from January 1, 1904, to June 30, 1913. 

Regular sets of long-time tests have been continued and occasional 
chemical analyses have been made as a matter of record on all brands 
of cement under test. Other general work has included sand and 
sand-cement tests for various projects; water analyses for various 
projects; continuation of tests and analyses in connection with the 
investigation of the action of alkali on cement concrete; and mis- 
cellaneous tests and analyses as required. The laboratory has taken 
part during the year in two series of tests carried out under the 
auspices of the Joint Conference on Uniform Methods of Tests and 
Standard Specifications for Cement, representing the American So- 
ciety of Civil Engineers, the American Society for Testing Materials, 
and the United States Government. 

SAKD-CEICENT PLANTS. 

Introdtiction. — Sand cement is the product obtained by regrinding 
Portland cement with a certain proportion of sand or other suitable 
siliceous material to a higher degree of fineness than that of the 
original cement. The first cost of the necessary grinding plant and 
the cost of operation render the process unsuitable for use on small 
and widely scattered structures. The process is, however, well suited 
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for use on such stnictures as masonry storage dams, for which large 
quantities of cement are required, especialfy when these structures 
are so located that the cost of transporting this cement to the site 
becomes a large item in the total cost of the structures. Under these 
conditions a material saving in cost can be made by the use of Uie 
sand-cement process. 

Preliminary ifwestigations. — ^The possibility of using sand cement 
as a substitute for Portland cement nas been under consideration by 
the Reclamation Service since 1904. In 1905 a general series of long- 
time laboratory tests on sand cements was begun, the results of which 
have since bec<»ne available from time to time. During 1911 special 
investigations were made as to the suitability for sand-cement manu- 
facture of the materials available for this purpose at the sites of three 
froposed structures, the Arrowrock Dam on the Boise project in 
dano, Ihe Elephant Butte Dam on the Rio Orande project in New 
Mexico, and the Lahontan Dam on the Truckee-Carson project in 
Nevada. The first two of these structures are high masonry dams; 
the third is an earthen dam, but has heavy masonry spillways and 
other auxiliary works. As a result of these tests and investigaticms 
the use of sand cement was adopted for the three structures named 
and the necessary plants for its manufacture at these points were 
completed and put in operation during the fiscal year ending June 
30. 1913. 

Materials itsed. — ^The Portland cement used at these plants is pur- 
chased and shipped under the regular cement contracts of the service. 
The field materials with which it is blended are : At Arrowrock, 
Idaho, ffranite obtained from the spillway excavation; at Elephant 
Butte, N. Mex., sandstone from the quarry from which rock for con- 
crete is obtained; at Lahontan, Nev., a so-called ^^silt" that is the 
product of disintegration of a basaltic rock of volcanic origin, ob- 
tained from the same burrow pit as the material used in the construc- 
tion of the dam embankment. These materials are blended with the 
Portland cement in proportions of from 45 to 50 per cent by weight. 
The following statement shows the general chemical composition and 
specific gravity of these materialSj and also the percentage of so- 
ftiUed " soluble '' or '* colloidal " silica which they contain, the pres- 
ence of which is considered to be a measure of their value for the pur- 
poses of sand-cement manufacture: 



Arrowrock 
granite. 



Elephant 
Butte 
sand- 
stone. 



Lahon- 
tan sUt 



Bfllca(SiOs) , 

Alumina (AlsOs) 

frcmCF^). 

Llme(CaO) , 

HagDesia (HgO) 

Alkalies (KfO+NasO).... 
Lobs on igntdon (HsO,C0|) 

^Sohibl^' ^lica 

fl^eeiik} graytty 



74. 7e 

13.51 

1.U 

.85 

.38 

7.26 

1.27 

2.39 

2.84 



81.46 

10.01 

1.70 

.80 

.76 

9.01 

2.00 

6.80 

2.45 



50.06 
13.37 

6.57 

10.20 

.45 

3.92 

7.26 
12.98 

2.82 



Plant equipment. — ^The mechanical equipment of these plants con- 
sists essentially of tube mills for grinding, together with the neces- 
sary auxiliary equipment, such as conveyors and elevators, for con- 
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veying the materials to and from the storage bin& In the case of 
the Arrowrock and Elephant Butte plants the auxiliary equipment 
includes crushing machmery and ball mills for prelimmary grind- 
ing, by which the rock used is reduced to a size passing a No. 20 
screen before mixing it with the cement for admission to the tube 
mills. The equipment of these two plants also includes rotary dryers 
for drying the crushed rock previous to its admission to the ball nulls. 
The silt used at the Lahontan plant is, however, extremely dir in 
its natural state and is mixed with the cement for grinding without 
any preliminary treatment, except that of screening on a No. 4 sieve. 
All three plants are electrically operated by power plants that furnish 
power for general construction purposes on the structures with which 
they are connected. 

Testa of product. — The standard that has been set for fineness of 
grinding on the finished product of these plants is that approxi- 
mately 90 per cent shall pass the No. 200 sieve. A testing laboratory 
is maintained in connection with each plant and the process of manu- 
facture is closely followed with routine tests on the product obtained. 
In general it is required that the product of these plants shall pass 
the standard tests provided for Portland cement with the exception 
of those for specific gravity and chemical ccnnposition. The ^uip- 
ment of the laboratories at the Arrowrock and Elephant Butte 
plants includes a 200,000-pound compression testing machine, by the 
use of which regular tests are made on samples of concrete taken 
from the material as it actually ^oes into the work. 

Statement of costs, production^ etc, — ^The following statement 
shows the cost of these plants, their rated capacity per &-hour day, 
the amount produced during the fiscal year, the average cost per 
barrel of this production, and flie approximate saving per barrel 
over the cost of Portland cement if this had been used in place of 
the sand cement manufactured at these plants : 



AlTOW" 

rock. 



Elepbant 
BuUe. 



tan. 



Cost of plant. 

Capacity per 24 hours (barrels) , 

Production during fiscal year (barrels) '. 

Average cost per barrel i 

Apjiroximate saving per barrel over cost of Portland cement. , 



157,000.00 

1,200 

71,300 

$1.63 

90.73 



S57,250.11 

1,600 

8,455 

SI. 628 

90.87 



912,277.90 
300 
15,670 
91.848 
90.57 



1 Including an allowance for depredatkm on plant sufBcient to cancel tlie cost of i^ant during the con- 
struction period at the dam. 

PERSONNEL. 

On June 30, 1913, the force of the Reclamation Service comprised 
6,611 persons, subdivided as follows: Secretary's appointees, 478; 
registered employees, 1,207; and laborers, etc., employed temporarily 
and locally on the various projects, 4,926. In addition the employees 
of contractors working on reclamation projects numbered X,0b5* A 
more detailed statement giving tfie administrative personnel of the 
service and the number of employees by projects, classified as above, 
will be found in the appendix, pages ^8 to 351. 
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INJTJSIES TO BHPLOTEXS. 

Under the terms of the act of Mav 30, 1908, regarding injuries to 
employees of the United States ana compensation therefor, 454 in- 
juries to employees of the Reclamation Service were reported during 
the calendar year 1912, the corresponding figure for 1911 being 328. 
The number of injuries reported per 1,000 employees increased from 
52.9 in 1911 to 70.2 in 1912. In 1912 claims for compensation were 
allowed in 223 of the cases of reported injury, or 49.1 per cent, and 
in 1911 in 129 cases, or 39.3 per cent. The number oi injuries for 
which claims for compensation were allowed per 1,000 employees 
increased from 20.8 in 1911 to 34.5 in 1912. 

The average compensation paid in 1911 amounted to $187.26 ; pay- 
ments have not yet oeen completed for injuries received in 1912. 

Further detaued statistics showing the number of injuries and 
compensation paid, by projects, wiu be found in the appendix, 
page 352. 

INOGXJIiATION WITH ANTITYPHOID VACCINB. 

In July, 1912, arrangements were made with the Surgeon General 
of the Army to furnish the Reclamation Service with specified quanti- 
ties of typhoid prophylactic, as requested. Circulars were sent to 
the field urging the employees to volunteer for treatment, and the 
engineers and project physicians were requested to aid in the work 
as far as possible by informal talks to the employees regarding the 
dangers of typhoid and the necessity of taking every precaution to 
prevent an outbreak of the disease. 

Requests for a supply of vaccine sufficient to inoculate over 500 
persons were received from the field and referred to the Army Medi- 
cal School, where the vaccine is prepared and from which it was 
shipped direct to the specified projects, together with full instruc- 
tions for its administration. Not all those who volunteered took 
the treatment, but at the end of the fiscal year reports regarding the 
reactions noted after inoculation had been received from 269 cases. 
These are sunmiarized in the following table: 





Number 

of 
patients. 


ReactioiL 




Absent 


Mild. 


Moderate. 


Severa. 


First dose 


269 
266 
249 

100 
100 
100 


152 
155 
18S 

56.6 
58.3 
76.5 


05 
83 
67 

35.3 
31.2 
22.9 


20 
23 
2 

7.4 
&6 
.8 


2 


Second dose 


6 


Third dose 


2 


Percent: 

First dose 


.8 


Second dose 


1.9 


Third dose 


as 







The comparative mildness of the treatment is indicated by the 

fact that, following the first dose, the reactions were either absent 

entirely or mild in character in 91.8 per cent of the cases, after the 

second dose in 89.5 per cent, and after the third dose in 98.4 per cent. 

12872*— 1 
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DISCUSSION OF PROJECTS. 

(A brief statement of the origin of eacb project and of the preliminary investi- 
gations made, and a concise description of the construction work completed 
prior to Jlily 1, 1910, may be found in the ninth annual report For princii»al 
current contracts, data for complete projects, and results to June 30, 1918, see 
appendix.) 

ARIZONA— SAIiT RIVER PROJECT. 

(For Results to June 30, 1913, and Data for Complete Projects, see Appendix, 
pp. 322 and 337.) 

LOCATION. 

Counties : Maricopa and Gila. 

Townships: 3 S. to 3 N., Rs. 1 to 6 E. and 3 to 5 W., Bs. 11 to 14 E., Gila 
and Salt River meridian. 

Railroads : Santa Fe, Prescott & Phoenix ; Arizona Eastern. 

Railroad stations and estimated population January 1, 1913 : Phoenix, 18;80O ; 
Mesa, 2,400; Glendale, LOOO; Tempe, 2,000; Chandler, 200; and Peoria, 20a 

WATER SUPPLY. 

Source of water supply: Salt and Verde Rivers and wells in various parts 
of the valley. 

Area of drainage basins at Granite Reef Dam: Salt River, 6,250 square 
miles ; Verde River, 6,000 square miles. 

Annual runoff in acre-feet: Salt River at Roosevelt (5,760 square miles), 
1889 to 1912, maximum 3,226,000; minimum, 154,000; mean, 788,538 acre-feet. 
Verde River at McDowell (6,000 square miles), 1889 to 1912, maximum. 
1,850,000; minimum, 117,000; mean, 535,065 acre-feet. 

AGBICULTURAL AND CLIMATIC CONDITIONS. 

Area for which the service is prepared to supply water, season 1913 : 180.(XK) 
acres. 

Area under rental contracts or other arrangements, season 1912-13: 190,000 
acres. (This includes acreage to which Reclamation Service is delivering 
service, plus acreages under Independent systems, approximating 30,000 acres.) 

Length of the two irrigating seasons, 365 days ; summer, June 1 to September 
30; winter, October 1 to May 31. 

Average elevation of Irrigable area : 1,200 feet above sea level. 

Average annual rainfall on irrigable area: 8 inches; calendar year 1912, 
6.87 inches. 

Range of temperature on irrigable area : 22* to 117** F. 

Character of soil of Irrigable area : Sandy loam, with clay in places. 

Principal products: Semi tropical fruits, alfalfa, grain, cotton. 

Principal markets : Phoenix and other Arizona towns. Pacific coast cities, and 
eastern markets. 

LANDS OPENED FOB IRRIGATION. 

No lands have been opened for irrigation by public notice. All lands are 
being irrigated under rental contract. 

50 
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CHBOKOIiOOICAI. SXnOCABY. 

BacflimotaBuice made and prdlminarx sorvcys begun : 1902. 
ConBtmction recomniended by the director : March 7, 1903. 
Ck>nstruction conditionally authoriased by Secretary : March 14, 1903. 
Contract for construction of Roosevelt Dam approved : March 13, 1906. 
Cement mill completed and machinery installed: March, 1906. 
Constmctlon of Granite Beef Dam authorized : January 13, 1906. 
Temporary hydro-electric power plant installation completed : March, 1906. 
Grand, Water Power, Salt River Valley, Maricopa, and Joint Head canals 
purchased: June 15, 1906. 

Sand-crashing plant completed: August, 1906. 

Power Canal completed: October, 1906. 

Arisona Canal porchased : June 20, 1906. 

Irrigation by the Reclamation Service begun : May 15, 1907. 

Granite Reef Dam completed : August, 1908. 

Appropriator's Canal acquired: January 19. 1909. 

Transmission line from Roosevelt to Phoenix completed : May, 1909. 

South Canal completed: June, 1909. 

Consolidated Canal purchased: July 10, 1909. 

Permanent hydro-electric power plant put in operation : August, 1900. 

Slastem Canal completed : December, 1909. 

Operation of cement mill ceased : August 1, 1910. 

Roosevelt Dam completed February 5, 1911 ; formal dedication March 18» 1911. 

San Francisco pumping plant completed : October, 1911. 

Inspiration transmission line started: August, 1912. 

South Consolidated power plant put In operation : December, 1912. 

8an Francisco Canal purchased: January 2, 1913. 

Western Canal completed: February, 1913. 

Arizona Falls power plant put in operation : May, 1913. 

Highline pumping plant put in operation : June, 1913. 

Sntire project 94.5 per cent completed : June 30, 1913. 

IB3BbIGATI0N PLAN. 

The irrigation plan of the Salt River project provides for the storage of 
water in the reservoir created by the building of the Roosevelt Dam, which is 
sitnated at the confluence of Tonto Creek and Salt River, about 78 miles north- 
east of Phoenlz, Ariz. This stored water is carried down Salt River to a point 
about 4 miles below the mouth of the Verde River, where, together with such 
water as may be discharged by the Verde, it is diverted to the North and South 
Side canal systems by the Granite Reef Diversion Dam. The water supply for 
the canals on the North side of the river will be further augmented by the 
building of a permanent diversion dam at the site of the old Joint Head Dam, 
2 miles west of Tempe. 

As large quantities of underground water are available, the plan contem- 
plates the irrigation of about 40,000 acres by pumping. There have been com- 
pleted and put into operation 8 pumping plants with an approximate capacity 
each of 10 second-feet. A pumping plant located at the Junction of the Western 
Canal and Kyrene branch will pump water through a 54-lnch pressure pipe 
5,930 feet long to an elevation of 40 feet and will water approximately 7,500 
acres of land. The United States claims all waste, seepage, unappropriated 
spring, and percolating water arising within the project, and proposes to use 
such water in connection therewith. 

The canal and lateral system at present comprises 715 miles and on com- 
pletion of the project provides for the delivery of water to each 160-acre tract 
of irrigable land. 

A power plant located at Roosevelt generates power from stored water in 
the reservoir and from water delivered from the Power Canal, heading at a 
diversion dam in Salt River. 19 miles above the storage dam. Other power 
plants completed and in course of construction by the water users' association, 
and which will ultimately become a part of the project, are the South Consoli- 
dated, the Arizona Falls, and the Cross Cut. A portion of the power developed 
will be used for pumping water for irrigation and the remainder for industrial 
purposea 



Digitized by VjOOQIC 



52 TWEUTH ANBTTAL BEPOBT OF BEOLAMATION SEBVICE. 

CONSTBUCTION DXTBOTO FISCAL YEAR. 

Roosevelt Dam, — Plans have been made to add 5 feet to the height 
of the spillways, which will increase the capacity of the reservoir 
83,100 acre- feet and the area 503 acres. 

Pumping plants. — Batteries D and A were finished and Battery C 
was 95 per cent completed. The reequipment of McQueen well was 
commenced. 

Transmission lines. — Three miles of 10,000-volt transmission line 
required to connect the McQueen wells pumping plant to the 10,000- 
volt distributing system were completed and put into service. The 
terminus of the Arizona Falls transmission line, near the site of the 
Cross Cut power plant, was connected with the terminus of the 
10,000-volt distributing system on the south side of Salt Eiver at 
Tempe by means of special construction, consisting of a 1,665-foot 
span across Salt River carried on towers 120 feet hi^h. 

Owing to the great amount of trouble caused oy hawks inter- 
fering with the power wires between Roosevelt and Mesa, and also 
the effects of lightning, together with a combination of other cir- 
cumstances, it was considered advisable and opportune to make ex- 
tensive changes on this line by incorporating in it the improvements 
that have been developed in the art since flie line was constructed. 
The plans for this work were made and the material is on hand ready 
for active operation. 

Transmission line, Roosevelt to Miamd. — On August 2, 1912, a con- 
tract was entered into between the United States and the Inspiration 
Consolidated Copper Co. providing for the delivery of a large amount 
of power at the company's works near Miami. The contradt provides 
that the company furnish the funds and construct a steel-tower trans- 
mission line about 30 miles in length, in accordance with plans and 
supervision provided by the Reclamation Service. When completed 
it will become the property of the United States, and the company 
will be reimbursed for its expenditure by credits on bills for electric 
energy furnished. The engineering and supervision were carried on 
and all preparations made for the final erection of the line. 

Canal systems. — ^Work on widening the Arizona Canal was con- 
tinued during the year, and 84,269 cubic yards of material were re- 
moved by the excavator. The turnouts at the Indian Bend and 
Evergreen wasteways were also built on this canal. On the south 
side the Western Canal was completed, 85,000 cubic yards of earth 
being removed and 9 bridges and 6 concrete structures, containing 
83 cubic yards of concrete constructed. 

Water users'^ association work, — ^On Au^st 30, 1910, the water 
users' association entered into a contract with the United States by 
which the association agreed to collect and furnish about $1,000,000 
for the construction of certain canals and power plants on the project. 
Work has been carried on since that time, but on account of various 
delays was not completed on August 30, 1912, as provided in the 
contract. The terms of the contract were accordingly modified so 
as to provide for completion December 1, 1913. Various delays have, 
however, made it necessary to further extend the contract so that 
provision is now made for completion on September 1, 1914. The 
South Consolidated and the Arizona Falls power plants have been 
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ocmipleted and put into operation, and a transmission line built 
connecting the Arizona Falls plant with the switching station. The 
new Cross Cut Canal ha» been completed. This canal is about 8J 
miles long and has a capacity of 725 second-feet. At the intake 
end is a concrete lined fill 3,300 feet long, while another feature is 
a concrete flume 696 feet long. Twin pressure pipes of reinforced 
concrete 7 feet in diameter and 2,300 feet long connect the fore bay 
with the power plant. They are 80 per cent complete, and the exca- 
vation for the power plant and tailrace is well under way. This 
plant will develop 6,432 horsepower. 

Highline Carud Construction Co. — ^A contract with the ^'^ghline 
Canal Construction Co., dated August 22, 1912, provided tuat the 
company build a pumpiiu; plant to raise water to an elevation of 40 
feet for the irrigation oi about 7,600 acres of land. The pumping 
plant consists of 3 direct-connected, motor-driven, horizontal cen- 
trifugal pumping units, each with a capacity of 20 second-feet, dis- 
charging into a manifold and thence into a reinforced concrete pres- 
sure pipe 64 inches in diameter and 5,930 feet long. A transmission 
line 3 miles long connecting with the distributing system delivers 
power at 11,000 volts. In addition, there were constructed 29 miles 
of canal involving the handling of 92,021 cubic yards of earth, 28 con- 
crete and 83 wooden structures and 9 bridges. 

Western Canal Construction Co,-— On August 19, 1912, a con- 
tract was made with the Western Canal Construction Co. providing 
that the c(»npany build a canal, which is a continuation of the Wes^ 
em Canal, and which will irrigate approximately 13,000 acres of 
land. Under this contract 37 miles of canal were constructed, 
154,223 cubic yards of earth being removed, and 12 concrete and 124 
wooden structures and 34 bridges were built 

OPEKATIOlir AND MAINTENAKCE. 

Irrigation works operated during the fiscal year included the 
Roosevelt Reservoir, the Granite Reef Dam, the complete canal 
system on the north side unit; and the South, East Consolidated, 
and Mesa systems on the south side unit. On February 16, 1913, 
the entire Western Canal system was put in operation, and on June 
16, 1913, the Highline, or 40- foot lift canal, was completed and oper- 
ation started on the same day. The gravity system on the south 
side unit was augmented by such supply as could be utilized from 
Batteries B, D, E, and F, and the Clemans well in the Mesa district 
and the Sun Francisco well in the San Francisco district. Water 
was supplied to the canals on the north side unit through the Ari- 
zona Canal and to those on the south side unit through the South 
Canal. The total area irrigated and cultivated under the canals 
supplied by the Reclamation Service approximated 162,000 acres, 
an increase over that of the previous year of over 30,000 acres. About 
30,000 more acres on the south side of the river were supplied with 
water through the Utah, Tempe, and San Francisco Canals, operated 
by their respective organizations independently of the Reclamation 
Service. In all approximately 190,000 acres have been irrigated, 
to accomplish which there were diverted from the water supply dur- 
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ing the year ending June 30, 1913, 77Qj063 acre-feet, of which ap- 
proximately 462,037 acre-feet were actually applied to the land. On 
July 1, 1912, the elevation of the water surface in tiie reservoir was 
170.30 feet, respecting 601,263 acre-feet of stored water, the maxi- 
mum point reached during the year and on June 30, 1913, at eleva- 
tion of 151.53 feet, the amount was 418,517 acre-feet. The net loss 
at the end of the fiscal year was 182,746 acre-feet, after satisfying 
extraordinary demands on the system during the months of Ajnil, 
May, and June, when the maximum demands were made. 

Some additions have been made to the lateral systems, principally 
by the operation and maintenance crews. Concrete and wooden 
structures have been built where replacements were necessary. The 
total length of irrigating canals and laterals operated by the Recla- 
mation Service on June 30, 1913, was 715 miles, as compared with 
576 miles on June 30, 1912, and 534 miles on June 30, 1911. Of the 
715 miles, 405 are on the north side and 310 on the south side. 

The gravity supply has been materially augmented by the five 
batteries in operation soutii of Mesa and the San Francisco well, 
which has served materially in furnishing adequate water to the San 
Francisco system. 

The year has been one of- average run-off, and it was possible to 
furnish at all times an adequate supply of water for irri^tion, and - 
even take care of a larger area of land than has been in cultivation, 
besides furnishing a supply for lands having no appropriation in 
either Salt or Verde Rivers. The water has been furnished on the 
acre-foot basis, under water rental contracts continuing for a year, 
the rates being $1.10 for the first 2 acre-feet^ 40 cents for the next, 
and 50 cents for the next, for lands signed m the association; and 
$1.20 for the first 2 acre-feet, 50 cents for the next, and 60 cents 
for the next, for lands not so signed. 

For " Summary of operation and maintenance results," see Ap- 
pendix, p. 334. 

Historical review, Salt Rkoer project. 



Item. 



1909 



1910 



1911 



1912 



1913 to 
June 90. 



Acreage for which service was i>repared to supplj 

water 

Acreage irrigated 

Number of farms irrigated 

Miles of canal operated 

Water stored (acre-feet) on June 30 

Water diverted (acre-feet) 

Water delivered to land ( acre-feet) 

Per acre of land irrigated (acre-feet) 



130,000 

75,638 

1,810 

464 

149,245 



420,000 
4.2 



150,000 

92,251 

2,000 

499 

116,537 



382,000 
3.6 



160,000 

115,042 

2,300 

534 

468,742 

551,093 

352,699 

3.53 



160,000 

128,628 

3,000 

576 

603,970 

663,256 

480,928 

3.94 



180,000 

102,000 

4,000 

716 

418,517 

770,063 

462,037 

3.68 



SETTLEMENT. 

The population of the valley is steadily increasing, and taxable 
property values in Maricopa County have nearly trebled between 
1905 and 1912, increasing from $10,867,000 in 1905, the year in which 
the contract for the Eoosevelt Dam was signed, to $27,599,785 in 1912. 

As indicative of the number of people who have settled on the 
project within the past six years, the following table shows the num- 
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ber of transfers and of names appNearing on the books of the Salt 
Eiver Valley Water Users' Association : 



T«v ending Apr. 30- 


NomtMr 
tnutffcn. 


Nambcr 
ODragistff. 


1908 


000 
MS 

791 
1,030 
i;i05 




WW 


1,830 


1910 


a^l30 


wn 


2,W 

s;o48 


1912. 





These additional people represent, for the most part, the sub- 
diYisions or holdings oi large landowners which are disposed of to 
the newcomers, ana it is noted that during the past three years the 
increase in the number of people coining to the project has kept 
pace with the increase in taxable property values of the county. 

FBZHCXPAL GBOn. 

Agriculturally the year is divided into two pronounced seasons — 
a summer season, devoted to the cultivation of alfalfa, sugar beets, 
garden trucks, sorghum, snutU fruits, cantaloupes, melons, etc., and 
a winter season, devoted principally to the cultivation of alfalfa, 
eereals, and citrus fruits. As a matter of convenience, the line ot 
demarcation between these two seasons has been, up to the past year, 
from October 1 to May 31 for the winter season and from June 1 to 
September BO for the summer season. The year was divided in this 
way to make the water-rental contracts conform to agricultural con- 
ditions, but the putting into effect of the new water-rental applica- 
tkn on October 1, 1912, has served to eliminate the division into sea- 
sons, and the agricultural year continues from October 1 to Septem- 
ber 30 of the following year. Irrigation is carried on throughout 
the entire year, and at no periods are the canal systems without water, 
except when made necessary by some extraordinary repair. 

The percentage of the various crops remains practicallj the same, 
the relative increases corresponding to the increased cultivated acre- 
age. Ninety per cent of the cultivated land is 'devoted to alfalfa, 
grain, and pasture, the remaining 10 per cent being distributed over 
a wide range of products. The past year has been one of undoubted 
success in crop production on the project, with the exception of citrus 
fruits, all groves having been seriously damaged by the exceedingly 
cold weather of the past winter. In consequence a light crop of citrus 
fruits will be harvested this year. Grain crops will be average, 
although in many sections exceedingly good yields are being reported. 
Excellent crops of alfalfa are being harvested. Prices for both 
alfalfa and grain are good, and this particular year promises to be 
the best that the Salt River Valley has ever enjoyed. 

Crop staiUties, Salt River project, June i, 1911, to May SI, 191$. 

Acreage Irrigated 
or cropped. 

Alfelfa 68, 900. 5 

Alfalfa and grain (mixed kay) 13,816.5 

Barley 24, 761. 
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Acreage irrigated 
or cropped. 

Beets 2, 884. 

Cantaloupes 1, 163. 

Fruit: 

Deciduous 1, 071. 5 

Citrus 1, 340. 

Garden 1, 596. 

Kaffir com and milo maize 1. 160. 5 

Oats 4, 840. 5 

Pasture 19, 668. 

Sorghum 1, 028. 

Wheat 12, 049. 5 

Mlsc^laneous 1, 617. 



Total cropped 166, 696. 

Othw purposes 3, 474. 



Total Irrigated * 159, 170. 

GILA BIVEB INDIAN BESEBVATION. 

^ No work was performed by the Bedamation Service on the reserva- 
tion during the fiscal year, and the following information was se- 
cured from the Indian Office : 

In the Santan district the Indians used the river water up to May 
9, since which time the river has been entirely dry, and well water, 
from such wells as have been connected up with the irrigation ditcher, 
has been used instead by about half of the farmers for maturing their 
crops. No bad effects to the soil have so far been noticed as a result 
of the use of well water, and it is not anticipated that any will occur 
as long as the Indians can be prevailed upon to use the water intelli- 
gently. The prejudice a^inst the use of well water is ffradually 
subsiding. The conslruction of laterals has progressed to the extent 
that it is now possible to furnish well water to the 4,000 acres now 
under cultivation in the Santan district. 

FINANCIAL STATEMENTS. 
Assets and liaWities Salt River project, June SO, 1919. 

ASSETS. 

Accounts receivable: 

Water rentals |3, 264. 00 

Miscellaneous rentals $17,606.25 

Bentals for water for power pur- 
poses 1, 255. 71 



18, 921. 96 
Miscellaneous 10, 507. 18 



Inventories : 

Equipment in use — 

Animals 8, 052. 92 

Mechanical and otber 44,752.73 



132,603.09 



52, 805. 65 

Materials, supplies, etc., in storehouses 169,586.70 

Cement ^ 6, 735. 27 

Undistributed cost (freight and handling on 
Inventory property) 7, 381. 01 



236, 508. 63 



1 Entire valley, inclndlng 86,588 acres North Side system; 42,045.5 acres Soath Side 
■ystem; and 30,541.5 acres independent systems. 
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ImiMroTements to laxid: 

Gross cost $11, 198, 680. 8tt 

Less credits from inddeatal oper* 
ations — 

Bentals of cottages $5, 436. 87 

Bentals of grazing lands 18, 806. 14 

Bentals of power and ligbt 302, 334. 88 

Bentals of irrigation water 861, 966. 11 

Bevennes, mlsceUaneons 6, 164. 69 

Profits, mess 16, 671. 18 

Profits, mercantile stores 2, 609. 87 

Adjnstmenta-— 

Contractors' freight refunds.. 8, 388. 14 
Forfeitures by defaulting bid- 
ders and contractors 8, 280. 00 

1,226,665.88 

19,968,180.98 

n\>tal assets 10,287,882.70 

* UABUJTIBS. 

Accounts payable: 

Labor , |24, 319. 82 

Purchases 13, 666. 64 

CJontract estimates 30, 189. 00 

Contract holdbacks 10, 374. 86 

Freight and express 12, 738, 66 

Passenger fares 45.96 

Land agreements 1, 178. 60 

Miscellaneous 28. 66 

92,432.08 

Beserves: 

For amortization of original cost 
by repayment — 

Building charges accrued $100, 000. 00 

Building advance collections. 50, 664. 83 

160, 664. 83 

For depreciation on plant and equipment 92, 147. 89 

242, 812. T2 

Unadjusted credits: 

Net earnings of Govemmoit animals ........ 18, 766. 49 

Net investmait — 

Disbursem^it Touchers $11,422, 716. 83 

Transfers received 314, 514. 26 

11, 737. 231. 09 

liess — 

CoUection vouchers.. 1, 799, 870. 34 

Transfers issued 54, 039. 34 

1,853,909.68 

9,883,321.41 

Total liabilities 10, 237, 332. 70 

Feature costs, Salt River project, to Jv/ne SO, 1913. 

Storage works: 

Boosevelt Dam $3, 191, 235. 66 

Sluicing tunnel 124, 395. 56 

HydrauUc gntes 249, 841. 27 

Beservoir, clearing site, moving camp, etc 24, 926. 01 

Outlet tunnel 58, 429. 18 

Lands submerged by reservoir 152,415.79 

' 3,801,243.46 

Power system: 

Diversion dam, Livingston 127,353.22 

Power canal, construction and maintenance— 1, 272, 529. 27 
Power canal, settling basin 18, 095. 32 
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Power system — Continued. 

Penstock tunnel (lining) $73,058.76 

Auxiliary penstock (from power canal) 8, SIS'. 68 

Installing machinery, liydro-electric power 

plant, Roosevelt 180,011.44 

Hydro-electric power plant, bvildliig No. 1 148, 488. 52 

Hydro-electric power plant No. 2 (South 

Consolidated) 26, 886. 32 

Dam penstock „ 100, 957. 22 

Transformer house (Rooeevelt) 136,731.41 

Transmission line, 40,000 Tolt (Boosevvlt- 

Phoenix) 860, 344. 21 

Switching station plant 40»078.87 

Substation, No. 1 plant (8 miles aroth of 

Mesa) 80,650. 50 

Transmission line, secondary, 10,000 volt. 

Mesa district 51,902.40 

Pho^ix substation plant 12,789.46 

Transmission line, secondary, 10,000 volt, 

Phoenix district 9,282.46 

Olendale substation 8, 358. 30 

Highline transmission line 225. 31 

Granite Reef transmission line 2, 494. 11 

McQueen well transmission line 5, 694. 71 

Operation of power system 170, 764. 86 



Diversion works: 

Granite Reef Dam 623,344.60 

Joint Head Dam 374. 00 



North Side canal system : 

(instruction (includes purchase price) 1,173,441.87 

Operation and maintenance 684,142.65 



South Side canal system: 

Construction (includes purchase price)! . 758,478.04 

Operation and maintenance 272,992.00 



12,784,975.96 

623, 718. 60 

1, 857, 584. 52 

1,031,4^0.04 

165,000.52 

Plant account, miscellaneous plants and buildings . 101, 713. 65 

Real estate rights and property, lands purchased (not sobnerged) _ 33, 202. 60 

Irrigable lands, fferm unit plats 12, 993. 29 

Telephone system, construction 69, 004. 70 

Roads : 

Roosevelt-Phoenix, construction 350, 644. 11 

Extension, approach to dam, construction 13, 530. 55 

Roosevelt-Phoenix, maintenance 67, 918. 97 

Highline to Globe 93,952.18 

Tonto 78, 909. 56 

MisceUaneous 14, 231. 87 



Government w^l drliling: 

Construction 149, 873. 99 

Operation and maintenance 15,126.53 



Examination of project as a whole : 

Agua Fria cement investigation 833.50 

Underground water supply 16, 201. 64 

Surveys 42, 985. 23 

Investigation Salt River Valley 4. 512. 60 

Hydrography 13,023.07 

General reconnoissance 83.8ft 

Water analysis 2,274.87 

Verde reconnoissance 4, 024. 97 



619, 187. 24 



88,989.83 
Inventory cost ledger supplies 9, 653. 05 

Total building cost 11, IM, 686. 86 
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Estimated cost of contemplated works, 8nlt River project. 

Raising spillways, Roosevelt Dam • $4,000 

Building Joint Head Dam 33,500 

Reeqoiiunent of McQueen well 7,700 

Reconi^mctioii, Mesa-Booaeyelt transmission line 52.100 

Installing gates. South Canal 1, 500 

98,800 
ARIZONA- CALIFORNIA, COLORADO RIVER PROJECTS. 

IBBIOATIOK PLAN. 

The Colorado River projects consist of a number of possible irri- 

gible developments on the lower Colorado River in Arizona and 
alifomia, the principal of which are the Blythe-Parker and Needles 
projects. The irrigation plan of these projects provides in gjeneral 
for the diversion of water from Colorado River for irrigation of 
lands near the river; the diversion for the Blythe-Parker project 
being made at Headgate Rock, near Parker, Ariz., about 120 miles 
above Yuma, and the diversion for the Needles project being made 
a few miles north of Mohave City, Ariz., and about 200 miles above 
Yuma. The normal low-water supply of Colorado River is insuffi- 
cient for present satisfactory irrigation of these projects, and their 
success therefore will depend on the storage of water m the drainage 
areas of the Grand and Green River systems, forming the Colorado 
River. 

INVESTIGATIONS. 

In 1903 topographic surveys were made of the lands along the 
Colorado River from the Mexican border to about lOO miles north 
of Needles. Beginning in 1904 and continuing intermittently to the 
present time, preliminary examinations and surveys of reservoir sites 
on the Grand and Green River systems have been made as follows: 
The Kremmling, Windy Gap, and Lehman, on the Grand River; 
the Grand Lake, at the head of the North Fork of Grand River; the 
Flaming Gorge, Island Park, and Browns Park, on Green River; and 
two sites on Yampa River, a tributary of Green River. Diamond- 
drill and wash borings at the proposed dam site for Browns Park 
Reservoir were begun in the summer of 1907 and continued through 
the seasons of 1908 and 1909. 

No investigations have been made during the fiscal year ending 
June 30, 1913. 

FEATUBE COSTS TO JUNE 30, 1913. 

Preliminary examination and surveys $43,710 

ARIZONA-CAIilFORNIA, TUMA PROJECT. 

(For ResiUis to June SO, 191S, and Data for Complete Projects, see Aw)«idix, 
pp. 322 and 337.) 

IiOCATION. 

Counties: Yuma, Ariz.; Imperial, Cal. 

Townships: 3 to 13 S., Hs. 21 to 25 W., Gila and Salt River meridian; 9 to 
17 S., Bs. 16 to 23 E., San Bernardino meridian. 

RaUroad: Southern Pacific. . .^ „ ^ 

KallToad stations and estimated population Januaiy 1, 1913: Yuma, Aria., 
8,600; Potholes, CaL, 25. 
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WATEB SXTPPLY. 

Source of water supply : CJolorado River, 

Area of drainage basin : 229,000 square miles above Laguna Dam. 
Annual run-off in acre-feet of Colorado River at Yuma (287,000 square mileU), 
1902 to 1912: Maximum, 25,900,000; minimum, 7,960,000; mean, 16,700,000. 

AGBICULTUBAL AND CLIMATIC COITDITIONS. 

Area for which the service is prepared to supply water, season of 1918: 
50,000 acres. 

Area under water-right applications and rental contracts, season of 1913: 
25,850 acres. 

Length of irrigating season : 365 days. 

Elevation of irrigable area : 100 to 300 feet above sea lev^. 

Average annual rainfall on irrigable area : 2^ inches. 

Range of temperature on irrigable ariea : 22' to 118' F. 

Character of soil of irrigable area : Bottom lands, rich alluvium ; mesa lands, 
Fresno gravelly sand. 

Principal products; Semitropical fruits, alfalfa, grain, cotton. 

Principal markets: Los Angeles and San Francisco, Cal. ; Arizona towns; 
eastern markets for early produce. 

LANDS OPENED FOB IRBIGATION. 

Date of public notices: January 12, 1910; March 8, 1912; March 6, 1913; 
June 23, 1913.. 

Location of lands opened : Ts. 15 and 16 S., R. 23 E., San Bernardino meridian. 

Present status of irrigable lands opened: 6,503 acres entered, subject to the 
reclamation act and the act of April 21, 1904. 

Limit of area of farm units : Public, 40 acres. 

Duty of water : 5i acre-feet per acre per annum at the farm. 

Building charge per acre of irrigable land : $55 and $66. 

Annual operation and maintenance charge : $1 per acre of irrigable land. 

CHRONOLOGICAL SUMMARY. 

Reconnoissance made and preliminary surveys begun in 1902. 

Construction recommended by board of engineers April 8, 1904. 

Construction authorized by Secretary May 10, 1904. 

Canal system of Colorado Valley Pumping & Irrigating Co. purchased March 
15, 1907. 

First irrigation by Reclamation Service, season of 1907. 

Canal system of Yuma Valley Union Land & Water Co. (Farmers' Gravity 
Canal) purchased February 3, 1908. 

Rollins ditch (including Ives heading pumps and ditches) purchased July 23, 
1908. 

Laguna Dam completed March, 1909. 

Colorado River siphon completed June 29, 1912. 

Gravity water from Laguna Dam furnished to Yuma Valley through siphon 
June 29, 1912. 

Entire project 78.5 per cent completed June 30, 1918. 

IRRIGATION FLAN. 

The irrigation plan of the Yuma project provides for the diversion of water 
from the Colorado River at the Laguna Dam, 10 miles northeast of Yuma, 
Ariz., into two canal systems — one heading on the California side, conveying 
water to the irrigable lands on that side of the river, including those in the 
Yuma Indian Reservation, crossing the river at Yuma through an inverted 
siphon and serving lands in the Colorado Valley below Yuma, and the other 
heading on the Arizona side of the stream and watering lands in the (Colorado 
and Gila Valleys lying east of the Colorado and north of the Gila. The plan 
also provides for a large pumping plant about 2^ miles below Yuma on the 
Bast Main Canal for raising wat» to irrigate 40,(XX) acres of meea land; and 
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for a small pumping plant at the terminus of the graTity canal on the Arisona 
side of the river below Laguna Dam for raising the water through a small 
lift to irrigate about 6,000 acres. The lands adjacent to the Gila and Colorado 
Rivers are protected from overflow of these streams by means of levees. The 
United States claims all waste, seepage, unappropriated spring, and percolat- 
ing water arising within the project and proposes to use such water in con- 
nection therewith. The Laguna Dam, 222^ miles of canals and laterals, 10 
miles of drainage ditches, the Colorado River siphon, 930 feet in length and 14 
feet in diameter, and about 70 per cent of the levee system are completed. 

CONSTBUCnON DUBIKO nSCAI. YBAS. 

Laguna Dam. — ^A small force has been employed for a portion of 
the &cal year overhauling machinery and protecting river banks at 
both ends of the dam from erosive currents. Durinj^ July and Au- 
gust, 1912, and April, May, and June, 1913, quarries on the Cali- 
fornia side were operated to furnish rock for river-front protection 
on the Yuma Indian Keservation. 

Colorado River siphon, — ^This structure was opened to service on 
June 29, 1912, since which date it has been in successful operation. 
During the fiscal year a road was graded around the outlet end and 
the concrete work at this point completed. The siphon was formally 
dedicated by the people of Yuma and vicinity at a three-day celebra- 
tion in November, 1912. 

Canals. — Yuma Indian Reservation. One and one-half miles of 
small laterals, containing 16,240 cubic vards, have been constructed 
by Government forces. There have also been built the following 
wooden structures: Two bridges, 19 checks, 22 turnouts, and 10 cul- 
verts ; also 3 concrete turnouts and 1 concrete culvert. 

Yuma Valley. — Twenty-six and one-half miles of canal, containing 
278,300 cubic yards, have been completed by Government forces, ana 
lOJ miles, containing 106,400 cubic yardSj were built by contract. 
The following wooden structures were built: Twenty-four bridges, 
100 culverts, 80 checks, and 191 turnouts ; also 1 large concrete check. 

CfHa Valley.— One mile of canal, containing 11,800 cubic yards, 
was completed by Government forces, and 4^ miles, containing 58,560 
cubic yards, were built by contract. The following wooden structures 
were completed: Three bridges, 7 checks, 13 turnouts, and 3 culverts; 
also 1 concrete check. A producer gas plant and. pump, which had 
been in service at Yuma, were moved to the Gila Valley district and 
installed for pumping to about 1,800 acres. 

Drainage.— One Monighan, type A, drag-line scraper was placed 
in commission on the reservation drainage m the middle of January, 
1913, and a similar machine began operations on the same feature 
the 1st of April. At the close of the fiscal year these machines had 
excavated 106,500 cubic yards from 9.85 miles of channel. These 
channels are from 6 to 12 feet wide on the bottom, the depth of ex- 
cavation varying from 2 to 8 feet. In addition, 32,475 cubic yards 
of excavation above ground-water level were removed by scraper 
teams under small contracts with the farmers in advance of the drag- 
line work. In connection with this drainage work there have been 
built the following wooden structures: Seven bridges, 5 flumes, and 
1 culvert; also 1 concrete culvert. 

Levees. — ^No levees were constructed during the fiscal year, except 
a temporary embankment on the Arizona side about 16 miles below 
Yuma. Here some 30,000 cubic yards — ^about 4,000 feet of levee — 
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were thrown up to close a gap where the levee had been cut out by a 
caving bank. 

River-front protection. — One permeable dike (spur dikes con- 
structed of piles, brush, and earth) was built on the Arizona side of 
the river about 5 miles below Laguna Dam; also a similar dike on 
the California side about 2 miles below the first. Three and four- 
tenths miles of narrow channels were cut across sand bars to assist 
in turning the river awav from threatened points. During July and 
August, 1912, and April, May, and June, 1913, about 100,000 cubic 
yards of rock obtained from quarries at the California end of Laguna 
Dam were used in blanketing the reservation levee at threatened 
points. 

OFEBATIOK AXTD MAINTENAKCE. 

Yuma Valley, — ^On June 29, 1912, water was diverted through the 
Colorado siphon at Yuma to supply the new canals contracted in 
the Yuma Valley, which is located an the Arizona side of the Colo- 
rado River south of Yuma, thus increasing the area for which the 
service could supply water from approximately 10,000 to 36,000 
acres. There are between 50,000 and 55,000 irrigable acres in this 
unit, approximately 13,500 acres of which are now under cultivation. 
About 300 acres of land adjacent to the town of Yuma, which is too 
high to be supplied by gravity water through the siphon, are being 
irrigated from the old Farmers' pumping plant located at Yuma. 
The Scoop Wheel and the Rollins pumping plant, which operated in 
connection with the Farmers' pump, prior to delivery of water 
through the siphon, have been dismantled. The valley is receiving 
water on a rental basis, at the rate of 50 cents per acre-foot delivered. 
Owing to the fact that the same number of miles of canals (viz, 120 
miles) are being operated and maintained to irrigate the area now 
under cultivation that would be operated were the 36,000 acres in 
crop, and also in view of the fact that the canals are new, the patrol 
and maintenance item has been heavy. Water is delivered on a 
seven-day rotation system, being run to the end of all laterals and 
the lands applying for water irrigated in turn up the laterals. 
Enough water is put into the system on the first of each week to 
accommodate within the seven-day period the lands to be irrigated. 

Reservation, — In March, 1910, 6,500 acres of land, comprising 173 
farm units on the California side of the Colorado River, northeast 
of Yuma, were opened under public notice, and approximately 3,500 
acres are now under cultivation. Water is served to this unit of the 
project through 54.5 miles of canals, the main diversion being about 
IJ miles below Laguna Dam from the main California canal. The 
operation and maintenance charge is $1 per acre, and water is deliv- 
ered on a seven-day rotation system. Owing to the construction of 
10 miles of drainage canals in this unit and also the fact that the 
spring flood in the Colorado River did not reach the usual ^age 
height, seepage conditions were not serious this season. In addition 
to the maintenance work necessary for the upkeep of the canal system, 
extensive rock protection along the levee was carried on during the 
flood period. On the 8,500 acres set aside for the Indians, about 16 
miles of canals have been coijstructed, which will accommodate ap- 
proximately 3,000 acres. Only about 100 acres of this area are as yet 
under cultivation. 
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North GUa Valley, — In the North Gila Valley unit, the area of 
which will amount to between seven and ten thousand acres, depend- 
ing upon future levee location, 18.6 miles of canal have been con- 
structed, which would irrigate 4,600 acres. Of this area about 660 
acres are now under cultivation. Water is diverted from Laguna 
Dam on the Arizona side, augmented by a pumping plant at the end 
of the Arizona main canal, to handle 1,800 of the 4,600 acres for which 
the service is ready to supply water. The seven-day rotation system 
is in operation in the Gila Valley. This unit is on a rental basis, 
50 cents an acre-foot being collected. No canals have as yet been 
constructed to accommodate the South Gila Valley unit, comprising 
some 10,000 to 12,000 acres. 

For " Summary of operation and maintenance results," see Appen- 
dix, p 334. 

There follows an historical review of the project for the years 1909 
to June 30, 1913 : 

Historical review, Yuma project. 



Item. 



1009 



1010 



1011 



1012 



1013, to 
JuimSO. 



Acreage for which service was prepared to supply 

water 

Acreage irrigated 

Number farms Irrigated 

mies canals operated 

Water diverted (acre-feet) 

Water deUvered to land (acre-feet) 

Acre-feet per acre of land irrigated 



7,000 

7,000 

060 

157 

48,943 

34,019 

4.86 



16,000 

10,000 

440 

157 

42,018 

81.057 

8.10 



16,000 

10,000 

447 

157 

71,563 

54,346 

5.43 



16,000 
13,767 

470 

168.6 

06,400 

63,378 

4.6 



50,000 

17,660 

570 

222.5 

60,560 

42,878 

2.43 



SETTIiEMEKT. 

AH but one of the 173 farms in the reservation, opened under public 
notice in March, 1910, are occupied. The records show the following 
number of relinquishments with assignment of credit: 1910, 68: 
1911, 17; 1912, 10; 1913, 4; also 1 unit has been relinquished to the 
Government. 

With the exception of the small area under cultivation on the lands 
allotted to Indians, the balance of the project is on a rental basis. 

Taking the project as a whole, there were, in 1912, 13,767 acres 
under cultivation, comprising 470 farms, with an average population 
of 3.2, or a total population on farms of 1,504. To the end of June, 
1913, the area cultivated has been increased to 17,650 acres, com- 
prising 570 farms, or a population of 1,824. When the entire project 
is brought under cultivation it is estimated that approximately 3,500 
farms will receive water from the service, with a farm population 
of 11,200. In addition, the town of Yuma, located within the project, 
has a population at the present time of probably 3,500 people. 

FBIKGIPAL CBOFS. 

As will be seen from the statement below, alfalfa hay and alfalfa 
seed are the principal crops now raised on this project, about 70 per 
cent of the entire irrigated area being planted to alfalfa. During the 
past few months many dairy cattle have been brought to the project ; 
a creamery has been established at Yuma, and it is anticipated that 
the industry wiU grow until it is the principal one on the project. 
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Crop statistioB, Yuma project, calendar year 1912. 



Crop. 



Acrwge 
inif»ted 

or 
cropped. 



Unlto! 
yield. 



Total 
yidld. 



Total 
valuo. 



Altolfohay 

Alfalfa seed 

AlfUfa straw 

Milo maize 

Barley hay 

Wheat and barley grain. . 

Indian com 

Sorghum 

CJotton 

Truck 

Pasture 

Less duplicated area 

Total cropped 

Irrigated out not cropped 
Total irrigated .- 



7,209 

2,824 

2,824 

986 

208 

1,667 

294 

292 

25 

431 

676 

6,235 

11,060 
2,707 
13,767 



Ton 

Pound . . . 

Ton 

Bushel... 

Ton 

Bushel... 
Bushel... 

Ton 

Pound... 

Acre 

Acre 



27,078 

814,186 

3,000 

31,372 

416 

66,357 

6,602 

1,252 

6,800 



9270,780.00 
81,418.60 
16,000.00 
23,629.00 
3,744.00 
41,517.76 
4,951.60 
6 260.00 
1,160.00 
19,902.00 
28,750.00 



497,012.85 



OBDEB DATED MABCH 6, 1913. 

In pursuance of the provisions of the reclamation act of June 17, 
1902 (32 Stat., 388), and acts supplemental thereto and amendatory 
thereof, the following order is hereby issued for the relief of settlers 
on the Yuma project, Calif omia-Anzona, viz : 

The portion of the installment for building the irrigation system 
due December 1, 1911, on any entry or water-right application, is 
hereby reduced to 50 cents per acre of irrigable land, and the balance 
of said portion of the installment due December 1, 1911, shall be 
divided into two equal parts and added to the ninth and tenth install- 
ments ; provided that this notice shall not apply to entries or water- 
right applications on which two or more installments of the building 
charge theretofore due and remaining unpaid on November 30, 1912, 
shall still remain unpaid on April 1, 1913, or upon which any portion 
of an installment for operation and maintenance theretofore due 
remained unpaid on November 30, 1912. The time for payment of 
the portion of the installment for operation and maintenance due 
December 1, 1912, is hereby extended to August 1, 1913. 

Samuel Adams, 
First Assistant Secretary of the Interior. 



FINANCIAIi STATEMENT. 
Assets and liabilities, Yuma project, to June SO, 191S, 

ASSETS. 

Cash: 

In i^)ecial fiscal agent's possession .^ 

Accounts receivable: 

Freight, refunds $0.25 

Water rentals 4, 522. 45 

Miscellaneous 183. 69 

Water rights, building charges 03, 378. 47 

Water rights, operation and maintenance 

charges 12, 860. 75 



$233.60 



110,945.61 
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Inyentories : 

Mercantile itores , ,. $118. 01 

. Equipment In use — 

Auimals $12,872.00 

Mechanical and other 176.940.06 



180,«21.06 

Material and supplies In storehouse 01. «S10. 37 

Cement 4. 573. 35 

Structural steel and Iron 2.427.03 

Lumber fi, 603. 60 

Forage 073. 04 

Fuel 1, 161. 84 

Unadjusted transfers between projects .. 8. S14 28 

Freight and handling 0, 681. 20 



Improvements to lands: 

Gross cost 6,307,890.70 

Less credits for — 

Irrigation, water $173,309.10 

Revenue, miscellaneous 2.439.25 

Mess, net results-j 4. 516. 48 

Mercantile store, net results. 55,416.78 
Contractor freight refunds.- 18, 506. 11 



$309,186.66 



254.277.72 



6, 053, 613. 07 

Deferred operation and maintenance revenues . 77, 117. 00 



6,551,006 02 



LIABILITIES. 

Accounts payable: 

Labor $5, 045, 60 

Purchases 18, 004. 56 

Freight and express 16,802.72 

Passenger 347. 00 

Land agreements 16, 605. 06 

Coupons 382. 25 

Meal tickets 207.60 

Miscellaneous 670. 00 



60,064 60 



Reserves: 

For amortization of original cost by repay- 
ment — 
Building charges accrued — $228, 720. 53 
Building charges advance col- 
lections 207. 00 

Building charges forfeited.. 474. 50 



220,411.03 
Depreciation on plant equipment 7, 201. 01 



236,612.04 
Unadjusted credits: 

Net earnings Government animals 43, 624. 28 

Net Investment — 

Disbursement vouchers $6,075,439.60 

Transfer vouchers re- 
ceived 174,731.07 



IjCBS 

Collection vouchers 463,876.18 

Transfer vouchers issued. 75,400.48 



6,750,170.67 
539,276.66 



6,210,894.01 



12872- —14- 



6, 551, 095. 92 
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Feature coats, Yuma project, to June SO, IdlS. 



Bxcavatlon, class 3 

Excavation, class 3 

Excavation, class 2 

Rocls in dam 

Concrete core wall 

Rock paving 

Concrete paving 

Sheet piling upper wall 

Sheeting for lower walls 

Clearing above dam 

Cofferdam 

River front protection 

Rock training dike 

Flood expense ^- 

Diklng and ditching at toe 

Preliminary and suspense expense 

Clearing face dam and razing cofferdam- 
Repairs and maintenance 



$638, 



Sluice and regulator works: 

Sluice-gate excavation 

Sluice-gate pier and abutments, construction. 

Sluice and regulator gates, installation 

Sluice walls and lining 

Sluiceway paving- 
Bridges 

Canal heading, walls, and lining — 

Sluiceway excavation 

Power house 

Sluiceway protection and repairs— 
Sluice-gate protection and repairs- 
Modification of regulator gates 



Distribution system: 
Reservation canals. 



Arizona canals 

Yuma main canal (California). 

Colorado River siphon 

Yuma Valley 



Protective system: 

Gila Valley levees — 
Yuma Valley levees- 
Reservafion levees — 



Drainage system 

River front protection: 

Reservation 

Arizona 

Yuma Valley 



Surveys : 

Preliminary to selection of project- 
After selection of project 



Real estate, lands purchased, etc- 
Miscellaneous construction : 

Prior to 1907 

Since 1907 



134, 
208, 
177, 

9, 

246, 

39, 

3, 

90, 

31, 

5. 

57, 

17, 

5, 

7, 



807.49 
897.49 
143.42 
059.81 
905.03 
175.53 
619.60 
095.12 
434.90 
177. 76 
816.66 
021. 19 
355.85 
087.89 
555. 89 
537.77 
374.29 
662.20 



$1, 672, 830. 40 



519.44 
52, 878. 58 
77,068.62 
82, 216. 73 
22, 623. 05 
10, 124. 76 
25, 865. 30 
26, 387. 52 
17, 806. 44 
35, 853. 19 
157. 02 
324.11 



311, 579. 14 
152, 965. 25 
579, 676. 46 
676, 253. 71 
581, 569. 91 



170, 559. 43 
306, 733. 34 
269, 736. 56 



174, 297. 65 

49, 843. 23 

131,487.01 



124, 837. 05 
54, 704. 20 



99, 226. 90 
75, 223. 08 



351, 824. 76 



2, 302, 044. 4T 



747,029.33 
32, 757. 24 



355, 627. 89 



179, 541. 25 
132, 751. 20 



174,449.98 
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Operation and maintenance (during construction) : 

Steam plant |U1, 390. OT 

Gravity plant (wheel) 124,709.18 

Pumping plant No. 3 66, 594. 08 

Yuma Valley 62, 606."01 

Gila Valley 8. 363. 14 



1358,652.46 



6,807,40&98 
Inventory of coat ledger supplies 481. 81 



Total building cost 6,807,890.79 

Operation and maintenance: 

Maintenance dam 3, 392. 28 

Maintenance sluiceways 34, 913. 81 

Operation gates 1,882.66 

Maintenance gates 1,230.09 

Operation reservation 17, 569. 66 

Maintenance reservation 29,668.05 

Construction drainage 37, 753. 27 

Operation drainage — ,. 977. 70 

Maintenance drainage 384.78 

127, 762. 09 



Total building and operation and maintenance cost 6, 485, 662. 88 

Operating revenues and empenses, Yuma project^ to June SO, 1913. 

EXPKHSBS. 

Distribution : 

Operation $19, 442. 11 

Maintenance 69, 204. 23 

188,646.84 

Drainage : 

Operation 977. 70 

Maint«iance 38, 138. 06 

89, 116. 75 

Total - 127,762.09 

REVENUES. 

Operation and maintenance, accruals 60, 062. 00 

Operation and maintenance, forfeitures 79.00 

Rentals, land and buildings 604.00 

Deferred operation and maintenance revenues ^ 77,117.09 

Total 127, 762. 09 

Estimated cost of contemplated work, Yuma project. 

Yuma Valley distribution system: Completing west main with 
laterals and structures to 10-mile point on levee and construc- 
tion of wasteway from west main canal at north line of sec. 36, 

T. 9 S., R. 23 W., to Mexican boundary line $250,000-00 

Levee from Laguna Dam to Gila River, with protection work 308, 376. 00 

First unit on Mesa 600,000.00 

River front protection on reservation 25,000.00 

Drainage on reservation 30,000.00 

Operation and maintenance *^, 070. 00 

Total 1, 193, 446. 00 
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CAIilFORNIA, ORIiAND PROJECT. 

(For Reaulta to June SO, 191S, and Data far Complete Projects, see Appendix, 
pp. 322 and 337.) 

LOCATION. 

Countiee : Glenn and Teliama ; reeerroir in Colusa County. 

Townships : 21 to 23 N., Rs. 2 to 4 W., Mount Diablo meridian. 

Railroads and other transportation lines: Southern Pacific Railroad and 
steamers on Sacramento River. 

Railroad station and estimated population, January 1, 1013: Orland, 1,200; 
Greenwood, Malton, and Wyo, flag stations, 

WATEB SUPPLY. 

Source of water supply : Stony Creek. 

Area of drainage basin : Above diversion dam, 735 square miles ; above Bast 
Park Dam, 102 square miles. 

Annual run-oflC in acre-feet: Stony Creek, near Fruto (601 square miles), 
1907 to 1912, maximum, 940,000; minimum, 135,200; mean, 497,500. Little 
Stony Creek at East Park Dam (102 square miles), 1907 to 1912, maximum, 
170,800; minimum, 12,600; mean, 72,600. 

AGBICULTUBAL AND CLIMATIC CONDITIONS. 

Area for which the service is prepared to supply water, season of 1918: 
14,307 acres. 
Area under rental contracts, season of 1913 : 6,312 acres. 
Length of irrigating season: From April 1 to October 31 (214 days). 
Average elevation of irrigable area : 225 feet above sea level. 
Average annual rainfall on irrigable area: 17 inches (1912-13, 14.75 inches). 
Range of temperature on Irrigable area ; 26° to 114° F. 
Character of soil of irrigable area : Sandy and gravelly loam, silt loam. 
Principal products: Alfalfa, citrus, and other fruits and vegetables. 
Principal markets : San Francisco, Cal. ; Portland, Greg. ; eastern markets. 

LANDS OPENED EOB IBBIGATION. 

No lands have been opened for irrigation by public notice. All lands are 
being irrigated under rental contracts. 

CHBONOLOGICAL STTMMABY. 

Reconnoissance and preliminary surveys made in 1906. 
Construction recommended by board of engineers November 12, 1906. 
Construction authorized by Secretary October 5, 1907. 

Miller Buttes concrete headworks for South Canal completed November, 1908. 
Canal system of Stony Creek Irrigation Co. purchased May 21, 1909. 
Lemon Home Canal purchased March 26, 1910. 
East Park Dam completed July 31, 1910. 
First irrigation by Reclamation Service, season of 1910. 

Construction of south side lateral system and Highline Canal completed April, 
1911. 

Entire project 85^ per cent completed June 30, 1913. 

IRRIGATION PLAN. 

The irrigation plan of the Orland project provides for the storage of water 
in a reservoir controlled by East Park Dam on Little Stony Creek, at a point 
about 40 miles southwest of Orland, Cal., and the diversion of water from Stony 
Creek at Miller Buttes, 9i miles northwest of Orland, into two canal systems, 
one on either side of the creek, for the irrigation of lands in the vicinity of 
Orland. The South Canal system is to irrigate approximately 8,000 acres and 
the North Canal 6,000 acres, and in each a purchased canal system is incor- 
porated. The plan also includes a high-line canal, from which power may be de- 
veloped for the irrigation of 3,000 acres by pumping ground water. The United 
States intends, for and in connection with the project, to use the waste, seepage, 
spring and percolating water arising within the same, and asserts a right 
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thereto by virtue of its reseryation of all unappropriated waters of the project 
source of supply and of its appropriation of said waters in accordance with the 
State law heretofore made for the purposes of the project. 

Work now under way or to be undertaken In the near future includes the 
building of a diverting weir in Stony Creek at the North Canal headgates. the 
construction of a small number of distribution structures, and the placing of 
additional concrete lining in the lateral system. Surveys and investigations 
were undertaken during the last quarter of the year looking to the Increase of 
the storage possibilities at East Park. 

The present limits of the Orland project may be considered as a unit of the 
Sacramento Valley project. It may be extended by constructing additional 
reservoirs on Stony Creek and its tributaries. The chief additional reservoir 
sites available are Millsite, on Stony Creek, near Fruto; Briscoe, on Brisco* 
Creek, near Elk Creek; Stonyford, on Stony Creek, at Stonyford; and Stony 
Gorge, on Stony Creek, near Elk Creek. 

GOKSTBUCTIOK DXTBING FISCAL YEAB. 

The following construction work was done during the year: 

Structures : 

Truss fence crossings, highline 8 

Farm and lateral turnouts 26 

Checks and drops 9 

Timber deck and pipe bridges 8 

Concrete spillways .. 1 

Weir (for measuring discharge of South Canal) 1 

Culverts • 12 

Pipe lines : 

18-lnch linear feet— 234 

24-inch do 2, 115 

Canal lining square yards— 22, 611 

Product of pipe yard : 

12-inch linear feet— 536 

18-inch do 396 

24-inch do 2, 896 

OFEBATION AND MAINTENANCE. 

The irrigation works operated since the season of 1910 include 
the East Park Reservoir and the diversion works and distribution 
systems on iJie north and south sides of Stony Creek. For " Sum- 
mary of operation and maintenance results," see Appendix, p. 334. 
Following is a review of the water operations of the project: 

Historical review, Orland profeoi. 



Item. 



1910 



1911 



1912 



1913, to 
June 30. 



Acreage for which servioe was prepared to fuinish water., 

Acreage irrigated 

Nomber of farms irrigated 

Miles of canal operated 

Water stored (acre-feet) maximum 

Water diverted (acre-feet) 

Water delivered to land (acre-feet) 

Per acre of land irrigated (acre-feet) 



2,000 
700 
48 
22 



4,800 

2,400 

3.4 



14,000 

2,063 

137 

64 

47,000 

39,200 

10,356 

3.9 



14,200 

4,230 

211 

88 

26,000 

34,000 

16,702 

3.97 



14,300 

6,312 

230 

90 

14,800 

29,000 

13,000 

2.06 



SETTLEMENT. 



Practically all of the irrigable land in the project is in private 
ownership and has been subdivided into units of 40 acres or less. 
Little (ieveloped land has changed hands, and there are few instances 
of those who have purchased and improved land selling their hold- 
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ings and leaving the project. The number of farms irri^ted has 
increased from $8 in 1910 to 280 in 1913, and the population Hying 
on farms from 128 to 700. 



PRINCIPAL GBOPS. 

The present leading industry of the project is the production of 
alfalfa and dairying. During the first three months of 1913 the 
number of dairy stock on the project doubled and the dairy busi- 
ness assmned such proportions as to necessitate the building of 
an additional creamery, at an approximate cost of $40,000. There 
vas a marked increase in the acreage planted to citrus fruits and nuts. 

Crop statistics, Orland project, calendar year 1912, 



Crop. 



Acr«8 

irrigated 

or 



Unit of 
yield. 



Total 
yield. 



Total 
vahM. 



AUUlia.old 

Alfalfa, 1911 

Allialfa, 1912 

AUBlftt pasture.. 
AUUliEk pasture!. 
AlftOfitseedi.... 

Kaffir com. 

Field com 

Sweet com. 

Beans 



Onions 

Sweet potatoes 

Garden, home, and market. . 

Strawberries 

Blaok and Logan berries 

Almonds 

Deciduous fruits 

Olives 

Oranges and grapefruit 

Lemons 

Nursery 

Len duplicated areas 



593.00 

1,384.00 

1,488.00 

158.25 

2,390.00 

49.00 

32.00 

6.00 

6.50 

4.00 

2.50 

3.00 

t41.60 

1.20 

2.20 

77.50 

7.70 

5.40 

36.00 

10.00 

3.00 

2,596.00 



Ton 

..do 

..do 

Acre 

..do 

Pound... 

Ton 

..do 

Sack 

Hundred- 
weight. 

..do 

..do 



4,151.0 

4,844.0 

744.0 



2,200.0 

36.0 

5.5 

666.0 

82.0 

260.0 
2S6.0 



Pounds.. 

..do 

Ton 

..do 

..do 

Box 

..do 



5,6U.0 

7,370.0 

36.0 

24.0 

9.8 

2,780!o 

710.0 



Total cropped.. 



3,704.85 



Other purposes . 



525.15 



Grand total irrigated 4, 230. 00 



181,620.(12 

86,011.28 

6,600.28 

3,196.66 

5,736.00 

896.00 

74S.13 

166.00 

6M.ao 

112.00 

18a 00 
6iaoo 

4,980.70 

701.38 

545.38 

9,623.50 

720.00 

1,225.00 

4,476.80 

1,668.50 

3,080.00 



112,924.52 



1 Duplicated area. > 20 acres home and 21.6 acres market garden. 

riNANCIAL STATEMENTS. 

Assets and liaMUties, Orland project, Jane SO, 191S, 

ASSETS. 

Inventories : 

Equipment In use — 

Animals $485, 00 

Mechanical and other 9, 357. 10 

$9, 842. 10 

Materials, supplies, etc., in storehouse 251.83 

Cement 2, 203. 50 

Structural iron and steel 484.09 

Lumber 866. 52 

Forage 140. 08 

Fuel 8.* 56 

Products of local operations *21. 39 

Unadjusted transfer between projects 100. 00 

|13, 375. 29 
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Improvements to land : 

Gross cost $600,207.40 

Less credits from incidental operati<ms — 

Rentals of cottages |624. 00 

Rentals of grazing landfi 2, 614. 00 

Rentals of irrigation water 83,445.76 

Revenues, miscellaueous 1,104.42 

Profits on mess operations 14.87 

Profits on mercantile stores *6. 61 

Adjustments — 

Contractor's freight refunds.. 221.86 
Forfeitures by defaulting bid- 
ders and contractors ..^ 1« 726. 00 



89,742.08 
$660,464.48 



Total assets 678» 888. 77 

LIAB1TJTIB8. 

Accounts payable : 

Labor 11, 109. 17 

' Purchases 54. 24 

Freight and express 611.41 

Passenger fbres 48.26 

Land agreements ., 867.60 

Miscellaneous . 660.80 



2,880.87 

Unadjusted credits, net earnings of Qovemment ani- 
mals 168. 31 

Reserves, for depreciation on plant and equipment 197. 16 

Net investment : 

Di£(bursement vouchers |683, 692. 08 

Transfers rec^ved . 83, 868. 15 



Ck>llection vouchers 42, 894. 14 

Transfers issued 4, 012. 66 



617, 560. 28 
46,906.79 



570,663.44 



Total liabiUties 673, 889. 77 

Feihture costs, Orland project, to June 30, 191S. 
Storage works: 

Bast Park reservoir survey |4, 060. 84 

Bast Park dam, spillway, and dikes 155, 427. 82 

Bast Park i^illway, extension 28, 203. 60 

Stripping reservoir site 88, 469. 02 

Stonyford reservoir examination 128.28 

Millsite reservoir examination 328.21 

Surveys for additional storage 2, 506. 82 

Diversion Efystem headworks : *^^' ^^' ^ 

Diversion dam 7, 403. 45 

South Canal conduit 1, 707. 88 

Head gates, south side diversion 4,242.55 

Sluiceway, south side diversion 5, 049. 76 

Bxcavating plant 4, 916. 21 

North side diversion weir 121.33 

Head gates, north side diversion 3. 50 

23 444 fW 

Canal systems (including purchase price) : -««, t«,. vio 

North main canal 22,380.00 

South main canal 51,147.14 

Highline Canal 19, 852. 25 

Priming South Canal 53. 29 

Lining Highline Canal 1, 899. 98 



1 Deduct. 



95, 332. 66 
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Lateral qrstema: 

North side lateral excavation... . $28,152.49 

South side lateral excayation 31, 079. 96 

Priming laterals 609. 39 

Lining laterals 10, 919. 12 

Extension lateral No. 12, excavation 1 205. 75 

Bxtension lateral No. 12, lining 989. 81 



$71,956.52 



Structures: 

Fence crossings, Hlghllne Canal 132. 48 

Spillways, North CJanal 663. 61 

Checks and drops. North Canal 627. 42 

Special structures. North Canal 766. 30 

Special structures, South Canal 3, 083. 19 

Checks and drops, South Canal 3, 870. 76 

Ballroad crossings. South Canal 673. 45 

Deck bridges, over 10-foot span. South Canal 886. 82 

Deck bridges, Highline Canal 157. 75 

Pipe culverts, Highline Canal 1, 067. 96 

Flume, Highline Canal 3, 461. 55 

By-pass chute, Highline Canal 2, 178. 28 

Pipe culverts, 12-inch 94. 65 

Hambright protection works 286. 94 

Hall weir 272. 08 

Pipe bridges 4, 877. 52 

Spillways 619. 81 

Special structures, lateral system 422. 83 

Checks and drops, lateral system 16. 366. 93 

Turnouts for farms 11, 643. 04 

Bailroad crossings 6, 251. 43 

Deck bridges over 10-foot span 870. 37 

Deck bridges, 5 to 9 foot span 2, 986. 96 

Turnouts for laterals 819. 75 

Pipe lines, 12-inch 806. 12 

Pipe lines, 18-inch 321. 52 

Pipe culverts, 18-inch 1, 321. 61 

Highway concrete bridges 778. 53 

Pipe culverts, 12-inch, lateral system 103. 45 

Pipe culverts, 24-Inch, lateral system 164. 52 

Timber turnouts for farms . 91. 03 

Timber checks and drops 170. 98 

Bxtension lateral No. 12, 18-lnch pipe line 333. 03 

Bxtension lateral No. 12, 24-lnch pipe line 2, 520. 76 



68,693.48 



Buildings : 

Office building 2, 504. 87 

Bam 481. 64 

Wagon shed 92. 25 

Storehouse building 701. 90 

Bngineer's cottage 2, 244, 04 

Tank house 719. 36 

Garage 113. 06 

Equipment shed 105. 64 

Diversion works storehouse 135. 94 

7,098.70 

General expense (undistributed) 4,218.59 

Headquarters grounds, cultivation and maintenance 6, 948. 80 

Operation and maintenance during construction (distribution 
aystem) 43, 389. 99 



Total building cost 600, 207. 46 

Bstimated cost of contemplated works, Orland project. 

Storage works : 

Surveys for additional storage and right-of-way investigations. $15, 900. 00 
Diversion works, north side diversion •^...^. 5,000.00 
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Oanal aystein: 

Structures $600. 00 

Fencing . 1, 500. 00 

Lateral systems: 

Lining 9, 000. 00 

Structures 3, 500. 00 

Operation and maintenance — . 14, 000. 00 

48,500.00 

COIiORADO, GRAND YALLET PROJECT. 

(For Results to June SO, 1913, and Data for Complete Projects, see Appendix, 
pp. 822 and 837.) 

LOCATION. 

County: Mesa. 

Townships : 1 N., Rs. 1 B. and 1 to 8 W. ; 2 N., Rs. 2 and 8 W. ; 1 S., Rs. 1 BL 
and 1 W., Ute meridian. 9 S., Rs. 101 to 104 W. ; 10 S., Rs. 98, 101, and 103 W. ; 
11 S., Rs. 98 and 99 W., slztli principal meridian. 

Railroads: Denver & Rio Grande; Colorado Midland. 

Railroad stations and estimated population, January 1, 1918: Palisade, 940; 
Clifton, 120; Grand Junction, 8,860; Fniita, 915; Loma, 100; Mack, 60. 

WATER SUPPLT. 

Source of water supply: Grand River. 

Area of drainage basin : 8,550 square miles above Palisade. 

Annual run-off in acre-feet of Grand River, at PallsadCt 1897 to 1899 and 
1902 to 1912: Maximum, 5,230,000 (1912) ; minimum, 2.300,000; mean, 3,772,000. 

Discharge in second-feet of Grand River, at Palisade, 1902 to 1912 : Maximum, 
43,400; minimum, 944. 

AGBICITLTXJBAL AND OLIMATIO C0N3)ITI0N& 

Length of irrigation season : From April 1 to October 31, 214 days. 

Average elevation of irrigable area ; 4,700 feet above sea level. 

Average annual rainfall on irrigable area: For 20 years, 828 inches; for 
calendar year 1912, 9.04 inches. 

Range of temperature on irrigable area : —15* to 1(X)* F. 

Character of soil of irrigable area : Sandy loam, sandy mesas, and adobe. 

Principal products: Fruit, sugar beets, alfalfa. 

Principal markets: Large cities east of Rocky Mountains for fruit; other 
products, local. 

CHBONOLOOICAL STOEMABT. 

Reconnoissance and preliminary surveys begun in September, 1902. 
Construction recommended by board of aigineers December 15, 1908. 
Purchase of rights of way authorized by Secretary November 4, 191L 
Construction authorized by Secretary September 23, 1912. 
Bntire project 10 per cent completed June 30, 1918. 

IBBIGATIOK PLAK. 

The irrigation plan of the Grand Valley project provides for the diversion of 
water from the Grand River by a dam to be located about 8 miles northeast 
of Palisade, Colo., into a canal system on the north side of the river, for the 
irrigation of lands lying north and west of Grand Junction, Fruita, and Mack, 
Colo. About 42,750 acres will be supplied by gravity and 10,250 acres by elec- 
trically operated pumping plants to be located on the gravity canal. The United 
States claims all waste, seepage, spring, and percolating water arising within 
the project and proposes to use such water in connection therewith. 
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CONSTBUCTION DUBING FISCAL YEAB. 

Temporary Power Plant, — Equipment for the power plant to be 
used in driving and lining tunnels Nos. 1 and 2, consisting of an air 
compressor of 600 cubic feet capacity ; 200-horsepower steam engine ; 
150-kilowatt, 250-volt, direct-current generator; and three 80-horse- 
power boilers, was received by transfer from the Uncompahgre 
project late in December, 1912. This machinery was overhauled and 
installed in a power plant at the mouth of Jerry Creek. The plant 
was put in operation early in February and has given uninterrupted 
service in furnishing power for operating air drills, electric loco- 
motives, motors on the stiff-leg derrick and pumping plant, and fur- 
nishing light about the works. 

Tunnel No. 1, — The excavation of the portal cut in the south end 
of this tunnel was begun on October 22, 1912, and continued until 
sufficient material had been removed to permit excavating the tunnel. 
On November 14 work was started on the tunnel excavation, and has 
since continued without interruption. The excavation of the portal 
cut at the upper portal was begun on December 2, and of the tunnel 
section on January 5. The material encountered in the first 175 feet 
of the upper heading consisted of sand and bowlders, and for the first 
70 feet in the lower heading of adobe and bowlders. The balance of 
the material has consisted of shale, with occasional strata of sand- 
stone and earth. No water has been encountered. The waterway of 
the finished tunnel will be horseshoe shape, with a height of 14 feet 
and a maximum width of 17 feet 6 inches, and a capacity of 1,425 
second-feet, with a depth of 12 feet of water. On June 30, 1913, the 
progress attained in the north and south headings of this tunnel, 
respectively, was 943 and 1,202 linear feet of full section tunnel 
excavated and lined with timber, and 46 feet and 47 feet of heading 
excavated in advance of the timbering. 

Tunnel No. 2. — Work on the excavation of the cut at the upper 
portal of this tunnel was begun on March 4, 1913, and on the excava- 
tion of the tunnel section on March 18. The material encountered 
was standstone. The delivery of pipe ordered for the compressed-air 
line from the power house to this tunnel was delayed by the floods 
in Ohio, so that the power drills were not put in operation until 
May 24. On June 30, 1913, there had been excavated in this tunnel 
325 linear feet of full section, of which 50 feet were lined with timber, 
and 25 feet of heading in advance of the full section. The waterway 
through this tunnel will be rectangular, 16 feet wide, with a capacity 
of 1,425 second-feet with the water 12 feet in depth. 

Earthwork and structures^ main canal. — Proposals for the earth- 
work on the canyon division of the main canal were opened on June 
2, and contract awarded to the Reynolds-Ely Construction Co., of 
Springville, Utah. The contractor had performed no work under 
his contract prior to July 1, 1913. Three anticorrosive, corrugated- 
iron, pipe culverts were installed by Government forces as follows: 
Station 87+60, 24 inches in diameter, 178 feet long; station 181+00, 
24 inches in diameter, 162 feet long; station 196+65.4, 36 inches in 
diameter, 180 feet long. 

Telephone line. — ^Three and six-tenths miles of the project perma- 
nent telephone line were built and put in use in connection with the 
construction work now under way. 
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SIGHT OF WAT GONTBACTS. 

Work was continued in securing contracts for necessary canal 
right of way through the canyon of the Grand River and through 
the Mesa County irrigation district, and in effecting settlement on 
earlier contracts. Negotiations were resumed in July, 1912, with 
the Rio Grande Junction Railway Co. and its lessees toward securing 
a contract granting to the project the right to build and maintain a 
portion of the headworks, main canal, and appurtenances upon, 
along, and across the right of wav of this company. Negotiations 
were carried on continuously, and late in June an agreement was 
reached as to the terms of the contract. On June 80 the contract 
papers were in the hands of the railroad officials for execution. 
Leases have been made for 50 of the canal right-of-way tracts in the 
Mesa County irrigation district which will not be needed immediately 
for construction purposes. On February 13, 1913, the contract was 
executed between the department and the Grand Valley Water Users' 
Association, providing for the construction of the project by the 
United States and the repayment of the costs of construction, main- 
tenance, and operation by the water users. 

FINANCIAL STATEMENTS. 
Assets and liabilities. Grand Valley project, June SO, 1919 

ASSETS. 

Gash in special fiscal agent's possession awaiting remittance |26. 06 

Inyentorles : 

Mercantile stores |92. 04 

Equipment in use — 

Animals $400.00 

Mechanical and other 19,907.81 



20,397.81 

Materials, supplies, etc., in storehouse 8,851.60 

Cement 2, 139. 16 

Lumber 5, 000. 34 

Brplosives 824. 07 

Forage 244.43 



Improvements to land: 

Gross cost 465, 070. 87 

Less credits from incidental operations — 

Rentals, cottages $2. 50 

Rentals, grazing lands 601.50 

Revenues, miscellaneous 2.00 

Profits on mess operations 1, 172. 48 

Profits on mercantile stores 218. 25 

Profits, hospital 64.70 



37,549.46 



2, 061. 43 



453,009.44 



Total assets 490, 584. 94 

LIABILITIES. 

Aocoants payable: 

Labor 112,834.69 

Purchases 5, 034. 76 

Freight and express 5, 838. 51 

Passenger fares 30. 68 

Land agreements 11, 775. 00 



35, 513. 64 

Reserves, for depreciation on plant and equipment 3, 000. 66 

Unadjusted credits, net earnings of Government animals 139. 63 
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Net investment : 

Disbursement Touchers $427,848.06 

Transfers received 28,892.26 

$466, 240. 32 

Less — 

Collection vouchers 001.94 

Transfers issued 8,317.27 

4,300.21 

$451, 031. 11 

Total liabilities 400, 684. 94 

Feature costs. Grand Valley project, to June SO, 191$. 

Examination of project as a whole : 

Triangulation $644. 28 

Topography, general 7, 348. 27 

Surveys, Grand Valley Canal area 470. 35 

Hydrography 8, 211. 89 

Surveys, designs, and estimates for alternate canal 
locations 6, 311. 80 

$17,895.63 

Administration of project as a whole, general expense 50, 420. 18 

Irrigable lands, fiirm-unit subdivision 1,688.71 

Rights of way : 

Surveys 3, 463. 64 

Purchases 226, 731. 66 

230,105.20 

Diversion dam and headwork, diamond drilling and design 3, 701. 05 

Main canal (Canyon), division No. 1: 

Survey and design 10,146.80 

Tunnel No. 1 and portal cuts 102, 336. 10 

Tunnel No. 2 and portal cuts 16, 080. 41 

Earthwork 857. 30 

Structures - 3, 324. 20 

133,644.09 

Main canal (Mesa County district), division No. 2, surveys 2,687.73 

Main canal (to Little Salt Wash), division No. 3, surveys 5,560.04 

Telephone system 1, 114. 14 

Buildings and miscellaneous structures 7, 336. 00 

Inventory of cost ledger supplies 836.30 

Total building cost 455,070.87 

Estimated cost of contemplated works. Grand Valley project. 

Rights of way : 

Canyon division $15, 000. 00 

Mesa County district division 107,430.00 

Legal, administrative, and incidental expenses — 15,570.00 

Contingencies 22, 000. 00 

$250, 000. 00 

Diversion dam and headworks (surveys, design, and diamond 

drilUng) 5, 000. 00 

Main canal. Canyon division: 

Preliminary surveys , 10, 200. 00 

Tunnel No. 1, portal cuts, and Jerry Creek siphon 342, 000. 00 

Tunnel No. 2 and portal cuts 142,300.00 

Earthwork and structures 215,000.00 

Main canal, division No. 2 (through Mesa County district, surveys). 2, 700. 00 

Main canal, division No. 3 (to Little Salt Wash, surveys) 6,500.00 

Telephone line construction 1,300.00 

Buildings and miscellaneous structures 12,0(X).00 

Total 986, 000. 00 
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COIiORAOO, UNCOMPAHOBB YALUEY PROJECT. 

(For Results to June $0, 191$, and Data for Complete Projects, see Appendix, 
pp. 322 and 337.) 

LOCATIOK Ain> COXaCATIC COHDinON& 

Comities: Montrose and Delta. 

Townships: 15 S., Rs. d4 to 96 W., flizth principal meridian; 48 to 51 N., 
Rs. 7 to 12 W., New Mexico meridian. 

Railroad: Denver & Rio Grande. 

Railroad stations and estimated population January 1, 1913: Montrose, 3,400 ; 
Olatlie, 600; and Delta, 2,400. 

WATEB STTFPLT. 

Sources of water supply : Gunnison and Uncompah^e Riyers. 

Area of drainage basins: Gunnison River, 8,850 square miles; Uncompahgre 
River, 500 square miles. 

Run-off In acre-feet: April to November, inclusive, Gunnison River at River 
Portal (3,850 square miles), 1905 to 1912: Maximum, 1,798,000; minimum, 
917,000; mean, 1,474,000. Uncompahgre River at Fort Crawford (500 square 
miles), 1896-1899, 1903-1905, 1908-1912: Maximum, 207,000; minimum, 124,000; 
mean, 166,000. 

LANDS OPENED FOB IBBIGATION. 

No lands have beoi opened for irrigation by public notica AU lands Irri- 
gated from canals operated by tbe Reclamation Service are furnished water 
under rental contracts. All unentered public lands within the project were 
withdrawn from all forms of entry July 27, 1908. 

AGRICULTURAL AND CLIMATIC CONDITIONS. 

Area for which the service is prepared to supply water, season of 1913: 
Estimated at 44,000 acres. 

Area irrigated, season of 1912 : 32,400 acres. 

Note. — Of the above area 27,887 acres were irrigated from the canals 
operated by the service, and 4,513 acres from canals that were operated by 
their owners who have contracted to turn them over to the Government and 
that were supplied with Gunnison water. 

Length of irrigating season: From April 1 to October 31, 214 days^ on all 
Government canals except the Loutsenhlzer, under which the season ends 
November 15. 

Average elevation of irrigable area : 6,000 feet above sea level. 

Average annual rainfall on irrigable area for 13 years, 9.15 Inches; 1912 
at Montrose, 10.91 inches. 

Range of temperature on irrigable area, — ^25* to 98* F. 

Character of soil of irrigable area: Red sandy gravel, adobe, and clay 
loam. 

Principal products: Alfalfa, grain, fruits, sugar beets, potatoes, and veg- 
etables. 

Principal markets : Denver, Colo. ; Chicago, ni. ; and local mining camps. 

CHRONOLOGICAL SUMMARY. 

Reconnolssance and preliminary surveys begun in June, 1901. 

(Construction recommended by director March 7, 1903. 

Construction conditionally authorized by Secretary March 14, 1903. 

Construction authorized by Secretary June 7, 1904. 

0)ntract for construction of Gunnison Tunnel approved October 18, 1904. 

South Canal completed May, 1908. 

Montrose and Delta Canal purchased May 4, 1908. 

Loutsenhlzer Canal purchased September 25, 1908. 

First irrigation by Reclamation Service, season of 1908. 

Gunnison Tunnel completed for present use June, 1910. 

Gunnison River water for irrigation first turned through tunnel July 6, 1910. 

Gunnison River diversion dam completed January, 1912. 

Entire project 58 per cait completed June 30, 1913. 
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IBBIGATIOK PLAN. 

The irrigation plan of the Urlcompahgre Valley project provides for the diver- 
sion of water from the canyon of Gunnison River by means of a tunnel about 6 
miles long and a canal 11 miles long to supplement the flow of Uncompahgre 
River, and in addition thereto the utilization of all waste, seepage, spring, per- 
colating, and return water arising within the project in the irrigation of lands 
in Uncompahgre Valley. To distribute the waters of the Uncompahgre and 
Gunnison Rivers thus combined the plan provides for the purchase, enlargement, 
and extension of the more important private canals taking water from Un- 
compahgre River and for supplementing them by laterals diverting from the 
South Canal and by high-line canals, one on either side of the valley, taking 
water from Uncompahgre River. 

The construction of a diversion dam In the Gunnison River, the South Canal 
and South Canal lateral system, and the main line of the West Canal have been 
completed. The Gunnison Tunnel has been completed to the extent necessary 
for present use. The Montrose and Delta Canal system and the Loutsen- 
hizer Canal system have been purchased and contracts for the transfer of the 
Reservation, North Mesa, High Line, Boomer, Colorow, and Selig canals to the 
Government have been approved by the department. The ownerp of the Logan, 
Chipeta, Homerun, Garnet, and Delta Chief canals have made arrangements to 
transfer their irrigation works to the United States. The Montrose and Delta 
Canal has been enlarged and extended, and the lower end of the Loutsenhizer 
Canal has been trebled in capacity. Work is now in progress on the West 
Canal lateral system and the high -line canal of the Selig system. The construc- 
tion of other units of the Bast Canal and Selig systems will be undertaken at an 
early date. The investigation of the Taylor Park dam site will be continued 
during the summer of 1913. The completion of the Gunnison Tunnel lining will 
be postponed until a later date. 

CONSTBUCTION DUBING FISCAL YEAB. 

Gunrdaon River diversion dam. — One hundred and fifty square 
yards of grouted paving were placed on the earth slopes aoove the 
sluiceway and 175 cubic yards of rock fill dumped into depressions in 
the river bed above the weir. 

Gunnison Tunnel. — All uncompleted sections of floor were con- 
creted, a total of 2,171 linear feet being put in place ; 200 linear feet 
of concrete floor and 103 linear feet of concrete arch and side walls 
were placed in the River Portal incline; a concrete portal was built 
at the River Portal end of the Gunnison Tunnel ; 485 linear feet of 
ruptured floor, extending the full width of the tunnel, were torn out 
and replaced with reenf creed concrete ; 600 linear feet of washed-out 
floor, 2 feet in width, were replaced with new concrete ; 34 linear feet 
of timbering were put in place and all cracks and soft spots in the 
side walls were grouted with cement mortar. 

Taylor Park Reservoir. — ^Two diamond drill holes were driven at 
the Taylor Park dam site, one hole being carried to a depth of 66.5 
feet below the ground surface and the other to a depth of 46.7 feet. 
Twelve test pits were also dug on the hillside along the dam site. 
Topographic, placer claim, section line, and traverse surveys were 
also run out. 

South Canal system. — Sixty linear feet of ruptured concrete wall 
on the left side of the canal were torn out and replaced with a rock 
wall faced with 6 inches of reenf orced concrete; 360 linear feet of 
reenforced concrete 4 inches thick and 175 linear feet 6 inches thick 
were placed on top of the old canal floor and 668 linear feet of old 
canal lining were covered with a 4-inch face of reenforced concrete. 
An old timber flume over the High Line Canal was replaced with a 
17-inch pipe flume 713 feet long. One bridge, 1 wooden flume, 1 
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pipe culvert, 5 timber drops, 1 chute, and 18 new taps were built on 
the lateral system. The Mowry lateral, having a capacity of 20 
second-feet and a length of 2.22 miles, was constructed under informal 
contract, 8,780 cubic yards of material being excavated. 

East Canal system. — ^The dredging excavation of divisions 6 and 8 
of the old Loutsenhizer Canal was completed during Julv, 1912. The 
contract for this work involved the total excavation of 87,067 cubic 
yards, of which 10,200 cubic yards were excavated during the fiscal 
year. An informal contract under date of July 27, 1912, was entered 
into for the excavation of division 9 of the East Canal, involving the 
removal of 8,347 cubic yards. This work was completed in Septem- 
ber, 1912. 

West Canal system, — ^The excavation of llj miles of the West 
Canal, under contract, was completed in September, 1912. This con- 
tract involved the total excavation of 181,884 cubic yards and the 
driving of 1,750 linear feet of tunnel. Under the contract 90,600 
cubic yards of excavation and the driving of 120 feet of tunnel were 
accomplished during the fiscal year. Five informal contracts were 
entered into during November and December, 1912, for the excava- 
tion of 8.6 miles or the Shavano lateral between stations and 453. 
This work was completed in June, 1913, a total of 34,703 cubic yards 
having been excavated. 

A contract was entered into, under date of January 29, 1913, for 
the excavation of schedule 2 of the West Canal extension, involving 
the excavation of 7,600 cubic yards and the driving of 800 linear feet 
of tunnel. On June 30 the contractors had excavated 7,507 cubic 
yards and driven 760 linear feet of tunnel. 

In addition to the foreg;oing contract work, the Government forces 
have excavated 20,500 cubic yards of canals and laterals, straightened 
Horsefly and Happy Canyon Creek channels, and built a road 0.93 
mile in length over the West Canal Tunnel. In the channel and road 
construction 9,200 cubic yards of material were moved. 

A concrete-lined channel, involving the placing of 130 cubic yards 
of reenforced concrete for railroad and highway crossing, was built 
and^ 1,760 cubic yards of concrete were placed in the lining of the 
West Canal Tunnel and its approaches. A box culvert having an 
interior cross section of 2 by 6 feet and 100 feet long was built on 
the Shavano lateral to allow surface drainage to pass over the canal. 
Eight semicircular steel flumes of the Hess type, varying in size from 
No. 204 to No. 168, were installed. These flumes have a total length 
of 1,492 feet and rest upon concrete piers. A concrete core wall 100 
feet in length and two concrete culverts 24 and 42 inches in diameter 
and having a length of 77 and 100 linear feet, respectively, were con- 
structed. Four corrugated-iron pipe culverts, with concrete end 
walls and collars and having a total length of 277 linear feet, were 
placed. Two of these culverts are 24 inches and two 36 inches in 
diameter. On the Shavano lateral six flumes, supported on concrete 
piers and having a total length of 346 linear feet, were completed. 
Five of these flumes are of galvanized steel and one of wood. Nine 
timber culverts, 5 pipe culverts, 15 bridges, 20 pipe flumes, 9 taps, 
1 headgate, and 1 drop were also built on this system. 

Montrose and Delta system. — ^The river dike above the Montrose 
and Delta headworks was raised 3 feet and widened 6 feet for a dis- 
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tance of 700 feet above the gates, and the remaining 1,000 feet was 
raised from 6 inches to 8 feet and widened from 2 to 6 feet At points 
where slides occurred on mile 3 during the irrigation season oi 1912 
the canal channel was thrown from 5 to 25 feet into the hill. Four 
and a half miles of new laterals were excavated, requiring the hand- 
ling of 24,200 cubic yards of material. A concrete retaining wall 316 
feet long was completed on the river side of the Montrose and Delta 
intake, and a line of sheet piling 565 feet in length was driven to pro- 
tect the canal from the high waters of the Uncompahgre Kiver. One 
hundred and twenty-seven cubic yards of reenforced concrete were 
placed in the sluiceway floor at the headworks. The safe operation 
of the Bang lateral extension necessitated the construction of 497 
linear feet of bench flume. To prevent seepage at the lower end of 
the High Mesa siphon, the siphon was extended and 250 linear feet 
of 36-inch corrugated-steel pipe were installed. One timber flume 
and 14 bridges, 3 chutes. 7 drops, 1 headgate, and 26 measuring de- 
vices were built and 21 drops and 25 taps were replaced. 

Loutsenhizer system,. — A three-room section house was built at the 
headworks ; the old Cedar Creek flume was replaced with a new tim- 
ber structure, having a dear width of 16 feet, depth of 5 feet, and 
length of 96 leet; 2 timber chutes were built to replace shale drops on 
the main canal, one chute having a length of 96 feet and overcommg a 
fall of 44 feet, and the other a length of 46 feet and overcoming a 24- 
foot fall ; a timber flume was replaced with a 128-foot steel flume ; and 
6 taps, 1 water-register box, 3 bridges, 1 bulkhead, 3 small chutes, 3 
lateral headgates, 2 timber flumes, and 6 drops were replaced. Unless 
otherwise stated, all of the construction work for the fiscal year was 
performed by Government forces. 

OPERATION Ain> MAINTEKANCE. 

During the season of 1912, the Reclamation Service supplied and 
distributed water for the irrigation of 27,887 acres of land, 17,408 
acres of which were supplied from the Montrose and Delta Canal; 
6,340 acres from the Loutsenhizer Canal; 601 acres from the South 
Canal ; 390 acres from the Boomer Canal ; 760 acres from the Reserva- 
tion, and 2,388 acres from the Hiffh Line Canal. The following pri- 
vate canals, Logan, Homerun, Chipeta, North Mesa, Colorow, and 
Garnet, were supplied with Gunnison water, and 4,513 acres were irri- 
gated under these canals. During the season, 140,601 acre-feet of 
water were diverted into the canals operated by the service, 133,912 
acre-feet of this amount being delivered to the land. All water was 
furnished on a rental basis, the charge being $80 per second-foot per 
season for all consumers along the Montrose and Delta and South 
Canals ; those consumers possessing water rights in the Loutsenhizer 
Canal were assessed $20 per second- foot for Uncompahgre water and 
$60 additional per second-foot for Gunnison water. Private canals 
were furnished with Gunnison water at the South Canal outlet at 
the rate of $60 per second- foot. 

The operation of the Gunnison Tunnel and South Canal was con- 
tinued until October 12, 1912, except for two shutdowns covering a 
total period of 3 days in order to make minor repairs. The Montrose 
and Delta Canal was shut off for a period of 10 days in July to repair 
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and strengthen sliding banks at milepost 5 ; considerable bank settle- 
ment occurred at this location during the spring of 1918, and a 
temporary camp was maintained there for 1^ months to excavate 
drain trenches and maintain the banks. Gunmson water was turned 
into the Uncompahgre Valley on May 8, 1913. During the 1918 
season the operation of all canals, except the South Canal and the 
King lateral extension, was practically continuous; the South Canal 
was shut off for 5 davs at two different periods in order to make some 
concrete repairs, and the King lateral extension was shut off at two 
different periods of 1 week each in order to repair a break in one 
case and to prevent one in the other. During the irrigating season 
the operating force was employed in reflating the distribution of 
water and making minor repairs, and during uie remainder of the 
year the force was engaged in cleaning the canal of vegetable growths 
and deposits of sand and in repairing and installing structures. 

For ^^ Summary of operation and maintenance results," see Appen- 
dix, p. 334. 

Historical review, Unoampahffre Valley profed. 



Item. 



1M9 



1910 



1911 



1912 



1913 



Acreage for which service was prepared to supply 

water 

Acreage irrigated: 

Under rental contracts 

Under private canals 

Gunnison water, private canals 

Number of ftirms imgated 

Ifiles of canal operated 

Water divertedCacre-feet) 

Water delivered to land (acre-feet) 

Water delivered per acre of land irrigated (acre-feet). 



20,eoo 

16,600 
22,600 



24,000 

17,060 
19,994 
1,963 



117.6 



129.2 



30,000 

20,996 

19,461 

4,362 

1,131 

131 



73,988 
4.5 



106,766 
6.25 



113,780 
5.44 



82,000 

27,887 

16,623 

4,613 

1,246 

210.7 

140,601 

138,912 

4.81 



144,000 

180,000 

118,400 

16,600 

11^ 

1228.1 



1144,000 
M.80 



lEstimated. 



SBTTLEMENT. 

No public lands under this project are open to entry at the present 
time and no public notices have been issued. The only settlement 
that has taken place in the past few years has been due either to 
the transfer of private lands or to entries made prior to July 27, 1908. 
Many owners have subdivided their holdings and have sold small 
tracts to new settlers. 

FBINCIPAL CHOPS. 

The short growing season of 1912 exerted considerable influence on 
all crops raised in the Uncompahgre Valley. The yields per acre 
on practically all crops were reduced as compared with 1911, except 
on iruits, which were, however, considerably smaller than during the 
previous year. The prices obtained corresponded closely to those 
during the 1911 season, except for onions, potatoes, and orchard 
products. Onions this year averaged about 22 cents per bushel, as 
against 61 cents for 1911; potatoes, about 32 cents per bushel, as 
against 98 cents for 1911; and fruit brought about twice as much 
per pound during 1911. 



12872'— 14 6 
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Crop atatistiCM, Unoompahgre Valley project, calendar year 1912. 



Crop. 



Acreage 
Izrigated 

or 
cropped. 



Unit of yield. 



Total yield. 



Total value. 



AUEOfli and other crops 

Barley 

Beans 

Beets 

Com 

Oarden 

Oats 

Onions 

Pastore 

Potatoes 

Wheat 

Orchard: 

Apples 

Peaches 

Mixed 

Ifized and other crops 

Yomur orchard and other crops. 
MisoeUaneoas crops 



16,800 

1,620 

116 

162 

2,034 

246 

241 

6,464 

466 

2,448 

6,847 

4,142 

2,081 
280 
864 

126 

2,220 

00 



Tffli 


61,888 






Bushel 

do 

Ton. 


2,606 

2686 

34,181 

7,006 


Bushel 


Bushel 

do 


249,078 
166,107 


Bushel 

do 

Pound 

do 


1,054,787 
119,295 

20,741,660 
1,089,375 







Total cropped ^48,023 



$406,723.83 

27,430.10 

1,700.97 

6,177.60 

174,007.69 

4,364.58 

16,689.96 

116,240.45 

36,012.80 

36,720.00 

841,176.92 

99,680.68 

187,26L14 
10,884.00 
36,069.14 

4,107.81 
42,278.20 

8,128.96 



1,563,512.62 



1 This includes 15,623 acres of land irrigated under oHyate 



FTNTANCIAIi STATEMENTS. 
ABsets and liaJnlitieB Unoompahffre Valley project^ June SO, 191S. 

ABSBTS. 

Gash in other employees' hands awaiting transfer to special 

fiscal agents * $24.55 

Inventories : 

Mercantile stores $126. 25 

Bquipment in use — 

Animals 



$6, 225. 00 

Mechanical and other 30,929.10 



Materials, sppplies, etc., in storehouse. 

Oement 

Lumber 

ISzplosives 

Forage - 

Fuel 

Goods in transit 

Unadjusted deposit 



37,154.10 

26,042.33 

15,027.59 

14, 074. 71 

1,609.01 

519.35 

196.05 

390.98 

250.00 



Improvements to land: 

Gross cost 5, 227, 301. 24 

Less credits from Incidental operations — 

Rentals of cottages $17,801.98 

Rentals of irrigation water>- 180, 045. 57 

Revenues, miscellaneous 400.00 

Profits on mess operations 8, 910. 95 

Profits, mercantile stores 20.510.64 

Loss, hospital * 348. 74 

CJontractor's freight refunds. 2,475.89 



95,390.37 



229,796.29 4,997,504.95 



Total assets. 



5,092,919.87 



* Deduction. 
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LIABILITIES. 

Accounts pAjabl6t 

Labor IS, 4«l. 1« 

Purchases 6, 081. 77 

Contract estimates 10,608.69 

Ck>ntract holdbacks 2, 864. 74 

Freight and express 3,004.82 

Passenger fares 170. 75 

Coupons « 28. 75 

Meal tickets 160. 25 

$30, 955. 98 

Reserves for depreciation on plant and equipment 1,184.48 

Unadjusted credits, net earnings of Government animals 9,842.08 

Net investmoit: 

Di£d>ur8ement vouchers $5,246,004.84 

Transfers received 120,129.87 

15, 366, 194. 21 

Less: 

Collection vouchers 202,184.80 

Transfers Issued 23,022.53 

815, 206. 88 

5, 050, 987. 88 

Total liabilities 5,092,919.87 

Feature ooBts, Uncompahgre Valley project, to June 30, 191S 

Storage, preliminary examination, Taylor Park Dam $6,585.72 

Cimarron lateral topography 1,819.11 

Gunnison Tunnel: 

Headworks, headgates, excavation, and con- 
crete $21, 058. 65 

Gunnison River weir 113,651.86 

River portal heading 1,028,496.69 

West portal heading 1,625,667.93 

Portal cut excavating and Uniner 118,292.78 

Tunnel road 37,652.93 

Engineering 42, 954. 41 

Paid contractor 18,890.05 



Canal syston: 

Purchase of existing canal systems (outstand- 
ing water rights and real estate) 149,156.21 

(General expense (undistributed) 19,469.17 

South Canal — 

Main line 759.262.35 

Cedar VaUey 30, 384. 34 

Lateral systems 33,356.38 

High line CJanal 3,771.73 

Montrose and Delta CJanal — 

Main line 145,177.48 

King lateral 8,689.30 

King lateral extension 127,881.77 

Bast Coal Creek lateral 7,404.73 

Franklin Mesa lateral 6,807.04 

High Mesa lateral 44,261.67 

Spring lateral 8,931.95 

California Mesa lateral-- 571.12 

Lateral systems 6,575.07 

Loutsenhizer Canal — 

Main line 17, 098. 27 

Lateral systems 2,152.28 



3,006,465.80 
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Canal system — Continued. 
West Canal — 

Main line 1180,786.08 

Lateral systems 1,937.12 

Shavano lateral 18,984.25 

West Canal extension 20,933.53 

Bast Canal 48,965,54 

Selig Canal 8,889.05 

Sellg Canal extension 16,11^42 

Garnet Canal 278.60 

Ironstone Canal 2,115.35 

North Mesa Canal 753.16 



Operation- and maintenance during construction : 

Gunnison Tunnel 25,199.03 

South Canal — 

Main line 74, 780. 55 

Cedar Valley 1, 626. 90 

Lateral systems 1,700.34 

Highline 7,259.24 

Montrose and Delta Canal — 

Main line 71, 723. 63 

King lateral 6,691.44 

King lateral extension 6,521.80 

East Coal Creek lateral 2,099.99 

FranklJn Mesa lateral 935. 30 

High Mesa lateral 1, 357. 91 

Spring lateral 754.47 

California Mesa lateral 7,694.49 

Spring Creek Mesa lateral 3,667.69 

Lateral systems 658.61 

liOutsenhizer Canal — 

Main line 26, 875. 46 

Lateral systems 2,342.08 

West Canal- 
Main line , 504.07 

Lateral systems! 2,254.60 

Shavano lateral 29.06 

West Canal extension 30.52 

North Mesa Canal 523. 55 



$1, 665, 695. 86 



245, 230. 73 



Buildings : 

Montrose office 10,575.54 

Warehouse 4,177.65 

Vault 764. 08 

Cement shed, Uncompahgre 259.04 

Montrose garage 347.37 

16, 123. 68 

Telephone systems, construction 6, 507. 28 

Preliminary topography, surveys 62, 126. 50 

Irrigable lands, farm unit subdivision, and soil examination 3, 224. 23 

Examination of project as a whole — expert engineering, hydrog- 
raphy, geology, lateral investigation, reconnoissance, etc 28,675.62 

Administration of project as a whole : 

General expense ( undistribu ted ) $145, 126. 44 

Montrose office (undistributed) 39,958.27 



185, 084. 71 
Power developement, surveys '. 262. 50 



Total building and operation and maintenance cost (dur- 
ing construction) 5, 227, 301. 24 

Estimated cost of contemplated works, Uncompahgre Valley project. 

General administration $9,000 

Cimarron lateral 4,000 

Topographic surveys 63, 000 

Montrose office buildings -^ , 2,000 
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Irrigable landa $6, 000 

PreUminaiy operation and maintenance 90, 000 

Taylor Park reeeryoir 7, 000 

Gmmison Tunnel 100,000 

Gunnison River weir 800 

Purchase of existing rights, canals, and rights of way 80,000 

South Canal system 1, 000 

Montrose and Delta system 56,000 

Loutsenhizer system 21,000 

East Canal system 186,000 

Selig Canal system 185.000 

California system . 150,000 

Garnet system 10, 000 

Telephone system 8,600 

Drainage work 20,000 

Total 941,800 

IDAHO, BOISE PROJECT. 

(For Results to June SO, 191S, and Data for Complete Projects, see AppttidiZt 
pp. 822 and 337.) 

LOCATION. 

Counties: Ada, Boise, Canyon, and Elmore. 

Townships : 1 S. to 5 N., Rs. 6 W. to 6 E., Boise Meridian, and Ts. 21 and 
22 S., R. 46 E., Willamette Meridian. 

Railroads: Oregon Short line; Boise, Nampa & Owyhee; Idaho Northern; 
Idaho Traction; Arrowrock. 

Railroad stations and estimated population January 1, 1918: Boise, 20,000; 
Nampa, 4,600; Caldwell, 4,000; Meridian, 660; and Kuna, 200. 

WATEB SUPPLY. 

Source of water supply: Boise River. 
Area of drainage basin : 2,610 square miles. 

Annual run-off in acre-feet of Boise River near Highland (2,610 square miles), 
1896 to 1912, maximum, 3,100,000; minimum, 1,200,000; mean, 2,500,000. 

AaBICULTUBAL Ain> CLIMATIC CONDITIONS. 

Area for which the service is prepared to supply water, season of 1918: 
207,000 acres, including 18,000 acres of lands in territory of New York 
Canal Co. 

Area under r^ital contracts and other arrangements, season of 1913 : 82,250 
acres. 

Length of irrigation season : From April 1 to October 31 — 214 days. 

Average elevation of Irrigable area : 2,500 feet above sea level. 

Average annual rainfall on irrigable area: At Boise station for 35 years, 
13.41 inches (1912, 18.10 inches). 

Range of temperature on irrigable area : —28° to 107" F. 

Character of soil of irrigable area: Clayey loam; light sandy loam; and 
sandy loam. 

Principal products: Alfalfa, wheat, oats, potatoes, apples, prunes, and small 
fruits. 

Principal markets: Boise, Nampa, Caldwell, and Meridian, Idaho; Portland, 
Greg. ; and eastern cities. 

LANDS OPENED FOB IBBiaATION. 

The project has not been formally opened. 

Limit of area of farm units: Public, 80 acres; private, 160 acres. 

Duty of water : 2i acre-feet per acre per annum at the fiirm. 
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CHSONOLOOIGAL SXTMHABT. 

Reconnoissance made and preliminary surveys begun in 1902. 

Ck>nBtruction recommended by board of engineers February 15, 1905. 

Construction authorized by Secretary March 27, 1905. 

Main canals of New York Canal Co. and Idaho-Iowa Lateral & Beservoir Co. 
acquired March 3, 1906. 

First irrigation by Reclamation Service, season of 1906. 

Boise River Dam completed September, 1908. 

Arrowrock Dam construction recommended by board of engineers, December 
18, 1910. 

Arrowrock Dam construction authorized January 6, 1911. 

Upper Deer Flat embankment completed March, 1911. 

Deer Flat Forest embankment completed June, 1911. 

Arrowrock Railroad operated on regular schedule November, 1911. 

Lower Deer Flat embankment completed January, 1912. 

Diversion tunnel at Arrowrock Dam site completed January, 1912. 

Enlargement of Main Canal completed February, 1912. 

Boise River power plant completed May, 1912. 

Lining Main Canal completed February, 1913. 

Pioneer district drainage contract approved by Secretary February 27, 1913. 

Pioneer district drainage contract became effective April 23, 1913. 

Project, exclusive Boise River storage and inclusive Pioneer drainage, 94 per 
cent completed June 30, 1913. 

Project, inclusive of Boise River storage, 56 per cent completed June SO, 1918. 

IBBIGATIOK PLAN. 

The irrigation plan of the Boise project provides fOr storage of water in the 
Arrowrock Reservoir on Boise River about 20 miles above Boise, and In the 
Deer Flat Reservoir near Caldwell and Nampa, Idaho; the diversion of water 
from Boise River by the Boise River Dam, about 8 miles above Boise; the 
distribution of water on the south side of Boise River through the Main Canal 
leading from the dam to the Deer Flat Reservoir, distributing laterals heading 
in the Main Canal, distributing canals heading in the Deer Flat Reservoir, and 
distributing canal systems heading in the Boise River below the Boise River 
Dam ; and the distribution of water on the north side of the Boise River to a 
small area of land east of Boise through a canal system heading at the Boise 
River Dam. The United States claims all waste, seepage, spring, and perco- 
lating water arising within the project and proposes to use such water in con- 
nection therewith. The Boise River Dam, the Deer Flat Reservoir, and the 
entire canal system, except two small pipe lines and a few minor structures, 
are completed. Construction work on the Arrowrock Reservoir is in progress. 

CONSTRUCTION DUBING FISCAL YEAR. 

Storage unit. — The Boise power plant has furnished all power 
necessary for the construction work at Arrowrock and about half of 
the output has been sold. The concrete mixing plant for the work 
on the first section of the dam was completed early in the year and a 
distributing plant set up. Cableway No. 1 has been moved to a loca- 
tion covering the downstream edge of the excavation, imd the mixing 
and distributing plants have been rearranged for wo^'k on the second 
section of the dam. Excavation by steam shovel at the spillway site 
was commenced in October, since which time about 160,000 cubic 
yards of material have been excavated. Excavation in the river bed 
for the foundation of the dam has been completed. The first section 
of the dam, consisting of about 70,000 cubic yards of concrete, has 
been finished, and preparations are being made to start work on the 
second section. When weather conditions were sufficiently favorable 
for economical operation the sawmill at Cottonwood Creek was op- 
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Sited, and tamed out practically all the lumber needed for con- 
struction purposes. The Arrowrock Railroad has been operated 
successfully during the entire year. 

Main Carud. — Ihiring the year a 850-foot section of the Main Canal 
above Indian Creek was lined with concrete 4 inches thick, making 
a total of 6.6 miles of Main Canal that have been conerete lined to 
date. A concrete turnout from the Main Canal at station 436 was 
also installed. No new construction work has been performed in 
the 9 miles of Indian Creek occupied by the Main Canal, or in that 
portion of the Main Canal between Indian Creek and the Deer Flat 
Reservoir. 

Deer Flat Reaervoir. — There has been no new work undertaken in 
connection with the Deer Flat Reservoir during the year, except the 
construction of a concrete tower in the upper embankment at the 
head of the Deer Flat Caldwell Canal, in order to furnish better 
contxcd of the delivery of water from the reservoir to that canal. 
This work was completed in February, 1918. 

Distribution system. — During the year extensions to the distribu- 
tion system have been completed by means of pipe lines aggregating 
8.336 feet in length and covering approximately 6,000 acres of lana 
Eight concrete aiecks have been installed in the Deer Flat Lowline 
Canal and approximately 2,000 feet of the canal have been lined with 
concrete 3 inches thick. The wooden chutes at the head of the Golden 
Gate Canal and Fargo Drop have been replaced with concrete struc- 
tures of laxjger dimensions. All of the above work has been per- 
formed by (^vernment forces. In addition, the Ross lateral has been 
enlarged, and the Macy, Nick, Shepherd, and several smaller laterals 
have been constructed imder small contracts with the water users. 

Wasteways. — ^A considerable amount of mone^ has been exi)ended 
during the year on work by Government forces in connection 
with wasteways for which adequate provisions had not previously 
been made, and for which the need has been greatly felt. A rein- 
forced concrete pipe chute 48 inches in diameter has been installed at 
Fargo Drop for wasteway and irrigation purposes, and a 36-inch re- 
inforced concrete pipe chute has been constructed at the Frohman 
wasteway. Changes have also been made at Golden Gate Drop to 
permit of wasting water into Pipe Gulch. That portion of the Rich- 
ards Point wasteway between the Mora and the Deer Flat Highline 
canals has been concrete lined. These wasteways give better control, 
but several conveniently located over the project are still needed, 
especially when breaks occur along the main canals. 

Drainaae Work. — The construction of the drainage ditch from the 
upper embankment was completed in March, 1913. This drain is ap- 

Sroximately 4 miles long and was constructed to carry away surface 
rainage from the Deer Tlat Reservoir and to drain lands in the im- 
mediate vicinity. 

On October 29, 1912, the voters of the Pioneer irrigation district 
voted to enter into a contract with the United States involving the 
expenditure of $350,000 in the drainage of lands within the district, 
and $560,000 for storage capacity in Arrowrock Reservoir. This 
contract nas been approved oy the Secretary of the Interior and 
the purchase of the electric drag-line excavators has been authorized. 
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Final and right-of-way surveys are in process. A contract cov- 
ering an exchange of power has been entered into between the United 
States and the Idaho-Oregon Lig^t and Power Co., and materials 
for transmission lines ana transformer stations are under consid- 
«rati(»L 

OFEAATION AND MAINTEKANCB. 

During the season of 1912, 61^25 acres were actually irrigated, in- 
cluding 18,000 acres of New York Canal Co.'s lands. The rental 
price of water during the season of 1912 was fixed at 40 cents an acre- 
foot for flood water and 60 cents an acre- foot for stored water. An 
average of 1.8 acre-feet per acre was used. The right of the United 
States to take water from the Boise River terminated August 12. 
A contract was entered into, however^ between the United States 
and the Riverside Irrigation Association by which water for the 
Riverside Canal was supplied from the Deer Flat Reservoir, and 
the amount of water covered by the right of that canal in the Boise 
River diverted from the river mto the Government canals and sup- 
plied to water users above the Deer Flat Reservoir. By rotating this 
water in the various flood- water canals considerable good was ac- 
complished and the irrigation season under these canals was mate- 
rially extended. At the close of the season on October 28, 1912, 
there were 10,060 acre- feet of available water remaining in the Deer 
Flat Reservoir. 

During the season of 1913 the rental price of water has been fixed 
again at 40 cents an acre- foot for flood water and 60 cents an acre- 
foot for stored water. It is estimated that 83,000 acres of land will 
be under cultivation including 18,000 acres of New York Canal lands. 
The distribution system is now complete and the service is pre- 

{)ared to furnish flood water to 207,000 acres of land excluding some 
and the status of which is doubtful. Stored water from the Deer 
Flat Reservoir can be furnished to 57,000 acres of new lands and also 
to certain lands in the Nampa-Meridian, Pioneer, and Riverside 
irrigation districts, which fact can be taken advantage of in an ex- 
change of water. The lands above the Deer Flat Reservoir are de- 
pendent on Arrowrock Reservoir and will not be capable of irriga- 
tion throughout the entire season until that reservoir is completed. 

Idaho-Iowa Lateral db Reservoir Co^b reservoirs. — ^The Kuna, 
Watkins, and Katherine reservoirs have been filled during the year 
in accordance with the contract entered into between the United 
States and that company. A small amount of water has been stored 
in the Hubbard Reservoir and more will be stored there near the end 
of the flood-water season in order to be available for lands under 
this reservoir. 

Maintenance of canal system. — About 350 feet of the main canal 
near the head of the Cole lateral have been concrete lined during 
the year to avoid excessive erosion and seepage. Other portions of 
the main canal have been gravel lined. Most of the maintenance 
work performed during the year has been in connection with the 
lateral system and has consisted of repairing and installing small 
structures and of cleaning and strengthening canal banks. Two 
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large wooden chutes have been torn out and replaced with concrete 
structures. No breaks of anj consequence have occurred. 

For ^^ Summary of operation and maintenance results,^' see Appen- 
dix, p. 334. 

Sistcrioal review, Beite project. 



Item. 



1909 



1910 



19U 



1912 



1918 > 



Acreage lor whlcb servloe was prepared to sapply 

water 

Acreage irrifapted , 

Number of farms Irrigated , 

lUles of canals operated 

Water stored (acre-feet) maximum 

Water diverted (acre-feet) 

Water deUyered to land per acre (Mr»4eet) 



4B»000 

21,800 

640 

198 

Nona. 

177.184 

L88 



90,000 

88»877 

900 

840 

90,700 



120,000 

^£5 

1,228 

«M 

07,484 

887,908 

La 



200,000 

01,728 

1,676 

966 

97,888 

»0J066 



907,000 
88,2fi0 
1,820 
980 
114,618 
613,996 
<«) 



>Estlmatid. iNotyttdatwnlBid. 

8ETTLBMENT. 

The population of the Boise project is comparatively permanent. 
The project has not yet been opened by the Secretary of the Interior, 
and there are, therefore, 92 larm units, or 5,217 acres, under the 
project that, under the acts of June 25, 1910, and February 18, 1911, 
are not subject to entry until the project is opened. During the 
year 3,680 acres of land under the project have been sold by the State 
and for the most part are now occupied and being farmed. There 
have also taken place some subdivisions of private land and a few 
private sales of entire holdings. There have been 16 assignments 
and 4 relinquishments made of parts of entries during the year. The 
number of relinquishments and assignments of whole units has been 
comparatively small, probably not exceeding 25 of each. 





Number 
offwms. 


Number 
of fkrms 
irrigated. 


Popolatioii. 


Tear. 


Farms 
inigatod. 


TotaL 


1909 


2,000 
2,260 
2,440 
2,700 


640 

966 

1,223 

1,676 


2,660 
8,944 
4,882 
6,360 


4,000 


1910 


6,000 


1911 


7,600 


1912 


9,000 





FBINCIFAL OBOPS. 

Of the 82,260 acres of land now in cultivation, including the land 
covered by the New York Canal water, 35 per cent is in hay, 50 per 
cent in grain, 10 per cent in orchard, and 5 per cent in miscellaneous 
crops. The crop returns for 1912, although not large, were on the 
whole quite satisfactory; the crops for 1913 are in excellent condition 
and very promising. It is anticipated that considerable late seeding 
of land below the Deer Flat Reservoir will be accomplished. 
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Crop $tati9tics, Baite project, caimdar year 191t. 



Crop. 



Irrimted 


Unit Of 


Totia 


TV>ttl 


or 


yUd. 


yield. 


▼alao. 


eropped. 








10,438 


'S^'A'' 


38,878 


8174,051.00 


1,510 


BoiliflL... 


7,310 


61,912.00 


1,400 


...do 


30,827 


1^406.20 


1868 


Ton. 


3,617 


15,702.00 


493 


...do 


713 


4,272.00 


1,680 


Budiil.... 


86,500 


38,114.00 


84 


...do....... 


1,106 


4,198.00 


0,643 


...do. 


313,118 


85,300.20 


83 
4,000 


Aoras 




5,990.50 
34,150.00 


...do 




1,833 


Bushel.... 


131,864 


66,482.00 


368 


...do 


2,086 


1,701.00 


638 


Acres 




15,668.80 


1,328 


BadMl.... 


133,163 


70,807.80 








36,681 
1,317 




571,769.50 












6,037 
18,000 




















61.735 







Al&lfo 

AlfiOftt and dorer (seed).. 

Baiiey 

Cloyer. 

Oiainhay. 

Cora 

Millet 

Oats 

Orchard (bearing) 

Pasture 

Potatoes 

Rye. 

Vegetables, miscellaneous 

Wheat 

Len duplicated areas 

Total cropped* ..... < 

Other 

Notre^ 

New ^ork Oanal Go. land 

Total irrigated 



FINANCIAL STATEMENT. 
Assets and liaUUties, Boise profect, June 80, 191S. 

Cash: ^«"™' 

In special financial agent's possession awaiting remittance.. 

Accounts receivable: 

Water rentals |62, 663. 67 

Miscellaneous 16, 864. 87 

Inyentories : 

Mercantile stores 

Equipment in use — 

Gk)yemment animals $13, 147. 00 

Mechanical and other 336, 261. 94 



19,651.54 



Materials, supplies, etc., in storehouse 

Clement 

Structural iron and steel 

Lumber 

Explosives 

Forage 

Fuel 

Products of local operations 

Groods in transit 

Unadjusted transfers between projects 

Undistributed cost (freight and handling on 
inventory property) 

Improvements to land : 



349,406.94 

46,229.14 

IS, 787. 89 

6,430.69 

5,458.32 

5,888.59 

698.86 

6, 587. 21 

13,778.44 

2,635.64 

376.23 

4,985.00 



Gross cost of improvements 8, 132, 831. 12 

Less credits from incidental operations — 

Rentals of cottages $9, 978. 42 

Rentals of power and light_« 16, 597. 12 

Rentals of grazing lands 10, 189. 65 

Rentals of irrigation water. 178, 442. 04 

Revenues, miscellaneous 18,910.86 

Profits on mess operations— 85, 710. 98 
Profits on mercantile stores. 24, 324. 12 

Profits, miscellaneous 71. 86 

Loss on hospital operations. * 8, 641. 68 



»D«diiet 



$0.35 



69,518.04 



475,916.49 
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Improvementa to land— Ccmtiiiiied. 
By adjustments— 

Contractors' freight refunds. $12, 203. 14 
Forfeitures of defaulting 

bidders and contractors. 19, 167. 02 

1322,039.48 

17,810,791.69 



Total assets 8. 866, 226. 57 



LIABILITIES. 

Accounts payable: 

Labor 80, 284. 43 

Purchases 16, 104. 87 

Freight and express • 28,020.72 

Passenger fares 193.15 

Land agreements ' 1, 583. 00 

CSoupons 190. 15 

Meal tickets 577. 77 

Miscellaneous 53. 68 



86,066.77 

Reserres, for depreciation on plant and equip- 
ment 06, 670. 08 

Unadjusted credits, net earnings of Goyemment 

antnrifllff -.«...««—«..« . « IB, 018. 70 

Net Inyestment: 

Disbursement youchera $8,205,040.44 

Transfers recelyed 272, 127. 62 



Less — 

Collection youchera 254, 857. 86 

Transfers Issued 67, 747. 10 



8,478,068.06 
322,605.04 



8, 155, 463. 02 



Total liabilities 8, 366, 226. 67 

Feature coats, Boise project, to June 30, 19 IS. 

Boise Riyer storage : 

General expense (undistributed) $6,133.82 

Preliminary Inyestigatlons and surveys 68, 461. 80 

Right of way, Arrowrock Reservoir 61, 632. 32 

Boise & Arrowrock Railway 303, 746. 72 * 

Power plant and transmission line 236, 108. 07 

Telephone line 0,008.26 

Wagon roads 53, 473. 83 

Repairs, diversion dam 4,534.96 

Roller dam in logway, diversion dam 7, 634. 80 

Clearing Arrowrock Reservoir . 1,453.41 

G^ieral accounts, Arrowrock Dam 64.340.46 

Gamp construction 103, 064. 56 

Camp maintenance 54,944.17 

Preparatory expense and plant Installatiou.. 142, 495. 35 

Diversion works 313, Oil. 73 

Spillway 104, 314. 25 

Outiet works 11.956.88 

Dam proper 699, 656. 63 

$2, 326, 882. 10 

Distribution system : 

General expense, Boise office 2, 794. 73 

Preliminary examination: 

South side unit 21, 649. 02 

North side, Payette and Sucker Creek unlts— 17, 174. 53 

Investigation, water supply 20,434.21 

Admlnistratiye ATpAn«u» .,,,. 3,075.57 

62,383.33 
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Diyersion dam : 

Location and surveys $944. 70 

Original construction 269, 468. 76 

Repairing 74, 035. 94 

Admlnistratiye expense 17,787.78 

Main Canal : 

Location and surveys 6, 616. 02 

Right of way 8,644.61 

Ck>nstructlon, canal 1, 069, 120. 76 

Structures 185, 859. 67 

Lining 307, 791. 10 

Administrative expense 80,451.57 

Distribution system from main canal : 

Location and surveys— 2 46, 797. 12 

Right of way ^ 6, 616. 51 

Canal and lateral construction 581,285.01 

Structures 462, 247. 76 

Wasteway system 102,303.83 

Administrative expense 62,479.37 

Storage Deer Flat Reservoir: 

Location and surveys 4,639.70 

Right of way 222, 971. 17 

Upper embankment 332,663.78 

Lower embankment 337,128.74 

Small embankment and miscellaueous 21,414.04 

Administrative expense 47,366.00 

Distribution system from Deer Flat Reservoir: 

Location and surveys 24,836.27 

Canal and lateral construction 336, 059. 45 

Structures 415, 639. 16 

Wasteway system 129,406.88 

Administrative expense 49,395.81 

Drainage work: 

Below upper embankment 28,275.23 

Preliminary survey 1,823.27 

Pioneer irrigation district contract 8, 824. 64 

Office building at Boise: 

Office buildings and grounds 20, 705. 67 

Administrative expense 1,043.40 

Penitentiary Canal: 

Right of way 3,268.45 

Canal construction 14,245.87 

Structures 3, 226. 07 

Administrative expense 1,043.40 

Irrigable lands: 

Subdivision into farm units 28,906.00 

Publicity work, duty of water investigation, 

. etc 20, 499. 04 

Farming Government ranches 4, 769. 57 

Administrative expense 3, 045. 01 

Telephone system: 

Location and surveys 701. 90 

Construction 31, 433. 80 

Administrative expense 1, 667. 09 



$362,182.17 



1, 643, 282. 72 



1, 261, 729. 60 



966, 183. 43 



955,337.59 



33, 923. 14 



21. 749. 07 



21. 783. 79 



57.219.62 



83,802.70 
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Operation and maintenance (during construction) : 

Main Canal system $178, 829. (JO 

Deer Flat Reservoir system «7, 192, 87 

Poiitentlary Canal 9, 866. 10 

Storage 2ia 09 

Carriage, headworks to Indian Creek 6, 888. 97 

Carriage, Indian Creek to reservoir 38, 949. 82 

Distribution 980. 89 

Drainage 2, 802. 01 

Administrative expense 17, 084. 07 



1322,880.12 
Inventory of building cost ledger supplies 01, 290. 92 



Total building and operation and maintenance cost during 
construction 8, 182, 881. 12 

Estimated 009t of contemplated trorJfc*, Baiae profect. 

Distribution unit: 

Lateral system; installation of new structures and 

extension of laterals |16, 000 

Pioneer irrigation district drainage . 120, 000 

Additional wasteways, contemplated 100, 000 

Operation and maintenance 126,000 

Surveys, farm units, water measurements, etc 16,000 

Purchase of old power rights, Boise River 20, 000 



Storage unit: 

Right of way 18,000 

Camp construction 3,000 

Wagon roads 16,000 

Camp maintenance 29,000 

Arrovnrock Dam : 

(a) Spillway |150,000 

(6) OuUets and gates 200,000 

(c) Dam proper 1,160,000 

(d) General accounts 70,000 



1896,000 



1,670,000 

Arrowrock power plant 21, 500 

Incidentals and miscellaneous 26,000 



1,081,600 

Total estimate 2,070,600 

IDAHO, MINIDOKA PROJECT. 

(For Results to Jtme SO, 191$, and Data lor Complete Projects, see Appen- 
dix, pp. 322 and 337.) 

LOCATION. 

Counties : Lincoln and Cassia, Idaho ; Jackson Lake Reservoir, Uinta, Wyo. 

Tovmships: 8 to 11 S., Rs. 22 to 26 E., Boise meridian; Jackson Lake Reser- 
voir, Ts. 44 to 40 N., Rs. 114 to 110 W., sixth principal meridian, Wyoming. 

Railroads: Oregon Short Line; Salt Lake & Idaho. 

Railroad stations and estimated population January 1, 1913: Acequia; Ru- 
pert, 700; Heybum, 300; Burley, 1,500; and Ashton, 000. 

WATEB SUPPLY. 

Source of water supply : Snake River supplemented by storage. 

Area of drainage basin : 22,000 square miles above diversion dam. 

Annual run-ofT in acre-feet of Snake River at Montgomery Ferry and Neely 
(18,000 square miles), 1890 to 1912: Maximum, 8,900,000; minimum, 3,830,000; 
mean, 0,835,000. South Fork of Snake River at Moran, Wyo. (980 square 
miles), 1904 to 1912: Maximum, 1,840,000; minimum, 920,000; mean, 1,318,000. 
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AOBICULTXTSAL AND dJMATIO CONDITIOSrB. 

Area for which the service is prepared to sapply water, season of 191S: 
115»600 acres. 

Area under water-right applications and rental contracts, season of 1913: 
99,700 acres. 

Length of irrigating season : From April 1 to October 81 — ^214 days. 

Average elevation of Irrigable area : 4,225 feet above sea level. 

Average annual rainfall on irrigable area : 12.75 inches, average of 7f years ; 
15.39 inches in 1912. 

Range of temperature on irrigable area : —11* to 100* F. 

Character of soil of irrigable area: On north side of river sand and sandy 
loam predominate ; about one-third of the area is clay loam. On the south side 
of the river the soil is a disintegrated lava ash. 

Principal products: Alfalfa, grasses, rye, wheat, oats, sugar beets, potatoes, 
small fruits. 

Principal markets: Pocatello, Idaho; Salt Lake, Utah; Butte and Helena, 
Mont. 

LANDS OPENBB FOB IBBIOATION. 

Dates of public notices and orders relating thereto (gravity unit) : Public 
notices— March 9, 1907 ; November 23, 1908 ; February 11, 1909 ; March 30, 1909 ; 
February 7, 1910; March 22, 1910; June 10, 1910; October 13, 1910; Novembers 
and November 25, 1910; January 23, 1911; December 30, 1911; March 21, 1912. 
Orders— July 19, 1907; December 10, 1907; July 9, 1908; December 27, 1910; 
March 18, 1911 ; March 31, 1911 ; May 4, 1911 ; June 8, 1911 ; February 26, 1913 ; 
March 19, 1913; March 25, 1913. (South side pumping unit) : Orders— March 

24, 1911; March 19, 1912; May 13, 1912; October 10, 1912; March 25, 1913. 
Location of lands opened : Ts. 8 to 10 S., Rs. 22 to 25 E., Boise meridian. 
Present status of irrigable lands opened : 63,288 acres entered subject to the 

reclamation act ; 924 acres open to entry ; 8,100 acres of State land ; 360 acres in 
private ownership. 

Limit of area of farm units : Public, 80 acres ; private, 160 acrea 

Duty of water : 3 acre-feet per acre per annum at the farm. 

Building charge per acr^ of irrigable land : |22, $30, and $40. 

Annual operation and maintenance charge: $1.50 and $1.75 per acre of 
irrigable land. About 32,000 acres in the south side pumping unit are being 
Irrigated in 1913 on a rental basis. 

CHBONOLOGICAL SUMMABY. 

First surveys with reference to storage possibilities in 1902. 

Reconnoissance and preliminary surveys for main project begun March, 1908. 

Ck>nstruction recommended by board of engineers, March 21, 1904. 

Construction authorized by Secretary April 23, 1904. 

Minidoka Dam completed September, 1906. 

Temporary dam on the Moran site, Jackson Lake, completed in 1907. 

North canal and distributing system completed July, 1907. 

First irrigation by Reclamation Service, season of 1907. 

Power house completed for present use December 1, 1909. 

Surveys and borings for permanent dam at Jackson Lake made in 1909 and 
1910. 

Wagon road (36 miles to site of dam at Jackson Lake) completed August 5, 
1910. 

Installation of machinery for 10,000 horsepower completed August, 1911. 

Jackson Lake Dam completed November 25, 1911. 

CJontract for enlargement of Jackson Lake reservoir entered into f^ruary 

25, 1913. 

Gravity unit 89.5 per cent completed June 30, 1913. 

South side pumping unit 92.5 per cent completed June 30, 1913. 

Entire project 91 per cent completed June 30, 1913. 

IBBIOATION FLAK. 

The irrigation plan of the Minidoka project provides for the diversion of 
the waters of Snake River by a combined storage, diversion, and power dam 
about 6 miles south of Minidoka, Idaho, into two canal systems, one on either 
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(rid« of tbe rlTor, watering lands in the Tidnlty of Aceqnhu Bnpert Hfjbarn, 
and Bnrl^, Idaho. Power developed at the dam is utiliaed primarily for pump- 
ing water from the canals to irrigate high lands, but also for pumping for 
drainage purposes, and for furnishing heat, light, and current for commercial 
use to the towns on the project and the farms adjacent to them. The United 
States claims all waste, seepage, spring, and percolating water arising within 
the project, and proposes to use such water in cbnnection therewith. Storage 
for the project is provided mainly by a reservoir constructed in the upper drain- 
age basin of Snake River, at Jackson Lake, Wyo. This is supplemented by 
the reservoir formed by the Minidoka Dam, and known as Lake Walcott Jack- 
son Lake Dam, as originally planned, and Minidoka Dam are completed. It is 
now proposed to raise Jackson Lake Dam 17 feet The irrigation system for 
the gravity unit and the south side pumping unit, and the drainage custom for 
the gravity canals are under construction. 

OONSTBTTOTZOSr BUBIKO FIBOAL TEAB. 

North side drainage system, — Several new pumping stations were 
installed during the year either for temporary or permanent dis- 
posal of drainage waters; in most of these the discharge is emptied 
into adjacent irrigation canals and mingled with the water in these 
canals. Open channels lead the water to the pumps. Excavation 
by means of the two steam dredges was continued and a small float- 
ing suction dredge was built and operated near Boerschs Lake. 
Work was confined chiefly to the large deep drains, part of tibie work 
on which was done by contract. Two electric drag-line machines 
were ordered for the drainage work. 

Buildings. — ^A two-story reenforced concrete office, store, and shop 
building was erected at the diversion dam, north of the power station, 
and a &ame warehouse at Bupert for the better storage and han- 
dling of supplies and materials. At Burley a new stable and corral 
were built. 

Mifiidoka Dam. — ^During a heavy windstorm in September, 1912, 
the earth and rock fill portions of the diversion dam were damaged 
by heavy wave action. This was repaired, the rock paving on the 
upper face being relaid and thoroughly grouted, and a concrete para- 
pet wall built at the crest of the slope along the main body of the 
dam. Preparations were made in the fall for the installation of 
radial sluice gates in the spillway, but owing to continued high dis- 
charge in the river the wo^ was postponed. 

North Side Canal system. — ^A large number of laterals in the grav- 
ity unit were rebuilt and placed in first-class condition for operation 
by the United States, so that water deliveries may be made to each 
farm unit. Weirs and orifices were placed at the heads of many of 
the laterals, and this work is beinffcontinued. The pumping station 
and distribution system for the West End pumping extension was 
built and water delivered to the farms. A permanent system of 
bench levels was established. 

South Side Canal system^ — ^The second lift canal was enlarged in 
part, and a small amount of work was done on the construction of 
additional laterals in the distribution system. Measuring devices 
were installed at the farm unit delivery boxes. 

Commercial power. — ^The sale of power for coinmercial use con- 
tinued to increase steadily^ and plans were made for the construc- 
tion of a duplicate transmission line from the second lift pumping 
station to Burley in order to furnish further security against inter- 
ruption in service. A substation is also planned for Burley which 
will make the service independent of the Heybum station. 
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Jackson Lake Dam. — ^The Jackson Lake enlargement unit is 
being constructed for the purpose of providing the Kuhn Irrigation 
& Canal Co. and the Twin Falls Canal Co. with about 409,000 acre- 
feet of stored water in the proportion of 61/80 to the former and 
19/80 to the latter. This is to be accomplished by raising the Jack- 
son Lake Dam 17 feet The dam when complete will consist of a 
massive concrete gate section, flanked on each side by earth dikes 
and reenf orced concrete abutments. The concrete gate section will 
be 218 feet long between abutments, with a height above gate sills 
of 49 feet, a total height of about 69 feet, and a top width of 24 feet 
to accommodate a 10-foot roadway and the lifting devices. The 
width at the gate sills will be 61 feet. Twenty 6^ by 8 foot tunnels 
will extend through the dam, controlled by heavy cast-iron gates. 
A spillway will be provided, consisting of mneteen 8- foot bays, hav- 
ing a clearance of 6^ feet over the crest of radial gates about 6^ feet 
high. These gates when raised will allow a clearance of about 12 
feet over the spillway crest. A logway 8 feet wide closed by a radial 
gate &| feet high, together with a fish way, will form the south end 
of this section. Both dikes will have a top width of 20 feet, an 
upstream riprapped 3 to 1 slope and a downstream 2 to 1 slope. 
Tne south dike will be about 150 feet long, with a concrete core wall 
to bedrock throughout its len^h. Its maximum and minimum 
heights will be about 37 feet and zero, respectively. The north dike 
will be about 4,200 feet long, with a concrete core wall extending into 
it about 385 feet. This core wall will be founded on bedrock for 
about 85 feet and on sheet piles for the balance of its length. The 
maximum and minimum heights of the dike will be 69 feet and 5 feet, 
respectively. Seepage beneath this dike will be prevented by one 
or two rows of sheet piles. The estimated cost of the completed d&m 
is $800,000. 

On February 25, 1913, a contract was entered into by the United 
States and the Kuhn Irrigation & Canal Co. whereby the United 
States agreed to do the construction work in connection with the 
enlargement of the reservoir at the expense of the Kuhn Irri^tion 
& Canal Co. This contract also contained certain provisions whereby 
the company could have the use of the camp, telephone lines, wagon 
road, and warehouse. By signing this contract on March 25 and by 
subsequently executing a bond, <£e Twin Falls Canal Co. became a 
third party to the contract. On May 7 a party consisting of the 
en^neer, the superintendent of construction, the chief clerk, and 
assistant engineer arrived in camp to start work on the new dam. 
Wash boring, test pit, road construction, and engineering crews were 
organized and put to work. At the end of tHme 16 wash-boring 
holes had been sunk to a depth of 65 feet, or to bedrock, and about 
50 test pits had been dug on the south side hill, the sawmill founda- 
tion was well under way. and considerable work had been done on 
the wagon road and telepnone line. Advertisements had been issued 
for the mercantile store stock, groceries, construction supplies, and 
nearly all of the equipment needed for the job. 

OPEBATIOir AND MAINTENAKCE. 

The early part of the season of 1913 was cool but very dry and 
windy, necessitating the use of larger amounts of water in May than 
customary. Heavy rains in the latter part of that month and for 
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several days in June reduced the demand for water. The pumps 
on the South Side unit were started with three shifts on May 5, 
previous to which water had been fumislied for domestic purposes 
only. Water was furnished in Mav for the first time from the new 
pumping station at the west end of the gravity unit; this plant will 
serve about 2,200 acres, but only a small area will be watered tvom 
it during this season. 

It is estimated that 42,000 acres are being irri^ted under the 
gravity unit in 1913 and 32,000 acres under the South Side pumping 
\mit. Although the season was retarded by weather conditions, the 
prospect for good crops is promising. Heavy rains injured the first 
croi) of hay, however, much of which had been cut but not stacked. 
Indications point to a smaller run-off in the Snake River than that 
of 1912, but no extreme conditions are anticipated. Abundant stor- 
age has been effected in Jackson Lake reservoir for supplying the 
needs of the project Rotation delivery is being practiced under 
the pumping unit, and as the service has taken over the operation 
of the majority of the laterals under the gravity unit, and is deliv- 
ering water to the farm units, the rotation idea is being fostered to 
some extent among the water users and practiced in a limited way. 

For " Summary of operation and maintenance results,'' see Appen- 
dix, p. 334. 

Below is a historical review of water storage and deliveries, etc., 
tor the project : 

Siatorical review, Minidoka project. 



Item. 



1909 



1910 



1911 



1913 



1918 



Acreage for which service was prepared to supply 
water 

Acreage irrigated 

Number of farms irrigated 

ICiks of canal operated 

Maximum water stored (acre>feet) 

Water diverted (acre-feet) , 

Water delivered either to heads of sublaterals or to 
land (acre-feet) , 

Per acre of land in crop (acre-feet) , 



81,400 

43,5(0 

l,16d 

256 

2(K),000 

1387,300 



S 



101,000 

46,000 

1,237 

335 

290,500 

s 442, 000 

336,170 
7.3 



112,000 
55.600 
1,406 
315 
308,500 
466,300 

837,100 
5.9 



112,000 
70,:00 
1,606 
382 
435,500 
440,200 

304,172 
4.3 



115,600 
174,000 
11,658 
457 
433,500 



1 Estimated. 



> Includes some water returned to the river. 



• Data not avaflabte. 



SETTLEMENT. 

The population on the project farms in 1912 was estimated at 
4,800, with an additional 2,200 in the towns. While there has been 
a steady, healthy growth of the project i)opulation during the last 
three years, it has been more noticeable in the towns than on the 
farms. Building operations have been numerous and of a perma- 
nent character, and the towns have made very satisfactory progress. 
Many farms have been subdivided and sold in whole or part, and 
there is a constant tendency toward smaller holdings of lands. Ap- 
proximately 40 per cent of the original settlers are still on the project. 
No data are available as to the number of relinquishments and assi^- 
ments, but it is apparent that land is passing into new ownership, 
and new settlers are taking the places of the pioneers, 

12872"— 14 1 
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Crop 8iatiatic8, Minidoka project, calendar year 1912. 



Crop. 



Acreage 
irrigated 

or 
cropped. 



Unit of 
yield. 



Total 
yield. 



Total 
V hie. 



Alfalfa, new 

AlfaUa,old 

Alfalfa seed 

Barley 

Beans 

Sugar beets 

Clover hay 

Clover seed 

Corn 

Garden 

Hay, mixed 

Gate 

Pasture 

Peas 

Potatoes 

Rye 

Timothy 

Timothy seed 

Turnips, carrots, etc. 

Wheat 

Less duplicated area 

Total cropped. 
Other purposes 

Total irrigated 



1,259 
21,205 

1,586 

102 

2,625 

1,242 

11 

674 

620 

1,360 

10,970 

4,642 

55 

3,575 

647 

235 

119 

7 

10,534 

319 



Ton 

..do... 
Pound. 
Bushel. 
..do... 

Ton 

..do... 
Pound. 
Bushel. 



1,017 

64,580 

500 

38,169 

506 

19,471 

3,160 

1,200 

9,693 



Ton 

Bushel. 



2,866 
316,842 



Bushel. 
...do... 
...do... 

Ton 

Pound. 

Ton 

Bushel. 



812 

419,786 

3,218 

217 

24,010 

37 

183,905 



61,054 
9,184 



70,238 



$5,085 

317,469 

90 

14,783 

1,614 

96,984 

16,190 

160 

4,269 

15,501 

13, 787 

100,939 

33,504 

1,454 

107,008 

1,466 

1,113 

1,775 

194 

118,469 



850,754 



OBDEB. DATED OCTOBEB. 10, 1912. 

Whereas, by order of May 13, 1912, it was provided that the water 
users under the South Side pumping unit of the Minidoka project, 
Idaho, who were subject to the order of March 24, 1911, might receive 
water for irrigation in the season of 1912 without prior payment of 
the rental charge for operation and maintenance then due, amounting 
to $1.10 per acre of irrigable land, subject to certain conditions, and 

Whereas, one of the conditions was that the charge per acre of 
irrigable land should be $1.20 per acre instead of $1.10 per acre if 
paid on or before December 1, 1912. 

Now, therefore, by virtue of the authority given me by the act of 
Congress approved June 17, 1902 (32 Stat., 388), known as the 
reclamation act, and by acts amendatory thereof ana supplementary 
thereto, it is hereby ordered: 

That water users under said pumping unit who,- having availed 
themselves of the benefits of the said order of May 13, 1912,' desire to 
make payment of said rental charge on or before November 1, 1912, 
shall be allowed a discount of 5 cents per acre and payment of such 
charge will be accepted on or before said date at the rate of $1.15 
per acre. 

Samuel Adams, 
First Assistant Secretary of the Interior. 

OBDEB DATED MABGH 25, 1913. 

1. Whereas, under the provisions of orders heretofore issued, water 
has been furnished on a rental basis for 1911 and 1912, to lands in the 
South Side pumping unit of the Minidoka project, Idaho; and 

2. Whereas a number of settlers or landowners are financially 
unable to comply with said orders and pay in full the rental charges 
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heretofore announced for the seasons of 1911 and 1912, before water is 
furnished in 1913, and it is desired to continue the development of the 
lands by irrigation during the season of 1913. 

3. Now, therefore, it is hereby ordered that water be furnished for 
the season of 1913 to all lands as applied for, upon which a payment 
of not less than 25 cents per acre for each of the years 1911 and 1912 
shall have been made on account of the amounts due for said years, 
and in addition thereto payment must be made in full of the portion 
of the charge which accrued on account of the use during June, July, 
and August, 1912, of water in excess of 1.75 acre-feet in cultivation, 
as set forth in order dated March 19, 1912. No water will be fur- 
nished in the season of 1918 for any lands for which payments have 
not been made as herein required. The remainder of the amounts due 
for said years will be paid as hereafter announced. 

A. The minimum rental charge for the season of 1913 shall be $1.10 
per acre of irrigable land, whether or not water is used thereon. 

5. For that portion of the season beginning June 1 and ending 
August 31, 1913, the maximum amount of water which will be fur- 
nished for the minimum charge named in paragraph 4 is 1.76 acre- 
feet per acre of irrigable land actually under cultivation, approxi- 
mately equal portions of said amount to be delivered during each 
month of the said period, at approximately a uniform rate so far as 
practicable, and not in excess oi the applicant's proportionate share of 
the available water supply and capacity of the works; provided, 
however, that a rotation system of delivery may be installed to en- 
courage the economical use of water, but in no case shall more water 
be delivered than is reasonably required for beneficial use. 

6. The water used on any farm unit during June, July, and August, 

1913, in excess of 1.76 acre- feet per acre of land actually in cultivation 
thereon, shall be charged for at the rate of 20 cents per acre-foot, as 
measured by the engineers of the Reclamation Service. 

7. All rental charges for 1913, including both the minimum rate 
and the acre-foot charge, shall be due on December 1, 1913, and pay- 
able to the proper agent of the United States Reclamation Service, 
at Burley, Idaho. No water will be furnished to any farm unit in 

1914, or subsequent seasons, until all charges due against such unit 
will have been paid as hereafter required. 

8. This is a preliminary order, made prior to completion of the 
project, to provide for the rental of water during the season of 1913 
only, and is not to be construed as the public notice for said project, 
or any part thereof. 

Lewis C. Laylin, 
Assistant Secretary of the Interior. 

FINANCIAL STATEMENTS. 

Assets and UalnUiies, Minidoka project June SO, 191S, 

ASSETS. 

Acconnts receivable: 

Water rentals $78, 193. 99 

Miscellaneous rentals 197. 53 

Miscellaneous 1, 855. 17 

Water rentals, building charges 38,890.23 

Water rentals, operation and maintenance 

ctiarges — ,.,,, ^^ 84, 359. 69 

— ?198, 496. 61 
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InyentorieB : 

Equipment in use — 

Animals $6,605.33 

Mechanical and other 19, 099. 06 



126, 704. 88 

Materials, supplies, etc., in storehouse 66,938.72 

Cement 705. 63 

Structural iron and steel 3,326. 44 

Lumber 16.421. 76 

Explosives 924. 85 

Forage 793. 09 

Fuel 688. 21 

Products of local operations 2,193.96 

Goods in transit 1, 228. 40 

Unadjusted transfers between projects 3, 923. 61 



Improvements to land: 

Gross cost 3,979,257.: 

Less credits from incidental operations — 

Rentals, cottages |2, 368. 18 

Rentals, grazing lands 110. 00 

Rentals, irrigation water 19, 836. 26 

Revenues, miscellaneous -« 71. 60 

Loss on mess operations * 6, 217. 27 

Profits, hospital —— 545.00 

Profits, miscellaneous .» 84. 37 

Adjustment? — 

Ck)ntractor'B freight re- 
funds 308. 60 

Forfeitures by defaulting 
bidders and contractors. 26. 00 



fill, 849. 04 



18,131.63 



3, 961, 125. 75 
Deferred operation and maintenance revenues 349, 672. 24 

Total assets i 4, 621, 143. 64 

LIABILITIES. 

Accounts payable: 

Labor 14, 352. 46 

Purchases 9, 896. 93 

Contract estimates 15, 848. 71 

Freight and express 10, 153. 99 

Passenger fares 206.35 

Meal tickets 1, 253. 14 



61,711.68 



Reserves : 

For amortization of original cost by repayment — 

Building charges accrued $331, 979. 42 

Building advance collections.. 167, 707. 61 
Building collectionsforfeited- 6, 667. 78 

606, 354. 81 

For depreciation on plant and equipment. 2, 158. 72 

508, 513. 63 

Unadjusted credits, net earnings of Government animals 1, 244. 81 

Net investment: 

Disbursement vouchers $4, 632, 980. 36 

Transfers received 181, 306. 63 

■■ 4,714,285.98 

Less — 

Collection vouchers 580,475.90 

Transfers issued 74,136.36 

654, 612. 26 



4, 059, 673 72 



Total liabilities 4, 621, 143. 64 

* PedQctiQV, 
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A$sets and UaWiiiet, Bnake River $iorage unit, June SO, 191S. 

ASSETS. 

Accounts receivable, water rentals $1,425.54 

Inventories: 

Equipment in use, mechanical and other $6,896.82 

Materials, supplies, etc, in storehouse 1,832.59 

Cement 135. 50 

Structural iron and steel 886. 44 

Forage 772. 66 



Improvements to land : 

Gross cost 469, 674. 19 

Less credits from incidental operations — 

Rentals of cottages $186. CJO 

Rentals gracing lands 820.00 

Rentals irrigation water 81, 801. 52 

82,807.52 



9.528.51 



437,866.67 



Total assets 448, 815. 72 

LIABILITIES. 



Accounts payable: 



Purchases 

Freight and express 

Passenger fares 


15.85 

467.86 

27.40 


511.11 


Net investment : 

Disbursement vouchers 477,658.53 

Transfers received - — - 68, 784. 87 


541, 437. 90 
93,633.29 


Less — 

Collections, vouchers . 30,656.38 

Transfers issued 62,976.91 


447,804.61 


Total liabUitles ,. — 


448, 315. 72 



AuetB and liaUUties, Jackson Lake erUarffement unit, June SO, 191S, 

ASSETS. 

Gash ; in special financial agents' possession awaiting remittance.. $56. 85 

Inventories : 

Mercantile stores $1, 135. 05 

Equipment in use — 

Animals $310.00 

Mechanical and other 1,229.03 



1,539.03 

Materials, supplies, etc., in storehouse 5, 417. 95 

Cement 35. 00 

Iron and steel .— 6. 49 

Explosives 435. 86 

Forage 276. 72 

Fuel 120. 00 

Unadjusted transfer between projects 1,162.58 

Undistributed cost (freight and handling on in- 
ventory property) 213.24 



10, 341. 92 
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Improvements to land: 

Gross cost $13, 216. 27 

Less credits from incidental operations — 

Rentals of cottages $6. 00 

Loss on mess operations * 108. 43 

Profits on hospital operations 112.00 

9.57 



$13. 206. 70 



Total assets 23, 605. 47 

LIABILITIES. 

Accounts payable: 

Labor 3, 712. 79 

Purchases 8, 856. 24 

Freight and express 34. 96 

Passenger fares ^ 201. 45 

12, 805. 44 

Reserves, building advance collections 221, 541. 85 

Net earnings of Government animals 24. 84 



234, 372. 13 
Net Investment: 

Disbursement vouchers .. 5, 257. 44 

Transfer vouchers roceived 5, 526. 75 

10, 784. 19 

10, 784. 19 

Less collection vouc^iers 221,550.85 

210,766.66 



Total liabilities 23, 605. 47 

Feature cost8, Minidoka project^ to June SO, WIS, 

Gravity system: 

Diversion dam and spillway $577, 127. 68 

Main canals, north and south side — 

Earthwork $687, 046. 27 

Structures * 81, 614. 43 

West end extension 52, 673. 23 



Distribution system: * 

Earthwork 358, 457. 20 

Structures 204, 405. 80 



Pumping system, power plant at dam : 

Buildings 99, 753. 78 

Machinery and installation 262,397.03 

Enlargement of diversion channel 59, 748. 03 

Operation and maintenance of, when not 
charged to operation and maintenance of 
project 14, 421. 58 



821, 333. 93 
562, 863. 00 



Pumping system, pumping stations: ^ 

Temporary plant, south side 9,617.65 

Station No. 1, machinery, pressure pipe, and 

camp No. 1 168,252.46 

Station No. 2, machinery, pressure pipe, and 

camp No. 2 160, 228. 57 

Station No. 3, machinery, pressure pipe, and 

camp No. 3 95, 510. 14 

Operation and maintenance of, when not 

charged to operation and maintenance of 

project 24, 125. 94 

Station No. 4, west end pumping 16,673.12 



436, 320. 42 



474, 407. 88 
Commercial power building, transformer substation 21,283.18 



1 Deduct. 
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Wasteways and feeders: 

Earthwork $377, 764. 12 

Structures 194, 026. 65 

Operation of canal system when not charged 
to operation and maintenance of project.. 45,688.58 

$617, 479. 35 

Transmission system : 

Building 53, 628. 96 

Operation 1, 495. 97 

55, 124. 98 

Telephone system : 

Building 26, 851. 66 

Operation 2. 453. 97 

29, 305. 63 

Real estate (rights and property, lands purchased) 35,451.54 

Buildings, construction 74, 669. 05 

Irrigable lands, farm units, subdivisions 3, 720. 16 

Roads and highways : 

CJonstruction , 3, 826. 46 

Maintenance 2, 193. 59 

6, 020. 05 

Wells, drilling 3, 127. 06 

Examination of project as a whole 75,969.58 

Administration of project as a whole: 

General expense, undistributed 146. 526. 98 

Engineering, undistributed 34, 878. 91 

Beneficial use of water 3, 648. 05 

185, 053. 94 

Total building cost 3,979,257.38 

Operation and maintenance: 

Gravity system — 

Telephone system 10,221.03 

Experimental farm 11,932.62 

Dam and headworks 1, 293. 95 

Canal and sublateral system 121,166.68 

Water from Jackson Lake Dam 11. 588. 33 

Engineering charges ^ 14, 654. 09 

Hydrography 3. 310. 61 

Administration 62, 823. 90 

Wasteway system 391, 513. 25 

628, 604. 46 

Pumping system — 

Telephone system 3, 599. 04 

Power division 56, 895. 32 

General expense, canal division 20. 881. 67 

Canal division 53, 401. 17 

Water from Jackson I^ke 1, 812. 54 

Hydrography 4, 235. 86 

140. 825. 60 

Commercial power . 18, 177. 93 

Total operation and maintenance cost 787, 507. 99 



Total building and operation and maintenance cost 4, 766, 765. 77 

SNAKE BIYEB STORAGE UNIT. 

Swan Valley Reservoir 11, 374. 74 

Jackson Lake Dam (temporary) 81,119.30 

Jackson Lake Dam (permanent) : 

Administrative expense 3, 032. 07 

Investigations and surveys 6, 773. 05 

Reservoir right of way 3, 426. 50 

Testing 7, 264. 86 

Grovont Bridge investigation 191.03 

Buildings and quarters 32,870.41 
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Jackson Lake Dam (permanent) — Continued. 

Ashton Moran road construction : $17, 366. 64 

Telephone line construction 5, 302. 43 

Diversion works 55, 832. 29 

Excavating for foundation 20, 556. 36 

Dam proper , 203, 008. 75 

River channel improvements 37,464.42 

Protection works 20, 408. 42 

Operation and maintenance during construc- 
tion 13. 682. 92 

$427, 180. 15 

Total Snake River storage unit 469, 674. 19 

Total building and operation and maintenance cost of 
project (during construction)— 5,236,439.96 

Operating revenues and expenses, Minidoka project, to June 30, 1913. 

EXPENSES. 

Undistributed etxpenses $787,507.99 

REVENUES. 

Operation and maintenance accruals 278, 012. 31 

Operation and maintenance forfeitures 1,631.24 

Operation and maintenance advance collections 1, 234. 96 

Rental of lands and buildings 301. 00 

Rental of power and light 19, 598. 60 

Rental of irrigation water 135, 426. 15 

Miscellaneous revenues 1, 631. 49 

Deferred operation and maintenance revenues 349,672.24 

787, 507. 99 
Estimated cost of contemplated works, Minidoka project. 

Dam and spillway, sluice gates in spillway $14,000 

Distribution system, gravity: 

Works for watering land under A-4 raise and 212 extension 20, 600 

Purchase sublaterals from settlers 4.000 

Rebuilding sublaterals , 60, 000 

Installation measuring devices 12, 000 

Distribution system, south side pumping: 

Miscellaneous structures 14, 000 

Lateral construction . 3, 000 

Power plant: 

Three 4-room cottages and remodeling other buildings : 6, 100 

Miscellaneous work on power house 3, 000 

Pumping stations, new runners for pumps 22, 000 

Commercial power: 

Additional equipment, Rupert substation 6, 000 

Substation Burley—, 10, 000 

Substation Marshfleld 3, 500 

Substation Minidoka 3, 500 

Transmission line, second lift to Burley 13, 000 

Transmission line, Heybum to Burley 2,000 

Transmission line, Minidoka to dam 6, 500 

Miscellaneous power deliveries 3, 000 

West End pumping 10, 000 

Wasteway construction 200, 000 

Total ^ 416.200 
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KANSAS, OARDBN CITT PROJECT. 

(For Results to June SO, 191S, and Data for Complete Projects, Bee Appen- 
dix, pp. 322 and 337.) 

LOCATION. 

Counties : Finney and Keam^y. 

Townships : 23 and 24 S., Rs. 32 to 84 W., sixtli principal meridian. 
Railroad : Atchison, Topeka & Santa Fe. 

Railroad stations and estimated population January 1, 1018: Garden City, 
3,500; and Deerfleld, 200. 

WATEB SUPPLY. 

Source of water supply: Shallow wells near Arkansas River, and natural 
flow from the river. 

AGBICTTLTTTRAL AND CLIMATIC CONDITIONS. 

Area for which the service is prepared to supply water, season of 1913: No 
water being supplied by Reclamation Service, on account of failure of water 
users to pay back charges. 

Length of irrigating season : From April 1 to October 31 — 214 days. 

Average elevation of irrigable area : 2.925 feet above sea level. 

Average annual rainfall on irrigable area : 19 inches ; 1912, oxcluding month 
of October, 18.35 inches. 

Range of temperature on irrigable area : —20° to 105** F. 

Character of soil of irrigable area : Fertile black sandy loam. 

Principal products : Alfalfa, sugar beets, melons, sweet potatoes, small fruits. 

Principal markets: Garden City, Kans.; Kansas City, Mo.; Chicago, lU. 

LANDS OPENED FOB IBBIGATION. 

Dates of public notices : March 6, 1908, and November 30, 1908. 
Location of lands opened: Ts. 23 and 24 S., Rs. 32, 33, and 34 W., sixth 
principal meridian. 

Irrigable lands opened : 10,677 acres, all in private ownership. 

Limit of area of farm units : 160 acres. 

Duty of water : 2 acre-feet per acre per annum at the farm. 

Building charge per acre of irrigable land : $37.50. 

Annual operation and maintenance charge: $2.75 per acre of irrigable land. 

GHBONOLOGICAL STJHKABY. 

Reconnoissance made and preliminary surveys begun in 1904. 

Construction recommended by board of engineers September 5, 1905. 

Construction authorized by Secretary October 5, 1905. 

Power plant completed July, 1907. 

Conduit and siphon completed July, 1907. 

First irrigation by Reclamation Service, season of 190S. 

Wells completed, April, 1908 

Pumps: 10 installed in 1907, 13 installed in 1908. 

Entire project 98 per cent completed Jnne 30, 1913. 

IBBIGATION PLAN. 

The irrigation plan of the Garden City project provides for the utilization 
by pumping of the underground flow of the Arkansas River Valley to supple- 
ment the normal flow of Arkansas River distributed through the Farmers ditch 
to Irrigate lands northwest of Garden City, Kans. 

A power house is located on the main line of the Atchison, Topeka & Santa 
Fe Railroad at Deerfleld, Kans., and electrical energy is transmitted to 23 
pumping stations, located along a concrete-lined canal 20,000 feet in length. 

The pumps are connected at 8 of these stations to 12 15-inch wells each, and 
at 20 stations to 9 wells each. All of the features of this plan are completed. 
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CONSTBUCTIOK DUBIKG FISCAL YEAB. 

There has been no construction work in progress during the fiscal 
year. 

OPEBATION AND MAINTENANCE. 

Payment of the Reclamation Service charges has not been made 
since 1909, and inasmuch as the public notices which have been 
issued provide that no water shall be furnished in any irrigation 
season until the operation and maintenance charges of the previous 
season have been paid, the plant at Garden City has been closed, and 
future pperations will depend upon the action of the settlers. Dur- 
ing the past two years enort has been made to stimulate the farmers 
under the project to a recognition of the value of the pumping plant 
as a supplemental source of supply, by the use of which at critical 
times crops are insured, wholly saved, or doubled in yield. The con- 
ditions around Garden City, with its sugar factory and excellent 
transportation facilities, are such that the farmers, under intelligent 
management, should be able to pay a large price for water during 
times of drought and make substantial profits, but the water users 
apparently do not take kindly to any system of payment for water 
as needed to supplement the natural river flow, nor are they willing 
to enter into any orderly arrangement such as has been adopted by 
other irrigated communities. Without such a system it is, of course, 
impracticable to proceed successfully, and the service is confronted 
with the alternative of nonuse of the plant. The plant itself is not 
a failure, but the people will not try to make it a success. Since 1909 
no water has been pumped, and maintenance work has been confined 
to the necessary care of the plant. 

PBOPOSED LEGISLATION. 

On May 11, 1912, former Senator Curtis, of Kansas, introduced a 
bill (S. 6784) "for the relief of the Garden City (Kansas) Water 
Users' Association, and for other purposes," which provided "that 
the contracts heretofore entered into between the Finney Countj 
Water Users' Association, of Finney County, Kansas, or with indi- 
vidual landowners, with the Secretary of the Interior for the supply 
and use of water from the Government water plant be, and the same 
are hereby, canceled and relieved, and the liens upon the lands in 
said county created by such contracts are hereby released and dis- 
charged." 

This bill was submitted to the Secretary of the Interior for his 
views, and on June 3, 1912, he suggested to the chairman of the Senate 
Committee on Irrigation and Reclamation of Arid Lands that the 
bill be amended to read as follows : 

That the Secretary of the Interior be. and hereby is, authorized to have 
appraised, and dispose of at not less than the appraised value, at public 
or private sale, by sealed bids or otherwise, under such terms as may be 
approved by him, the Irrigating plant built under the terms of the reclamation 
act of June seventeenth, nineteen hundred and two (Thirty-second Statutes at 
Large, page three hundred and eighty-eight), located in Finney County, Kansas, 
together with the machinery, wells, pumps, transmission lines, and all other, 
appurtenances, and the lands of the United States on which they are located. 
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eitber as a whole or separately in his discretion. The Secretary of the Interior 
is hereby authorized to execute appropriate conveyances for the real property 
sold hereunder. 

Sec. 2. That the contracts heretofore entered into between the Finney County 
Water Users' Association, or Finney County, Kansas, or with individual land- 
owners, and the Secretary of the Interior for the supply and use of water 
from the irrigation plant of the United States be, nnd the same are hereby, 
canceled and relieved and the liens upon the lands in said county created by 
such contracts are her^y released and discharged. 

The bill was passed by the Senate on July 3, 1912, in this form, 
with the addition of a further section directing that the "Secretary 
of the Interior shall make to Congress a statement of the expendi- 
ture connected with this reclamation project and the amount received 
from its sale." 

On August 26, 1912, the chairman of the House Committee on the 
Irrigation of Arid Lands transmitted to the Secretary of the Interior 
a letter and memorandum relative to the various matters in con- 
troversy in connection with the operation of the plant at Garden 
City, and requested that the facts "be laid before the Attorney Gen- 
eral, together with copies of the contract entered into with the 
Finney County Water Users' Association, and that opinion be had 
from him as to the validity of this contract and as to whether the 
association is obligated to repay the investment made and whether 
there is any way by which this amount may be collected." This was 
done, and on January 11, 1913, the Attorney General called attention 
to the fact that he is authorized "to give his opinion only on any 
questions of law arising in the administration of another depart- 
ment"; that the questions submitted "are all, in their nature, judi- 
cial questions to be determined by the coui ts rather than by this 
department," and declined to render an opinion. 

On April 7, 1913, a similar bill, S. 221, was introduced by Senator 
Thompson, of Kansas. 

FINANCIAL STATEMENTS. 

Assets and liahiUties, Garden City project, June SO, 1919. 

ASSETS. 

Inventories : 

Equipment in use, mechanical and other $3, 761. 34 

Materials, supplies, etc., in storehouse 2, 194. 24 

Unadjusted transfer between projects 125.00 

$G, 080. 58 

Improvements to land : 

Gross cost 388, 256. 70 

Less credits from incidental operations — 

Rentals of cottages $499.58 

Equipment 13.00 

Profits on mess operations 860. 82 

Profits hospital 585. 58 

Contractors* freight refunds 1, 911. 73 

Forfeitures by defaulting bidders 

and contractors 5, 800. 00 

9, 670. 71 

378,586.05 

Total assets 384, 066. 63 



Digitized by VjOOQIC 



108 TWELFTH ANNUAL RBPOBT OF RECLAMATION SEBVICB. 

LIABILITIES. 

Accounts payable, contract holdbacks $3, 711. 88 

Net investment: 

Disbursement vouchers $379, 566. 69 

Transfers received 11, 381, 28 

390,947.97 
Less — 

Collection vouchers $4,681.20 

Transfers issued 5,312.00 

9,993.20 



380, 964. 77 



Total liabilities 384, 666. 63 

Feature coatSy Garden City project, to June SO, 191S. 

Power station : 

Power house and generating machinery, Deerfleld, 

Kans $82, 148. 12 

Power-house accessories 26, 637. 43 

$108, 786. 65 

Transmission line and electric installation (transmis- 
sion line, pump house, electric lighting, etc.) 16,410. 76 

Pumping station: 

Pumping houses and pumping units $55, 392. 13 

Supply wells 53, 489. 51 



108, 881. 64 



Canal system: 

Earthwork 59, 038. 14 

Structures 29, 595. 63 

88, 633. 77 

Real estate (rights and property), land purchased 1,349.23 

Buildings 5, 907. 46 

Irrigable lands, farm-unit subdivisions 285. 66 

Preliminary examination, proposed extension of project 7. 89 

Administration of project as a whole 7, 610. 83 

Operation and maintenance (during construction) : 

Operation 719. 67 

Telephone line 4. 19 

Transmission line 9. 63 

Power plant 31, 241. 80 

Power-plant accessories 1, 541. 75 

Miscellaneous operating charges 11, 713. 58 

Canal system 3, 175. 25 

Care of plant during nonuse 2, 978. 11 



61,388.98 



Total building and operation and maintenance cost (during 
construction) 388, 256. 76 

MONTANA, BliACKFEET (INDLAN) PROJECT. 

(For Results to Jwne 30, 191$, and Data fw Complete Projects, see Appen- 
dix, pp. 322 and 337.) 

LOCATION. 

Ounty: Teton. 

Townships : 31 to 34 N., Rs. 5 to 10 W. ; 29 N., R. 8 W., ; 30 N., Rs. 6 to 9 
W. ; and 35 N., Rs. 6 and 7 W., Montana meridian. 

Railroad: Great Northern. 

Railroad stations and estimated population, January 1, 1913: Browning, 250; 
Blackf oot, 50 ; Bombay ; Seville ; Garnet ; Glacier Park, 100 ; and Cut Bank, 800. 

WATER SXTPPLY. 

Source of water supply : Cut Bank, Two Medicine, Badger, Birch, Whitetall, 
and Blacktail Creeks. 

Area of drainage basins : 1,700 square miles. 

Annual' run-off in acre-feet : Cut Bank Creek at Cut Bank (971 square miles), 
1906 to 1912— Maximum, 269»000; minimum, 100,210; mean, 192»800. Two 
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Medicine Creek at Family (368 square miles), 1907 to 1912— Mean, 322,000. 
Badger Greek at Family (224 square miles), 1907 to 1912— Mean, 182,000. 
Birch Greek at Dupnyer (155 square miles), 1907 to 1912 — Mean, 115.000. 

AGBICXTLTURAL AND CUICATIC CONDITIOKa 

Area for which sendee Is prepared to furnish water, season 1913 : 26,649 acres. 

Area irrigated season of 1913 : None to June 30. 

Length of irrigating season : May 1 to September 30, 153 days. 

Average elevation of Irrigable area : 3,860 feet above sea level. 

Average annual rainfall on irrigable area : 16 inches ; 10.32 inches in 1912. 

Range of temperature in irrigable area : —44* to 100** F. 

Character of soil of irrigable area : Principally rich sandy loam ; some gravelly 
loam and gumbo. 

Principal products: Hay, grain, and vegetables. 

Principal markets : Great Northern Railway towns from St. Paul to the Pacific 
coast. Local demand for hay for stock feeding. 

LANDS OPENED TO ntBIGATION. 

No lands have been opened to irrigation by public notice. All lands covered 
by canals are allotted to Indians. 

CHEONOLOGICAL SXTMHABY. 

Reconnoissance and preliminary surveys made in 1907. 
Construction work on the Two Medicine unit begun in July, 1908. 
Surveys of Two Medicine Lake Dam begun in f^ll of 1909. 
Construction of Two Medicine Lake Dam begun in July, 1911. 
Location surveys of Badger- Fisher unit begun in April, 1911. 
Construction of Badger-Fisher unit begun in June, 1911. 
Two Medicine unit, 71.6 per cent completed, June 30, 1918. 
Badger-Fisher unit, 40 per cent completed, June 30. 1913. 
Entire project, 25.8 per cent completed, June 30, 1913. 

IBBIGATION PLAN. 

The irrigation plan of the Blackfeet project provides for five irrigation sys- 
tems on the Blackfeet Indian Reservation, as follows: (1) The Carlow Canal 
system, heading on the right bank of Cut Bank Creek and supplying water for 
18,000 acres of land near Carlow and Seville stations on the Great Northern 
Railway; (2) the Cut Bank Canal system, heading on the left bank of Cut 
Bank C^eek and supplying water for 20.000 acres of land north and east of the 
creek, HfiOO acres of which are outside the reservation; (3) the Two Medi- 
cine Canal system, diverting from the left bank of Two Medicine River and 
supplying water through the North Branch Canal, the Spring Lake Reservoir, 
and South Branch Canal to 48,000 acres of land; (4) the Badger Canal system, 
diverting water from the right bank of Badger Creek, supplying water direct 
through a feeder canal to 3,000 acres of land on Piegan Flats and through 
Four Horns Supply Canal and Reservoir to 33,000 acres of land between Badger 
and Birch Creeks; and (5) the Birch Creek Canal system, diverting from 
Birch Creek, and supplying water to 3,500 acres of land between Birch and 
Blacktail Creeks. The United States claims all waste, seepage, spring, and 
percolating water arising within the project, and proposes to use such water in 
connection therewith. 

The irrigable lands of the project are located in general in the southeastern 
portion of the Blackfeet Indian Reservation, between Cut Bank and Birch 
Creeks. Of the above irrigation plan, the first development of the Two Medi- 
cine CJanal system has been completed, including 36 miles of main canal, with 
headworks and other structures and a distributing system to deliver water to 
approximately 24,000 acres of land complete with structures. On the Badger 
unit a small canal diverts water from Badger Creek direct to approximately 
3,000 acres of Piegan Flata A supply canal 12 miles long is completed, except 
for a structure at the crossing of Whitetail Creek, which will divert the water 
of Badger Creek into Four Horns Reservoir, where storage will be available by 
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proposed construction of dam and controlling works. Water from this storage 
will follow a natural channel to Blacktall Creek, from which it is diverted into 
Fisher Canal, designed to irrigate approximately 30,000 acres on Fisher Flats. 
Approximately 10 miles of the earthwork of this canal is completed, and the 
main canal and all distributaries to cover the allotted lands are cross-sectioned. 
The Carlow, Cut Bank, and Birch units remain to be constructed upon the 
completion of the Two Medicine and Badger units. 

COKSTBXTCTIOK DUBING FISCAIi YEAB. 

Two Medicine unit, — On the Two Medicine Dam the concrete spill- 
way and outlet structures were entirely completed and the earth 
embankment 93 per cent completed. 

Badger vmit, — The headgates for the Four Horns Canal of the 
Badger unit were built ahd the canal excavation completed. Ap- 
proximately 10 miles of the Fisher Canal diverting from Blacktall 
Creek were excavated and cross-drainage culverts placed. 

Surveys. — Canal location on the Fisher Flats and topographic 
surveys of the Birch Creek unit were completed. 

OPEBATION AND MAINTENANCE. 

No water has been delivered to the land for irrigation purposes. 
Maintenance work was done on the Two Medicine Canal, and both 
this and the Piegan unit are ready for irrigating, with a total irri- 
gable area of 26,649 acres. 

SETTLEMENT. 

Land under the project has not been opened for settlement; 46,000 
acres have been allotted to Indians, but have not yet been settled 
upon by them or farmed. 

PBINCIFAIi CBOPS. 

The principal crops will be hay, grain, and vegetables. No land 
under the irrigation system has been farmed. 

EINANCIAL STATEMENTS. 
Assets av!d liahUities, Blackfeet project, June SO, 191S. 

ASSETS. 

Cash in special financial agents' possession awaiting 

remittance $196. 37 

Accounts receivable: 

Miscellaneous $179.99 

Miscellaneous, Office of Indian Affairs 22,352.91 

22, 532. 90 

Inventories : 

Mercantile stores 10, 658. 77 

Equipment in use — 

Animals $16, 751. 33 

Mechanical and other 18,142.93 

34, 894. 26 

Materials, supplies, etc., in storehouse 3, 429.' 94 

Cement 1, 222. 76 

Structural iron and steel 1,999.67 
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Inventories — Continued. 

Lumber $1, 402. 38 

Explosives 849. 05 

Forage 2, 048. 24 

FuLl 15. 00 

Goods in transit 1, 441. 79 

Unjidjusted trnnsfer between projects , *6, 266. 99 

Undistributed cost (freight and handling on inven- 
tory property) ^150.93 



Improvements to land : 

Gross cost 763, 122, 17 

Less credits from incidental operations — 

Rentals of cottages $306, 09 

Rentals of telephones 334, 60 

Profits on mess operations 8,062.62 

Profits, mercantile stores 19,330,77 

28,033,08 



$51, 543. 92 



735, 089, 09 



Total assets 809, 362. 28 

LIABILITIES. 

Accounts payable: 

Labor $16, 138. 28 

Purchases 10, 024. 31 

Freight and express 844. 55 

Passenger fares 9S. 10 

CJoupons 580. 61 

27, 685. 85 

Reserves, building charges accrued 699, 999. 65 

Unadjusted credits, net earnings of Government animals 1, 741. 74 

Net investment : 

Disbursement vouchers 756,823.88 

Transfers received 73, 498. 11 



Less — 

Collection vouchers 695, 617. 14 

Transfers issued 54,769.81 



830, 321. 99 
750, 386. 95 



79,935.04 



Total liabilities 809, 362. 28 

Feature costs, Blackfeei project, to June SO, 1919, 

Storage works: 

Reservoirs, Two Medicine Lake Reservoir $3,050.78 

Dam construction, Two Medicine Lake Reservoir, 125, 465. 55 
Roads and bridges. Two Medicine Lake Reservoir. 2, 294. 44 
Buildings and grounds, Two Medicine Lake Reser- 
voir 3, 689. 60 

Reservoir, Badger division 310.92 



Diversion works: 

Headworks, Two Medicine division 17,041.77 

Diversion dam 97. 95 

Feeder canal headworks. Badger division 6,067.16 



$134, 811. 29 



Canal system: 

Main Canal, division 1, Two Medicine division... 253, 514. 20 

Main Canal, division 2, Two Medicine division... 55, 333. 01 

South Canal, Two Medicine division 3, 161. 43 

Supply Canal, Badger division 106,579.68 

Main Canal, Badger division 59,430.45 

Main Canal, Birch Creek division 615.79 



23, 206. 88 



478, 634. 56 



* Deduct, 
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Lateral system: 

Main Canal, Two Medicine division $44, 670. 71 

South Canal, Two Medicine division 2, 170. 22 

Main Canal, Badger division 7, 694. 91 

•Piegan Flats, Badger division 21,510.88 

$76,046.72 

Distributing reservoir and works: 

Spring Lake Reservoir, Two Medicine division 1, 554. 91 

Four Horns Reservoir 1,043.04 

2, 597. 96 

Telephone line: 

Construction 6, 460. 65 

Maintenance 608.14 

7,068.69 

Roads and bridges 6, 209. 98 

Buildings and grounds: 

Construction 15. 817. 61 

Maintenance 3, 154. 65 

18, 972. 16 

Administration of project as a whole 8, 952. 14 

Examination of project as a whole : 

Examination ( surveys) 2, 635. 78 

Hydrography 3, 985. 97 

6,621.75 

Inventory of cost ledger supplies 1, 000. 05 

Total building cost 763, 122. 17 

Estimated cost of contemplated works, Blackfeet project. 

General $40, 960. 00 

Two Medicine division : • 

Storage works 141, 215. 00 

Diversion works 17, 140. 00 

Distributing reservoirs and works, surveys, estimates, etc 1, 560. 00 

Main Canal 317. 355. 00 

Distributing system ^_. 46, 850. 00 

Roads and bridges 5, 210. 00 

Badger division: 

Storage works 310. 00 

Diversion works 6,070. 00 

Distributing reservoirs and works, surveys, des'gns, etc 17, 000. 00 

Four Horns Supply Canal 115, 000. 00 

Distributing system 9, 000. 00 

Piegan Canal 22, 710. 00 

Birch Creek division: 

Main Canal 310. 00 

Inventories 37, 675. 00 

Total 778. 365. 00 

MONTANA, FLATHEAD (INDIAN) PROJECT, 

(For Results to June SO, 191S, and Data for Complete Projects, see Appen- 
dix, pp. 322 and 337.) 

LOCATION. 

Counties: Flathead, Missoula, Sanders. 
Townships : 15 to 25 N., Rs. 17 to 25 W., Montana meridian. 
Railroad: Northern Pacific. 

Railroad stations and estimated population, Jan. 1, 1913: Evaro, 39; Arlee, 
121 ; Ravalli, 75 ; Dixon, 176, and Perma, 35. 

WATEB SUPPLY. 

Source of water supply: Flathead, Jocko, and Little Bitter Root Rivers; 
Mud, Crow, Post, Mission, Dry, Finley, Agency, Big Knife, and Valley Creeks^ 
and ahout 60 smaller streams. 

Area of drainage hasln : 8,000 square mllei. 



Digitized by VjOOQIC 



MONTANA: FLATHBAD (iNDIAN) PBOJEGT. 113 

Annual rnn-off in acre-feet of Flathead Biver at Poison, 1906 to 1912 : Blazl- 
mmn, 8,860,000; minimum, 7,455,000; mean, 84^.000. 

AOBICUIiTTr&AL AND CLTKATIO OONDinON& 

Area for wliioh the service is prepared to sappiy water, season of 1018: 
88,000 acres. 

Area under water rental applications, season of 1013 : 11,444 acres. 

Length of irrigating season : May 1 to September 30—163 days. 

Average elevation of irrigable area : 3,000 feet above sea level. 

Average annual rainfkll on irrigable area: At St. Ignatius, Mont, station, 
16.24 inches: 1912, 16.7 inches; probably less on average area. 

Range of temperature on irigable area : —30* to 06* P. 

Character of soil of irrigable area: Varies from light sandy loam to hmwj 
clay. 

Principal products: Grain, hay, apples, vegetables, small fruits and cattle. 

Principal markets: Missoula, Butte, Anaconda and other mining and lumber 
towns and campa 

LANDS OPENED FOB IBBIGATION. 

Dates of public notices and orders: Proclamation of the President, May 22, 
1900, opened lands to filing under certain rules as to registration, etc., first 
filing to be May 2, 1010. 

Location of lands opened : Ts. 17 to 24 N., Bs. 10 to 24 W., Montana merldiaxL 

Present status of irrigable area opened : About 70,000 acres have been entered; 
2,000 acres open to entry; 76,000 acres in private ownership, mostly Indian 
allotments held under trust patents ; 6,000 acres of State lands. 

Limit of area of farm units: 160 acrea Average irrigable, about 40 acres. 

Duty of water: Works will provide about 1.6 acre-feet per acre per annum 
at the farm. 

Building charges: Not fixed. 

Annual operation and maintenance charges: $1 per acre-foot; minimum 
charge, $1 per acre, 1913. 

CHBONOLOOICAIi SUlOiABY. 

Beconnoissance and preliminary surveys begun in 1907. 

Construction authorized and first appropriation made by act of Congress 
approved April 30, 1908. 

Topographic surveys and canal ^location begun June, 1908. 

Construction of canals in Jocko, Mission, and Poison divisions begun 1900. 

Construction of Kewell Tunnel begun in June, 1909. 

Irrigation begun in Jocko and Missicai divisions in 1910. 

Constructon of Pablo Feeder Canal begun in July, 1910. 

Construction of Post Canals and Ninepipe Beservoir begun in 1910. 

Construction of Kickinghorse Feeder Canal begun in 1911. 

Construction of Ninepipe Feeder Canal begun in 1911. 

Irrigation in Post division begun in 1911. 

Kickinghorse Feeder Canal completed in 1912. 

Irrigation in Poison and Pablo divisions begun in 1913. 

Construction of Pablo Dams and Canals under Contract No. 407 completed 
in 1913. 

Per cent completed on June 30, 1913: Entire project, 18 per cent; Jocko 
division, 84 per cent; Mission division, 11.6 per cent; Post division, 37.7 per 
cent; Crow division, 3 per cent; Pablo division, 47 per cent; Poison division, 
13.3 per cent ; Big Arm division, 14.5 per cent ; Camas division, 0.5 per cent. 

ntBIGATION PLAN. 

The irrigation plan of the Flathead project provides for the Irrigation of 
about 152,000 acres of land in various parts of what was the Flathead Indian 
Beservation, water being diverted from creeks and rivers rising in the Mission 
Mountains and conducted by canals directly to the land and to reservoirs for 
the storage of flood water. About 12 reservoirs will be constructed. Some 
of these are lakes the capacity of which will increase and others natural basins 

12872'— 14-^ 8 
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which will require only the building of embankments at low points. The 
water supply will be supplemented when necessary by pumping from Flathead 
Lake. Irrigable tracts on the Jocko, Mission, Post, Pablo, and Poison divisions, 
which contain the largest percentage^ of irrigable laud allotted to the Indians, 
have been selected for the first development The United States claims all 
waste, seepage, spring, and percolating water arising within the project and 
proposes to use such water in connection therewith. 

The following principal features have been completed : A distribution system 
covering approximately 5,000 acres of land north of the Jocko River, taking 
water from the Jocko River; a distribution system covering 6,000 acres on the 
south side of Jocko River, using the Finley, Agency, and Big Knife Creeks and 
Jocko River as water supply; Mission Lateral B, covering approximately 5,000 
acres of land between Mission and Post Greeks; a distribution system cover- 
ing 16,000 acres of land lying under the Ninepipe Reservoir; the Pablo Feeder 
Canal from Post Creek to Uie North Pablo Reservoir; a distribution system 
covering about 2,000 acres lying under Kicklnghorse Dam site; a distribution 
system covering about 4,000 acres lying under Pablo Reservoirs; and a dis- 
tribution system covering about 1,000 acres lying under the Pablo Feeder Canal 
on the Poison Slope. Pablo dams have been completed to hold about 5,000 
acre-feet 'and Ninepipe Dam to hold about 5,000 acre-feet. 

GONSTBUCTION DJJBXNQ FISCAL YEAB. 

Pablo division, — Contract work during the year brought the 
Pablo dams to approximate completion for 5,000 acre-feet storage. 
One large rock-paved drop and several small concrete drops and 
turnouts were constructed. During the winter 6,700 square yards of 
rock paving were placed on the faces of the Pablo dams. 

Poison division. — A canal was constructed from the Pablo Feeder 
Canal 2 miles to connect with the Poison Canals, and 1.33 miles of 
sublaterals were built and structures placed ready for irrigation of 
about 1,000 acres. 

Post division, — A canal was built from Kickinghorse dam site and 
structures placed ready for serving a portion of the lands below, 
amounting to about 1,300 acres, but to reach about 2,600 acres when 
completed. Work was completed on Lateral "A" to cover about 
2,500 acres. 

A large number of farm turnouts and weirs were placed scattered 
through the Jocko, Mission, and Post divisions, where called for by 
settlement of the country under previously built canals. 

OPEBATION AND MAINTENANCE. 

During the calendar year 1912, 111 irrigators applied 8,344 acre- 
feet of water to 4,203 acres. One hundred and thirty-eight applica- 
tions for water had been made, but timely rains discouraged irriga- 
tion on the part of 27 farmers. To June 30, 1913, 171 water-rental 
applications had been made, covering 11,444 acres, and 2,685 acre- 
feet of water had been applied by 110 farmers under water-rental 
contracts. The rotation system of delivery is in use, having been 
found necessary for the delivery of sufficiently large heads in some 
gravelly soils and as a measure of economy in operation in all parts 
of the project. The average depth of water applied during the year 
1912 was 2.45 acre-feet per acre in Jocko division, 0.87 in Mission 
division, and 0.55 in Post division. It is believed that more should 
have been applied in Mission and Post divisions where the irrigators 
were late in beginning irrigation. 

For " Sunmiary of operation and maintenance results," see Appen- 
dix, p. 334. 
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Historical review, Flathead project. 
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Item. 



1010 



1011 



1013 



lOlS 
toJoneaOl 



Acrease for which servioe was prepared to supply water. 

Acreage irrigated 

Number of farms irrigated , 

MflM of fifm^ti oi)erated , 

Water stored (acre^leet) , In flow !.!!!!!.!!!!!!!!!!!!!!!!!! 

Water diverted (acre-feet) 

Wattw delivered to land (aore-feet) 

Per atte of land irrigated (acre-feet) 



10,000 
3,101 



18,867 

0,036 

4.63 



10,000 

3,300 

40 

46 

1,170 

10,040 

4,710 

1.00 



33,000 

4,308 

111 

103 

6,603 

31,876 

8,344 

1.08 



38,000 
3,366 
110 
136 
3,387 
6,306 
3,710 

aso 



SETTLEMENT. 

The number of applications for water in 1911 was 40 ; in 1912, 
188, with 111 actual users; in 1913, 171, with 110 actual users to 
June 30. The farm population in sections under constructed canals 
is steadily increasing, but on those portions of the project opened to 
homestead entry, but still dry, the population is decreasing. It is 
estimated that m the region west of the Flathead River the popula- 
tion has decreased from 1,000 to about 760 by entrymen commuting 
and leaving the country, although few relinciuish. Li(iuiry in various 
quarters, mainly among the newspaper publishers, inaicates that the 
population of the project is about 8,400, of whom about 2,300 are 
Inaians and mixed olcods. 

PBIKCrPAIi CROPS. 

New land is generally s()wed to wheat or oats the first year or two 
with a gradually increasing acreage in flax. Comparatively few 
farmers have so far sowed dovers, but there is a movement in that 
direction in connection with the introduction of dairy stock and 
devdopment of the creamery industry. 

Crop statistics, Flathead project, calendar year 1912, 



Crop. 



Acreage 
irrigated 

or 
cropped. 



Unit of 
yield. 



Total 
yield. 



Total 
value. 



XUObk 

Barley 

Closer 

Com 

Hay 

0at8 

Teaa'aad oate 

Potatoes 

Stock beets 

Truck 

Spring wheat 

w inter wheat 

Pasture 

Total cropped 

Other inizpofles 

Grand total irrigated 



38.5 

136.7 

49.4 

0.8 

8.9 

2,347.6 

0.2 

15.0 

68.3 

1.6 

62.9 

1,309.7 

83.3 

15.3 



4,127.2 
76.8 



Ton 

Bushel. 

Ton 

Bushel. 

Ton 

Bushel. 
...do.... 
...do.... 
..do.... 

Ton 

..do.... 
Bushel. 
..do.... 



86 

1,970 

105 

20 

13 

99,416 

10 

760 

9,214 

3 

363 

27,245 

1,664 



$1,032 

985 

1,050 

10 

143 

29,824 

30 

562 

4,607 

15 

9,438 

15,907 

998 

246 



64,846 



4,203 
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TZHAnrCIAX 8TATEM3BNT8. 
Assets and UabUities, Flathead protect, June SO, 191$. 

Gash In other employees' hands awaiting transfer to special 

financial agent |77. 45 

Accounts receivable, building charges 19, 559. 02 

Inventories : 

Mercantile stores |1, 524. 02 

\ Equipment in use — 

Animals $10, 646. 14 

Mechanical and other 37,980.20 



48, 526. 84 

Materials and supplies, etc., in storehouse 12, 142. 01 

Cement . ^89.82 

Explosives L 685. 13 

Forage 3, 934. 39 

Products of local operations 24, 658. 55 

Undistributed cost (freight and handling) on 

inventory 329. 23 



Improvements to land : 

Gross cost 1, 122, 801. 93 

Less credits from incidental opera- 
tions — 

Rentals of cottages 610. 66 

Rentals of irrigating water 7,219.57 

Rentals of telephone lines 2, 440. 96 

Revenues, miscellaneous 265.31 

Profits on mess operations 14, 428. 58 

Profits on mercantile stores — 7, 251. 40 

Profits on hospital 885.23 

Ck>ntractor's freight refunds — 813. 85 



91, 759. 85 



33, 915. 46 



1,088,886.47 
Total assets 1« 200, 282. 79 

LIABILITIES. 

Accounts payable: 

Labor 831. 16 

Purchases 439. 48 

Contract estimates _. 8,814.45 

Contract holdbacks 14,439.13 

Freight and express 189. 71 

Passenger fares , 10. 35 



Reserves: 

For amortization of original cost by repay- 
ment 1, 073, 976. 28 

For depreciation on plant and equipment ^731.66 



24,724.28 



1,073,244.62 



Unadjusted credits, net earnings of Government animals 8, 219. 61 

Net Investment: 

Disbursement vouchers 1,134,233.35 

. Transfers received 67,283.95 



Less- 
Collection vouchers 1,084,771.41 

Transfers issued 17, 651. 61 



1,201,517.30 



1, 102, 428. 02 



Total liabilities 1, 200, 282. 79 



^ Deduct. 
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Feature ooeU^ Flathead project, to Jume 50, 1919. 

Headquarters : 

BulldingB and groanda |9, 060. 77 

Telephone flystem 8, 264. 76 

$17. 316. 62 

Jocko division: 

Survey and design 24,632.16 

Oanal system — 

Excavation 63, 377. 99 

Structures 16, 101. 86 

Headworks 6, 089. 63 

Lateral system — 

Excavation 14, 766. 14 

Structures 4, 416. 80 

Buildings and grounds, construction 3, 301. 16 

Bridges and roads 706.98 

Gaging streams 3, 863. 66 

186,636.26 

Mission division: 

Survey and design 21, 801. 60 

Oanal system — 

Excavation 12, 788. 86 

Structures 1, 236. 06 

Headworks 4, 490. 44 

Lateral system — 

Excavation — 1, 796. 71 

Structures 1, 761. 16 

Buildings and grounds, construction 3, 906. 61 

Bridges and roads 8, 691. 36 

Gaging streams 2, 049. 63 

Storage works — 

St Mary Lake Dam 1. 667. 04 

St Mary Lake Shaft 1, 183. 44 

St Mary Lake Tunnel 4, 344. 20 

McCk)nnell Reservoir 426.43 

66,020.41 

Poison division : 

Survey and design 8, 623. 39 

Canal aystem — 

Excavation 8, 198. 60 

Structures 6, 620. 92 

Buildings and grounds, construction 8, 888. 26 

Bridges and roads — 

Power-plant road 1, 486. 89 

Shaft camp road 1, 719. 31 

Roads, general 132. 47 

(Paging streams 1, 642. 74 

Newell Tunnel — 

Sinking shaft 4,461.76 

Driving tunnel 77, 790. 78 

NoweU Dam 352. 68 

Power plant, construction 9, 116. 89 

Pumping station, plant construction 806.12 

i gj^ ^39 81 

Littie Bitter Root division : 

Survey and design 3, 110. 61 

Camas division : 

Survey and design 707. 86 

Post division: 

Survey and design 61,892.73 

Canal system — 

Excavation 87, 560. 72 

Structures 16, 876. 05 

Headgates 17, 667. 24 

Lateral system- 
Excavation 8, 167. 33 
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Post division — Continued. 

Buildings and grounds, construction $231. 89 

Bridges and roads 7, 100. 32 

Gaging streams 1, 628. 00 

Storage works — 

Land submerged 517.48 

Dam 39, 300. 92 

Outlet 11, 772. 92 

$241, 005. 20 

Crow division: 

Survey and design 8,805.01 

Pablo division : 

Survey and design 58,322.95 

Canal system — 

Excavation 101, 931. 52 

Structures 14, 310. 79 

Lateral system — 

Excavation 12, 520. 12 

Structures 2, 519. 74 

Storage works — 

Land submerged 3, 755. 53 

Dam 183, 489. 21 

Reservoir 15, 754. 05 

Feeder canal 97, 608. 96 

Buildings and grounds 6, 019. 26 

Bridges and roads 1, 641. 23 

Gaging streams 630. 03 

498. 503. 39 

Operation and maintenance: 

Operation 11, 303. 28 

Maintenance 10, 920. 64 

22, 223. 92 

Inv«itory of cost-ledger supplies 134. 90 

Total building and operation and maintenance cost (during 

construction) -- 1, 122, 801. 93 

Estimated cost of contemplated works, Flathead project. 

Poison Canals $500 

Pablo storage 20, 000 

Pablo Canals 141,000 

Post storage 1, 000 

Post Canals 128, 000 

Mission Canals 1, 000 

St. Mary storage 400 

Jocko Canals 13, 000 

Telephone system 2, 000 

Stream gaging 2,400, 

Operation and maintenance 30,000 

Survey and design 20, 000 

Total 359, 300 

MONTANA, FORT PECK (INDIAN) PROJECT. 

(For Results to June 30, 1913, and Data for Complete Projects, see Appendix, 
pp. 322 and 337.) 

LOCATION. 

Counties: Valley, Sheridan. 

Townships : 26 to 33 N., Rs. 39 to 56 E., Montana meridian. 

Railroad : Great Northern. 

Railroad stations and estimated population, January 1, 1913 : Wiota, Kintyre, 
Frazer, 10; Oswego, 20; Lohmiller, Wolf Point, 250; Macon, Chelsea, Poplar, 
600 ; Sprole, Brockton, 100 ; Calais and Blair, Mont 
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WATEB SUPPLY. 

Source of water supply: Missouri and Poplar Rivers; Big Porcupine, Little 
Porcupine, Wolf, Smoke, and Big Muddy Creeka 

Area of drainage basins : Missouri River, 85,000 square miles ; Poplar River, 
3,000 square miles. 

Annual run-off in acre-feet (1909-1912): Poplar River— mean, 74,300; Big 
Porcupine Creek at Nashua — ^mean, 20.000; Little Porcupine Greek near 
Frazer— mean, 7,000; Wolf Creek at Wolf Point— mean, 6,700; Big Muddy near 
Culbertson— mean, 24,200. 

AGBICTJLTURAL AND CLIMATIO CONDITIONS. 

Area for which service is prepared to supply water, season 1913 : Little Por- 
cupine unit, 2425 acres ; Poplar River unit, 5,000 acres. 
Area irrigated, season 1913: 700 acres to June 30. 
Length of irrigating season : From April 1 to August 15 — ^137 days. 
Average elevation of irrigable area . 2,000 feet above sea level. 
Average annual rainfall on irrigale area: 13 Inches; 1912, 12.7 inche& 
Range of temperature on irrigable area : —40' to 100' F. 
Character of soil of Irrigable area : Heavy clay and loam. 
Principal products: Hay, grain, and vegetables. 
Principal market: Local. 

LANDS OPENBD FOB IBBIOATION. 

Pending the opening of the reservation the area to be furnished with water 
is limited to the Indian allotments. The work of allotting has been practically 
completed, and the areas allotted in each unit are as follows: Big Porcupine, 
2,420 acres; Little Porcupine, 2,125 acres; Missouri Gravity Canal, 64,480 acres; 
Poplar River, 9,060 acres; Big Muddy, 13,360 acres. 

CHBONOLOGICAL SXJMHABY. 

Reconnolssance and preliminary surveys made in 1908. 
Construction work on Little Porcupine unit begun September, 1909. 
Construction work on Poplar River system begun September, 1910. 
Little Porcupine unit 98 per cent completed June 30, 1911. 
Construction work on project discontinued temporarily July 31, 191L 
Construction work resumed October 10, 1912. 
Entire project 4.7 per cent completed, June 30, 1913. 

IRRIGATION PLAN. 

The irrigation plan of the Fort Peck project provides, in so far as the water 
supply is found sufficient, for the irrigation of lands in various parts of the 
Fort Peck Indian Reservation and adjacent territory, as follows : (1) 4,000 acres 
in the vicinity of Wiota station, with flood water supply from the Big Porcu- 
pine Creek; (2) 2,000 acres in the vicinity of Frazer, with water supply from 
Little Porcupine Creek, conserved by storage; (3) 28,000 acres in the vicinity of 
Poplar and extending along Poplar River a distance of about' 35 miles, with 
water supply from Poplar River, conserved by storage below the forks of Poplar 
River and West Branch; (4) 16,000 acres lying along the west side of Big 
Muddy Creek, with water supply from Big Muddy Creek, conserved by storage 
on Smoke and Wolf Creeks; (5) 50,000 acres of clear bench land and approxi- 
mately 34,000 acres of brush and timber land extending along the Missouri 
River, with water supply from the Missouri River by a gravity canal heading 
near the site of old Fort Peck; (6) 10,000 acres known as the Galpiu Bottom, 
lying above the Missouri River Canal west of Milk River and the Fort Peck 
Indian Reservation, with water supply by pumping from the Missouri River 
Gravity Canal, with a lift of about 20 feet; (7) 8,000 acres lying above the 
Missouri River Canal, east of Milk River, in the Fort Peck Indian Reservation, 
with water supply by pumping from the Missouri River Gravity Canal, with a 
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lift of from 10 to 20 feet The United States claims all waste, seepage, spring, 
and percolating water arising within the project, and proposes to use such water 
in connection thorewith. 

The features of the above irrigation plan which have been completed are the 
Little Porcupine unit to irrigate 2,125 acres and the first division of the Poplar 
Kiver unit to irrigate 6,000 acres of land. 

CONSTBUCTION DUBING FISCAL YEAB. 

Poplar River unit, — Construction of the first two divisions of this 
unit, consisting of the West Side Canal "B" and the East Side 
Canal " C," was begun in September, 1910. The " B " Canal, with 
lateral system and structures to all the allotted area, was completed 
in July, 1911. The construction of the " C " Canal was continued 
in 1911 until August, when the work was temporarily discontinued on 
account of insufficient funds. Work was resumed on this canal in 
October, 1912, and continued to date. The major structures and 15 
miles of the main canal are completed. 

FINANCIAL STATEMENTS. 



Fort Peck project, June SO, 191S, 

▲BSETB. 

Accounts receivable, miscellaneous $51, 900. 68 

Inventories : 

Mercantile stores $2, 298. 36 

Equipment in use — 

Animals $3, 689. 60 

Mechanical and other 8,117.23 

11. 806. 83 

Materials, supplies, etc., in storehouse 4, 364. 23 

Cement 1, 934. 54 

Structural iron and steel 1,235.76 

Lumber 1, 703. 76 

Forage 2, 298. 00 

Fuel 194. 73 

Undistributed cost (freight and handling) on 
inventory property * 369. 72 

25, 466. 49 

Improvements to land : 

Gross cost 272, 759. 18 

Less credits from incidental operations — 

Rentals of cottages 20. 44 

Profits on mess 424. 97 

Profits on mercantile stores 6, 393. 89 

6, 839. 30 

265,919.88 

' _— ___^_^_^_^ 

Total assets 343, 347. 05 

LIABILITIES. 

Accounts payable: 

Labor _ 16, 450. 50 

Purchases 2, 253. 89 

Freight and express 2,022.54 

Passenger fares 44.40 

Coupons 20. 45 

20, 791. 78 



1 Deduct. 
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Beeerves: 

For amortization of original cost by repayment.. $265, 940. 82 

For depreciation on plant and equipment 1, 607. 26 

$267, 447. 58 

Unadjusted credits, net earnings of Government animals 253. 25 

Net investment: 

Disbursement vouchers $248,446.54 

Transfers received 38.202.28 

281,648.77 

Less — 

Ck)llection vouchers 216, 109. 11 

Transfers issued 10,685.22 

226,794.88 

54,854.44 

Total liabilities 843,847.05 

Feature costs. Fori Peck project, June SO, J91S. 

Survey and designing: 

Galpin division $2, 978. 84 

Milk River division 3,296.20 

Frazer division 4, 532. 68 

Oswego division 3, 860. 14 

Wolf Point division 2, 996. 08 

Chelsea division 2, 605. 79 

Poplar division 8, 316. 72 

Big Muddy division 112. 88 



Camps: 

Construction 1, 516. 78 

Maintenance 1,194.48 



128,683.28 



2, 711. 21 

Water supply, Oswego division 860. 67 

Stream gauging: 

Galpin division 74. 04 

Milk River division 110.98 

Frazer division 110. 95 

Oswego division 508. 75 



Tunnels: 

No. 1, Frazer division (preliminary expense) 1,029.72 

No. 2, Frazer division (preliminary expense) 1, 032. 30 



Little Porcupine unit: 

Survey and designing 2,396.86 

Diversion dam and headworks 8,259.85 

Feeder canal • 5,228.07 

Crossing under Great Northern Railway 4,618.58 

Small embankments 2, 779. 92 

Large embankments 6, 283. 3l 

Outlet structures, concrete 2,555.63 

Distributing structures (excavation and struc- 
tures) 20, 384. 69 



804.67 



2,062.02 



Poplar River unit: 

Survey and designing 7,956.72 

Poplar River Dam 8, 341. 43 

C5anal " B " headgates 2, 259. 97 

Canal " B " excavation 34, 830. 30 

Canal " B " structures 6, 287. 71 

Canal " B " distributaries 9, 290. 58 

Canal "B" distributary structures 3,916.98 

Canal ''C" headgates 2,667.03 

Canal "C" excavation 92,707.18 

Canal " C " structures 50. 42 

Canal " O " distributaries 787. 91 



52,506.91 
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Poplar River unit — Continued. 

Camp maintenance, No. 1 $3,688.33 

Camp maintenance, No. 2 136.38 

Gauging streams 1,352.44 

Buildings and grounds 4,596.12 

Motorcycle operation 4.50 

Canal " C " flume at station 422 2. 042. 23 

Canal " C " flume at station 628 714. 65 

Canal "C" sluiceways 2,153.99 

Canal " C " defered charges 260. 38 

Canal " C " lateral turnouts 1, 195. 42 

Canal " C " farm turnouts 60. 83 

Canal " C " bridges 60. 60 

$185, 312. 05 

Administration of project as a whole, general expense 1, 571. 85 

Inventory of cost ledger supplies 1, 291. 82 

270, 794. 43 
Operation and maintenance during construction 1, 964. 75 

Total building and operation and maintenance cost 272, 759. 18 

Estimated cost of contemplated works, Fort Peck project. 

To complete Poplar River East Canal "C," Poplar River unit: 
Excavation — 

Main canal $25, 500. 00 

Distribution system 18, 000. 00 

Structures 20, 000. 00 

Miscellaneous 2, 500. 00 

$06,000.00 

For proposed construction of Big Porcupine Creek 

Canal system to irrigate 4,000 acres. Capacity of 

Main Canal 100 second-feet: 

Main Canal, excavation, class 1 26, 620. 00 

Lateral system, excavation, class 1 26,400.00 

Diversion Dam 7, 000.00 

Head gates 2, 500. 00 

1 drop, concrete 1, 500. 00 

1 railway crossing, concrete 3, 500. 00 

4 sluiceways, concrete 4,800.00 

10 bridges 750. 00 

Lateral structures for 4,000 acres, estimated at $1 

per acre 4, 000. 00 

77, 070. 00 
Engineering and contingencies, 20 per cent 15, 414. 00 

92, 484. 00 

Total 158, 484. 00 

MONTANA, HUNTLEY PROJECT. 

(For Results to June SO, 191S, and Data for Complete Projects, see Appendix, 
pp. 322 and 337.) 

LOCATION. 

County: Yellowstone. 

Townships : 2 and 3 N., R& 27 to 31 E., Montana meridian. 

Railroads: Northern Pacific; Chicago, Burlington & Quincy. 

Railroad stations and estimated population January 1, 1913: Huntley. 150; 
Osbom ; Worden, 100 ; Newton ; Pompeys Pillar, 75 ; Bull Mountain ; Ballantlne, 
100 ; and Anita, Mont. 

WATER SUPPLY. 

Source of water supply : Yellowstone River. 
Area of drainage basin: 12,000 square miles. 

Annual run-off In acre-feet of Yellowstone River at Huntley (12,000 square 
miles), 1908 to 3912: Maximum, 7,391,600; minimum, 6,280,000; mean, 6,214 320. 

_.gitized by Google 
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AGBICULTTJ&AI. AND CUHATIC CONDITIONS. 

Area for which the service is prepared to supply water, season 1018 : 28,806 
acres. 

Area under water-right applications, season 1913 : 24,188 acres. 

Length of irrigating season : May 1 to September 80 — 153 days. 

Average elevation of irrigable area : 8,000 feet atK>ve sea level. 

Average annual rainfall on irrigable area: For 7 years, 14.12 inches; for 
calendar year 1912, 18.17 inches. 

Range of temperature on irrigable area : *-85* to 100* F. 

Character of soil of irrigable area : Ranges from heavy clay to light sandy 
loam. 

Principal products: Alfblfa, oats, barley, potatoes, and sugar beets. 

Principal markets : Billings, Mont ; St Paul and Minneapolis, Minn. ; Denver, 
Ck>lo.; Kansas City, Mo. 

LANDS OPENED FOB IBBIGATION. 

Dates of public notices: May 21, 1907; March 3, 1909; March 13, 1912; June 
23, 1913. 

Location of lands opened : Ts. 2 and 8 N., R& 27 to 81 E., Montana meridian. 

Present status of irrigable lands opened : 23.644 acres entered subject to the 
reclamation act : 1,969 acres open to entry ; 3,192 acres in private ownership. 

Limit of area of farm units : 160 acres. 

Duty of water : 2^ acre-feet per acre per annum at the farm. 

Building charge per acre of irrigable land: $30. Additional charge of $4 
per acre to Indians. 

Annual operation and maintenance charge : $1 per acre of irrigable land. 

CHBONOLOGICAL STJMMABY. 

Reconnoissance made and preliminary surveys begun in 1904. 

Construction recommended by board of engineers February 26, 1905. 

Ck>nstruction authorized by Secretary April 18, 1905. 

First irrigation by Reclamation Service, season 1908. 

Main unit completed in 1908. 

Entire project 98 per cent completed June 30, 1913. 

IBBIGATION PLAN. 

The irrigation plan of the Huntley project provides for the diversion of water 
from the south side of the Yellowstone River, about 2 miles above Huntley, 
Mont, into a main canal which extends down the valley about 27 miles to a 
point 2 miles east of Bull Mountain. The greater portion of the water is dis- 
tributed by gravity. Fourteen miles l>elow the head gates a pumping plant is 
Instc^led, and a small portion of the water is lifted 45 feet into a high-line 
canal whicJi will feed the proposed high-line equalizing reservoir. The high- 
line and reservoir-line canals serve about 5,160 acres of land above the main 
canal in the vicinity of Ballantine, Anita, and Pompeys Pillar. The pumping 
plant is a reinforced concrete building containing two pumping units, each with 
a capacity of 28 second-feet and each comprising a turbine water wheel directly 
connected with a centrifugal pump by means of a vertical shaft. Two hundred 
and eighty-six net horsepower is developed by a 34-foot drop in the main canal. 

The proposed high-line canal reservoir will be located 7 miles below the 
intake of the high-line canal and will have a storage capacity of 853 acre-feet, 
created by throwing an earthen dam containing 151,350 cubic yards of material 
across the mouth of a coulee in the vicinity of Anita, Mont. The water stored 
in the equalizing reservoir will insure at all times an adequate supply to the 
reservoir-line canal, which at present is led direct from the high-line canal by 
a 34-foot concrete drop. During the present season the main canal is being 
utilized for irrigation purposes only as far as Lost Boy Creek and the high-line 
canal as far as the reservoir site. Practically all proposed construction, with 
the exception of the reservoir was completed at the end of the fiscal year 1913. 

The United States claims all waste, seepage, spring, and percolating water 
arising within the project, and proposes to use such water in connection there- 
with. 
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CONSTBirCTION DUBING FISCAL YEAB. 

Extension of canals. — ^At the end of the fiscal year construction 
work on the extension of the project was practicafly completed, in- 
volving earthwork construction of 8.5 miles of extension of the main 
canal, 5.8 miles of extension of the high-line canal, 9 miles of reser- 
voir-line canal structures, aiid the lateral svstem thereunder in the 
vicinity of Anita, Pompeys Pillar, and Bull Mountain. On July 1, 
1912, a severe rainstorm occurred in the fonn of a cloudburst, which 
damaged the canals and structures on this extension. They were 
repaired by Government forces, the work being practically completed 
at the end of the fiscal year. 

Drainage work.— Tile drain lines Nos. 1, 2, 3, 4, and 5, aggregating 
8.5 miles in length, were constructed during the fiscal year for the 
relief of waterlogged areas in the vicinity of Ballantine and Newton. 
Plans were perfected for the construction of tile lines Nos. 6, 7, 8, 
9, and 10, aggregating a total len^h of 13 miles, and the construction 
of lines 6, 7, 8, and 9 was advertised and contract awarded. At the 
end* of the fiscal year the contractor was making preparations to 
start work. Tile line No. 10 will be constructed by Government 
forces, and preparations were being made to start work the first of 
the ensuing fiscal year. 

OPEBATION AND MAINTENANCE. 

The operating season of 1912 opened May 10 and closed September 
16. Water was delivered under a 7-day rotation method which was 
later changed to a 4-day rotation. The entire canal system was 
operated continuously throughout the season with the exception of 
about 15 days in Julv, when there was an intermission, due to heavy 
rains which occurred on July 1 and 2 and which extended over the 
entire project and made immediate irrigation unnecessary. The 
storm was accompanied by hail in some localities. 

The operating season of 1913 opened May 9 and will close about 
October 1. Water was delivered under a 4-day rotation providing 
for a continuous flow in the laterals and the rotation of alternate 
farm units. The entire canal system, comprising 194 miles of canals 
and the pumping plant, serving the first unit of the project, was 
under operation. 

Maintenance work consisted of the usual repairs and cleaning of 
canals. A number of wooden structures were replaced with concrete 
structures. The spring run-off during 1912 and the heavy rains July 
1 and 2 did considerable damage between Pryor Creek Weir and the 
Northern Pacific Railway tracks, and to prevent further damage 
earthen embankments were constructed and riprapped from the struc- 
ture to the bridge. 

For " Summary of operation and maintenance resulte," see Appen- 
dix, p. 334. 

Historical review, Hdntley project. 



Item. 



1909 



1910 



1911 



1912 



1913 



Acreage for which service was prepared to supply water. 

Acreage irrieated 

Number of lanns irrigated 

Miles of canal operated 

Water diverted (acre-feet) 

Water delivered to land (acre-feet) 

Per acre of land irrigated (acre-feet) 



28,805 

6,000 

300 

155 



28,805 

8,000 

350 

175 



12,000 
2.0 



15.767 
2.03 



28,805 

12,000 

415 

175 

48,788 



28,805 

14,425 

480 

194 

46,994 

21,437 

1.5 



28,805 

1 16,000 

1825 

194 

156,000 

128.000 

11.75 



1 Estimated. 
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SETTLEXSNT. 

Th« population of the project during the fiscal year 1911 was ap- 
proximately 1,800; in 1912, 2,000; and in 1913, 2,100. At the end of 
the fiscal year 1911, 465 farm units had been filed upon, 530 at the end 
of the fiscal year 1912, and 536 at the end of the fiscal year 1913. The 
large majority of the settlers are of the permanent type. During the 
fiscal year 1911, there were 36 relinquishments; in 1912, 27, and in 
1913, 16. 

PBINCIPAL GBOPS. 

During the season of 1912 there were 14,425 acres in crops and^ 
irrigated. Crop reports were obtained from 18,285 acres and the* 
values thereof estimated at $360,071. The total yield and value of 
the various crops are shown in the tabulation below. Up to July 1 
crops were in excellent condition, but the storm on that date did con- 
siderable damage to alfalfa and grain crops. The first cutting of 
alfalfa, which had been stacked loosely with the idea of topping out 
witihi the second cutting, was saturated with rain and a gooa deal of 
it spoiled. The grain crops in localities where the hau was heavy 
were badly damaged, and the sugar-beet crop was damaged to some 
extent in being set back in growth from a week to 10 days; however, 
this crop was in excellent condition at the end of the season. The 
abnormal amount of rain during the fall delayed the harvesting of 
crops, reduced the yield per acre, increased the cost of hauling the 
crops to market, and resiilted in a material loss to the farmer. Es- 
pecially was this true with the beet crop. At the end of the fiscal year 
the crops were in excellent condition and a bumper yield is antici- 
pated. It is estimated that there are 16,000 acres in crops and that 
the yield per acre will exceed that of the season 1912. 

Crop statistics, Huntley project, calendar year 1912, 



*Crop. 



Acreage 
irrigated 

or 
cropped. 



Unit of 
yield. 



Total 
yield. 



Total 
value. 



AlfeliSa.old 

Bine stsni.. 

Oofn.. 

Grain (oats and flax) 

Grain bay 

Potatoes 

Sugar beets 

Track 

lllscellaoeoas 

Total cropped.. 
Other purposes 

Total irrigated. 



3,221 
266 
644 

3,339 
525 
118 

4,660 
170 
343 



Ton 

..do 

Bushels. 
...do... . 

Ton 

Bushels. 
Ton 



8,432 
247 
4,830 
74,525 
415 
11,125 



$50»024 
6,405 
2,414 
35,236 
4,150 
5,562 

232,080 
5,900 
0,300 



13,286 
1,140 



360,071 



14,425 



FINANCIAL STATEMENTS. 
Assets and liaUlities, Huntley project, June SO, 191S. 

ASSETS. 



j^cconnts receivable: 

Fright refunds 

Water-right building charge 

Water -right operation and maintenance 
charge - 



$14.38 
61, 787. 74 

16, 375. 11 



$78, 177. 23 
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Inventories : 

Equipment in use — 

Animals $1, 780. 00 

Mechanical and other 17, 210. 71 



$18, 990. 71 

Materials, supplies, etc.. In storehouse 11, 461. 79 

Cement 693. 89 

Lumber 1, 321. 01 

Forage 890. 48 

Fuel 108. 95 

Unadjusted transfer between projects 569. 36 

Undistributed cost, freight, and handling on 

inventory property 33.27 



Improvements to land : 

Gross cost 967,334.99 

bess credits for incidental opera- 
ations — 

Rentals of cottages 315. 00 

Rentals of grazing lands 1, 095. 69 

Rentals of telephones 376. 98 

Revenues, miscellaneous 212.00 

Adjustments — 

Contractor's freight refunds. 7, 494. 07 



$34,069.46 



9, 493. 74 



957, 841. 25 
Deferred operation and maintenance revenues 177, 597. 20 

Total assets 1, 247, 685. 14 

LIABILITIES. 

Accounts payable: 

Labor 6, 431. 44 

Purchases 1, 916. 90 

Freight and express 2,953.79 

Passenger fares 390. 48 



11, 692. 61 



Reserves : 

For amortization of original cost by repayment — 

Building charges accrued 266,785.63 

Building advance collections 3,165.54 

Building collections forfeited 3,289.68 

273, 240. 85 

Unadjusted credits, net earnings of Government animals 407. 45 

Net investment: 

Disbursement vouchers 1, 353, 357. 84 

Transfers received 55,173.51 

1,408,561.35 

Less—— 

Collection vouchers 292, 501. 07 

Transfers Issued 153,686.05 

446, 187. 12 



962, 844. 23 



Total liabilities 1,247,685.14 

Feature costs, Huntley project, to June SO, 1913, 

Main canal and high-line canal : 

Excavation $381, 077. 79 

Structures 87, 059. 37 

Railroad bridges and culverts 5, 467. 08 



Distributing system : 

Earthwork and structures 237,866.64 

Pumping plant, 34-foot drop in main canal — 71, 522. 30 

Pryor Creek Improvement 19, 297. 79 



$473, 604. 24 



328, 686. 78 
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Canal extensions: 

Surveys $14. 387. 17 

Camps, construction 2,068.20 

CJontract No. 410 (earthworlc) 38,639.72 , 

CJontract No. 413 (structures) 46,022.71 

Repairs to earthworlc (Qovemment force ac- 
count) 6, 316. 39 

Repairs to structures (QoTernment force ac- 
count) 16. 804. 14 

Lost Boy Greek structures (Government force 

account) 6,830.88 



Real estate 1,029. 72 

Telephone line, construction 9, 041. 01 

Buildings and grounds, construction 17,774.89 

Supplemental construction 6,149.19 



$131,049.21 



33,994.81 



Total building cost 967,334.90 

Operation and maintenance : 

Main canal 46.471. 62 

Lateral system 134,403.45 

Pumping plant 10, 479. 87 

Experiment stations 2,271.47 

Telephone system 600.00 

Buildings and grounds 3, 117. 18 

Dikes and levees 1,608.78 

Drainage 33, 030. 10 

Irregular subdivision surveys 2,928.36 

Undistributed expense 8,129.31 



Total operation and maintenance cost 242,940.04 

Total building and operation and maintenance cost 1_ 1, 210, 275. 03 

Operating revenues and espenses^ Huntley project, to June SO, 191S. 

EXPENSES. 



$46, 471. 62 



144, 883. 32 



Carriage: 

(a) Operation $9, 487. 92 

(6) Malntaiance 36,983.60 

Distribution : 

(a) Operation 18, 815. 97 

(6) Maintenance 126,067.36 

Drainage: 

(a) Operation 31,586. 83 

(6) Maintenance 1,444.27 

33, 030. 10 

Undistributed expenses 18, 736. 10 

243,121.04 

BEVENUES. 

Operation and maintenance, accruals 62, 056. 81 

Operation and maintenance, forfeitures 851.23 

Rental of lands and buildings 2, 567. 80 

Rental of irrigation water 48.00 

Deferred operation and maintenance revenues 177, 597. 20 

243, 121. 04 
Estimated cost of contemplated works, Huntley project. 

CJonstruction of Anita Reservoir $10, 000. 00 

Construction of tile line drains 175, 000. 00 



185, 000. 00 
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MONTANA, MIIiK RIVER PROJECT. 

(For Results to Jitne SO, J91S, and Data for Complete Projects, see Appen- 
dix, pp. 322 and 837.) 

LOCATION. 

Counties: Teton, Hill, Blaine, and Vall^. 

Townships: 34 to 37 N., R. 14 W.; 34 N., K. 15 W.; 37 N., Rs. 11 to 13 W.; 
27 to 33 N., Rs. 17 to 42 E., Montana meridian. 

Railroads: Great Northern and Canadian Pacific. 

Railroad stations and estimated population January 1, 1918: Browning; 
Havre, 4,500; Chinook, 1,000; Harlem, 450; Savoy, 40; Coburg, 30; Dodson, 
200; Wagner, 75; Malta, 660; Saco, 400; Hinsdale, 250; Glasgow, 1,500; and 
Nashua, Montana, 150; Cardston and Woolford, Canada. 

WATER ST7PPLY. 

Source of water supply : St Mary Lakes, Swift Current Creek, and Milk River. 

Area of drainage basin: St Mary Lakes and Swift Current Creek, 298 square 
miles; Milk River at Havre, 5,050 square miles; Milk River at Malta, 10,700 
square miles ; Milk River at Hinsdale, 17,300 square miles. 

Annual run-otf in acre-feet of St. Mary River (including Swift Current 
Creek) : At Babb (298 square miles), 1902-1912— maximum, 830,000; minimum, 
469,000; mean, 627,000. At International Line (452 square miles), 1903-1912 — 
maximum, 1,107,300; minimum, 514,100; mean, 744,800. Of Milk River: At 
Havre (5,050 square miles), 189&-1912— maximum, 426.000; minimum, 17,100; 
mean, 227,140. At Malta (14,000 square miles), 1903-1912— maximum, 675,000; 
minimum, 51,000; mean, 380,240. At Hinsdale (17,300 square miles), 1909- 
1912— maximum, 1,229,000; minimum, 228,000; mean, 594,600. 

AGRICTTLTURAL AND CLIMATIC CONDITIONS. 

Area for which the service is prepared to supply water, season 1913, 12,800 
acres. 

Area under rental contracts, season of 1913, 1,170 acres. 

Length of irrigating season: From March 1 to September 15 — 185 daya 

Average elevation of St. Mary storage, 4,500 feet above sea level. 

Average elevation of irrigable area, 2,200 feet above sea level. 

Average annual rainfall on St Mary storage: About 24 inches (Teton County, 
including the snow equivalent). Rainfall at Babb, Mont, 1912, 22.7 Inches. 

Average annual rainfall on Irrigable area: For 30 years at Havre, 13.58 
Inches; for 1912 at Havre, 12.26 inches; for 7 years at Malta, 13.76 inches; for 
1912 at Malta, 17.56 Inches. 

Range of temperature on irrigable area, —50* to 103* F. 

Character of soil of irrigable area : Sandy loam and gumbo. 

Principal products: Alfalfa, hay, grain, and vegetables. 

Principal markets : Minneapolis and St Paul, Minn. ; local. 

LANDS OPENED POR IRRIGATION. 

No lands have been opened for irrigation by public notice. Two thousand 
and seventy-four acres were irrigated under rental contracts in 1911, 352 acres 
in 1912, and 802 acres in 1913 to June 30. 

CHBONOLOGICAL SXTMMABY. 

Reconnoissance and preliminary surveys begun by the Reclamation Service 
in 1902. 

Construction recommended by director March 7, 1903. 

Construction conditionally authorized by Secretary March 14, 1903. 

Construction of St. Mary Storage unit recommended by board of engineers 
September 19, 1904. 

Construction of St Mary storage unit authorized by Secretary ICarch 25, 1905. 

Construction begun July 27, 1906. 

Construction of Dodson South Canal begun July, 1908. 

Ppdson Diversion Dam completed in January, 1910. 
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Treaty with Great Britain relatliig to distribation between Canada and the 
United States of the waters of St Mary and Biilk Sivers signed January 11, 
1909, and proclaimed May 18, 1910. 

Board of Engineers decided to cliange the location of upper end of St Mary 
Canal to the west side of St Mary River, August dO, 1911. 

Vested water-right contract ^ecuted May 1, 1912. 

Reconunendations covering ccmstruction of the iwoject approved by Secretary 
June 13, 1912. 

Construction of Dodson North Canal begun June 28, 1912. 

Construction resumed on Dodson South Canal March 6, 1918;^ 

Construction begun on Vandalia South Canal April, 1918. 

Construction begun on Vandalia diversion April, 1918. 

Milk River unit 20.4 per cent completed June SO, 1913. 

St Mary Storage unit 17.1 per cent completed June 30, 1918^ 

Entire project 19.8 per cent completed June 80, 1918. 

IBBIGATIOir FLAK. 

The irrigation plan of the Milk River project provides for the storage of 
water in St Mary Lakes by means of a dam at the outlet of Lower St Mary 
Lake and its diversion through a canal 28.8 miles long, heading 1 mile below 
the reservoir and discharging into the North Fork of Milk River, thence flowing 
through Canada for 100 miles or more and returning to the United States; the 
storage of water in Nelson Reservoir south of Milk River and 14 miles north- 
east of Malta ; the discharge of stored water into Milk River as required ; the 
diversion of water from Milk River by a dam near Chinook into two canals, 
<»e on each side of the river, for the irrigation of lands near Chinook and 
Harlem, comprising the Chinook division; the diversion of water from Milk 
River by a dam near Dodson into two canals, the north side canal irrigating 
lands near Dodson, Wagner, and Malta, and the south side canal conveying 
water to Nelson Reservoir and irrigating lands near Wagner, Malta, Bowdoin, 
and Ashfleld ; the irrigation of lands on both sides of Milk River in the vicinity 
of Saco and Hinsdale from the stored waters of Nelson Reservoir, comprising 
the Malta division; and in the Glasgow division the diversion of water at 
Vandalia Dam into a canal on the south side of Milk River for the irrigation 
of lands near Tampico, Glasgow, and Nashua. In case the normal flow of 
MUk River at Vandalia Dam is not sufficient for the irrigation of lands in the 
Glasgow division, the stored waters in Nelson Reservoir will be returned to 
Milk River and diverted again at Vandalia Dam. The United States claims all 
waste, seepage, spring, and percolating water arising within the project, and 
proposes to use such water in connection therewith. 

The features of the above irrigation plan which have been completed are: 
The Dodson diversion dam to the height of the fixed crest; headworks for 
Dodson North and South Canals (10 miles of Dodson South Canal with a 
capacity of 900 second-feet, including Point of Rocks equalizing reservoir, 
and the lateral ^stem to cover about 7,800 acres of land above Malta; the 
remaining 34 miles of Dodson South Canal is under construction) ; 10 miles of 
Dodson North Canal, including laterals and structures supplying water to 
about 5,000 acres below Dodson; 8.2 miles of St Mary diversion canal; con- 
struction work is in progress on the Dodson North and South Canals and the 
Vandalia Canal and diversion works; and for the St Mary storage on the 
St Mary diversion canal. The principal features remaining to be constructed 
are the St Mary storage works, 25.6 miles of the St Mary Canal, Nelson Reser- 
voir, Chinook and Vandalia diversion dams, and canals and structures in the 
Chinook, Malta, and Glasgow divisions. 

COHSTBUCTION DUBING FISCAL TBAB. 

MILK BIVER FBO JBCT. 

On June 25, 1918, construction was started under contract on the 
first unit of the Dodson North Canal, which was practically com- 
pleted during the calendar year 1912, to cover about 5,000 acres, t^e 
work including 10 miles of main canal, all laterals, the main canal 
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headworks, and all other structures. Contract work was begun in 
August on the extension of the Peoples Creek Dike and construction 
proceeded until stopped by frost, at which time 5,565 feet of dike had 
been placed, 3,400 feet remaining to be built With the opening of 
the season of 1913 work was begun under contracts covering a 10*mile 
extension of Dodson North Canal, the enlargement and extension of 
34 miles of the Dodson South Canal from Point of Rocks to Nelson 
Beservoir, and the Yandalia South Canal 46 miles long. On these 
canal contracts there had been completed on June 30, 1913, about 
25 per cent of the Dodson North Canal, 50 per cent of the Dodson 
South Canal, and 38 per cent of the Vandalia South Canal. 

Work has been in progress and is now nearing completion on the 
plans and specifications for the structures and laterals under the 
Vandalia Canal covering about 25,000 acres and under the extension 
of the Dodson South Canal covering about 3,800 acres. The plans 
and specifications for the completion of the Dodson North Canal aad 
all remaining laterals and structures covering about 6,000 acres north 
of Malta were completed during the fiscal year, and bids are to be 
opened on August 6, 1913. In April, 1913, a construction camp was 
established at the Yandalia dam site, and earthwork is now in progress 
there with a small Government force. Permanent quarters have oe^i 
provided for the fmroe at the project headquarters at Malta by the 
construction during the fiscal year of a warehouse, barn, bunkhouse, 
and substantial office building with concrete vault. These buildings 
were.GCMnpleted in June, 1913, at which time the office force was estab- 
lished in its new and permanent quarters. 

ST. MABT STOBAQB XTSJT. 

The principal work consisted of the construction of a camp at 
Browning Station on the Great Northern Railroad and the enlarge- 
ment of the camp at Browning town; the construction of a tempo* 
rary camp at Kennedy Creek crossing and of a permanent camp at 
St. Mary River crossing; repairs to the headquarters camp near 
Babb and the construction of a mess house and repairs to the 
camp at the sawmill at the foot of lower St Mary L^ke; the con* 
struction of 28 miles of highway between Browning Station and St. 
Mary River crossing, 39.6 miles of telephone line between Browning 
Station and headquarters camp near Babb; 244 mOes of telephone 
line from Seville to Browning town and 3.2 miles of the St. Mary 
Canal between Komedy Creek Mid the St. Mary River crossing; the 
cutting of 950,000 feet b. m. of logs, the skidding of 550,000 feet b. m., 
and the rafting to the mill and sawing of 160,000 feet h. m. All of 
the above work was done by Government fcNroes; in addition, the 
pipe material for the St. Mary crossing pipe line was delivered on the 
grotmd and 1,439 feet were riveted info sections 32 feet long. 

On May 28, 1912, the Board of Engineers approved the location 
and general features of the St. Mary Canal from the headworks to 
Spider Lake and recommended the construction by Government forces 
of that part of the canal between Kennedy Creek and the St. Mary 
River crossing, including the Kennedy Creek crossing, the Powell 
Creek crossing, and the Kennedy Creek dikes, and the construction 
by contract of that part of the St. Mary crossing pipe line lying 
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west of the river, with the view of constructing a temporary hydro- 
electric power plant at this point. Three and one-fifth miles of 
this section of the canal were excavated by Government forces with 
one long-boom steam shovel and one drag-line excavator operated 16 
hours •per day. The shovel was started m operation August 28 and 
worked until December 31, 1912 ; resumed operation May 5, 1913, and 
was stopped and moved back south of Kennedy Creek May 24. The 
drag-line excavator was started October 12 and worked until Decem- 
ber 19, 1912 ; resumed operation May 12, 1913, and was continued in 
operation throughout the balance of the fiscal year. During this 
period 136,227 cubic yards of earth were excavated. The excavation 
of the trench for the St. Mary River crossing pipe line was also done 
by Government forces. 

During the fiscal year the relocation of the St. Mary Canal east 
of Spider Lake was completed, and the right of way surveyed and 
mapped. The boundary line of the Lower St. Mary Lake Reservoir 
reservation waif establisned and permanently marked. Topographic 
surveys of the Sherburne Lakes Reservoir and the McDermott L^kes 
were made. Test pits and borings were made, with good results, 
at the Sherburne Lakes Reservoir dam site to determine the suita- 
bility of the site for an 85-foot earth dam. One hundred and ten 
acres of the flowage lands around the lower end of Lower St. Mary 
Lake were broken and seeded to timothy and redtop, with oats as 
a nurse crop, to insure forage for Government animals. 

OPEBATIGN AND KAIKTEHANCK 

The season of 1912 opened with an abundance of moisture in the 
ground, and heavy rains in the late spring made the river bottom land 
too wet for proper tillage for gooa crops. An unusual amount of 
rain which fell during the growing season reduced the demand for 
water, which was supplied to only 352 acres. The acreage was, how- 
ever, so widely scattered over the entire irrigable area as to make . 
neoessaiy the operation of the greater part of the system. Frequent 
light rams durinff the spring of 1913 have affected the demand for 
water so that only 23 applications have been received and only 802 
acres irrigated prior to June 30. The indications are, however, that 
an increasing amount of water will be needed during the remainder 
of the season. Maintenance work consisted chiefly of protection work 
at the headworks of the Dodson North Canal and the placing of a few 
small structures in that system. 

For " Summary of operation and maintenance results," see Appen- 
dix, p. 334. 

Histariota review, MUk River project. 



Item. 



1911 



1012 



1913, to 
June 30. 



Acreage for which service was prepared to supply water 

Acreage irrigated 

Number of forms irrigated 

Miles of canal operated 

Water diverted (acre-feet) 

Water delivered to land (aoe-iBet) 

Per acre of land irrigated (acre-feet) 



7,800 

2,074 

29 

30 

11,160 

2,863 

i.28 



7,800 

352 

9 

30 

2,885 

203 

0.82 



12,800 

802 

21 

50 

1,452 

585.5 

0.72 
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SBTTLEHENT. 

As no public notice announcing the opening of the project has 
been issued, no progress has been made in settlement, although a few 
transfers have Tbeen made of deeded lands. Water is being deliv- 
ered to patented and homestead lands on a rental basis. 

PBINCIFAL GBOPS. 

The principal crops for 1913 are wheat, oats, barley, flax, and 
alfalfa. The followmg table shows the acreage, yield, and value 
of the principal crops raised in 1912 : 

Crop statistics. Milk River project, calendar year 1912, 



Crops. 


Acreage 
irrigated 

or 
cropped. 


Unit of 
yield. 

• 


Total 
yield. 


Total 
value. 


Alfalfa , 


14 
140 
290 
675 

12 
802 

23 
854 
120 


Ton 

Bushel.. 

Ton 

Bushel.. 


43 
10,900 


S344 


Barley T 


1,028 


Blue-joiiit hay 


2,124 


Flax , . , , 


16,350 


-Garden 


'360 


Oats 


Bushel.. 

...do 

...do 

...do 


33,300 
3,039 

18,981 
3,200 


6,660 


Potatoes 


012 


flprmg whmt . ... . 


13,287 


Winter wheat 


2,240 






Total cropped 


3,020 




43,306 











NoTB. — ^Thls tabulation covers all lands in crop under flnt unit, Dodson South Canal, 
whether irrigated or not. 

FINANCIAL STATEMENTS. 

Assets and liabilities, Milk River project, June 60, 1913. 



ASSETS. 

Cash In special financial agent's possession awaiting remittance.. 

Accounts receivable: 

Freight refunds $3, 840. 74 

Water rentals 1, 347. 00 



Inventories: . 

Mercantile stores 

Equipment in use — 

Animals $3, 845. 75 

Mechanical and other 21, 597. 14 



$133.69 



5, 187. 74 



Materials, supplies, etc., in storehonse 

Products of local operation 

Undistributed cost, freight and handling- 
Transfer adjustments 



3, 754. 04 



25,442.89 

25, 876. 60 

683.98 

*289.17 

2,014.79 



Improvement to land : 

Gross cost 1, 136, 821. 40 

Less credits from incidental operations — 

Rental of cottages 164. 23 

Irrigation water 4,721.97 

Miscellaneous revenues 946.00 

Miscellaneous 440. 96 

Loss, mess operations * 3, 579. 63 

Profits, mercantile stores 1, 105. 87 

Profits of hospital 848. 74 



57,383.13 
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Improyement to land — Continued. 
Adjustments — 

Contractors' freight refunds— $4,072.80 
Forfeitures by defaulting bid- 
ders 910. 00 



$9,130.94 



11,127,090.46 



Total assets 1, 190, 896. 02 

LIABILITIES. 

Account payable: 

Labor 8, 245. 87 

Purchases 5, 079. 54 

Contract estimates 81,130.27 

Contract holdbacks 21, 716. 46 

Freight and express 4,446.19 

Passenger fttres 421.16 

Land agreements 4,811.22 

Coupons 23. 00 

126, 478. 71 

Beserves for depreciation on plant and equipment 2, 956. 23 

Unadjusted credits, net earnings of Government animals 1, 336. 62 

Net Investment : 

Disbursement vouchers 1,014,786.22 

Transfers received 75,160.58 



Less: 

Collection vouchers 9, 876. 86 

Transfers issued 20,441,48 



1,089,946.80 
30. 318. 84 



1,059,628.46 



Total llabiUtfes i l, 190, 395. 02 

A$9et8 and UahUiHes, Milk River project {8U Mary atorage unit), June SO, 191S. 

AB8ST8. 

Cash in possession of special financial agent awaiting remittance— $163. 44 

Accounts receivable, miscellaneous - 2,467.48 

Inventories : 

Mercantile stores $2, 107. 32 

Equipment in use — 

Animals $9, 010. 97 

Mechanical and other 36,260.70 

45, 271. 67 

Materials, supplies, etc., In storehouse 45, 760. 93 

Cement and sacks 5, 562. 95 

Steel 4, 320. 00 

Lumber 1, 755. 86 

Explosives 257. 19 

Forage 6, 860. 38 

Fuel 6, 256. 24 

Products, local operations 179. 64 

Goods In transit 1,886.96 

Unadjusted transfers between project 6, 351. 98 

Undistributed cost (freight and handling on in- 
ventory property) 689.95 



127,261.01 



il>edact. 
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Improvements to lands : 

Gross cost $463, 2d8. 61 

Less credits from incidental operations: 

Rentals of cottages $1, 370. 48 

Rental of telephones 366.84 

Miscellaneous revenues 8. 50 

Loss on mess operations * 2, 797. 70 

Profits on mercantile stores oi)era- 

tions 1, 708. 32 

Miscellaneous profits 17.83 

674. 27 

$462, 624. 34 



Total assets 592, 516. 22 

LIABILITIES. 

Accounts payable: 

Labor 5, 969. 19 

Purchases 9, 278. 01 

Contract holdbacks 3,020.04 

Freight and express 7,302.75 

Passenger fares 170.25 

25. 740. 24 

Reserves for depreciation on plant and equipment 21. 04 

Unadjusted credits, net loss on services Government animals * 4, 693. 49 

Net investment: 

Disbursement vouchers 521,577.06 

Transfers received 87, 778. 19 



Less: 

Collection vouchers 8, 925. 32 

Transfers issued 28, 981. 50 



609, 355. 25 
37, 906. 82 



51:1.448.43 



Total Uabilities 592, 516. 22 

Feature coats, MUk River project, to Jime SO, 191S. 

Diversion works: 

Dodson Dam $149, 553. 48 

South headgates 14, 835. 62 

Dike headworks 13, 158. 94 

Vandalla Dam 15, 587. 35 



Oanal system: 

Bowdoin Main Canal 2, 404. 59 

Bowdoin Main Canal, distributing system 2, 748. 88 

Dodson North Main Canal 103, 849. 00 

Dodson North Main Canal, distributing system. 43, 839. 30 

Dodson South Main Canal 401, 390. 97 

Dodson South Main Canal, distributing t^stem. 82, 641. 57 

Vandalla South Main Canal 93, 816. 58 

Vandalla South Main Canal, distributing t^s- 

tem 7, 796. 26 

Real estate (rights and property) , lands purchased : 

Malta office site 561. 09 

Dodson North Main Canal 1,975.03 

Dodson South Main Canal 6,625.77 

Vandalla South Main Canal 685. 78 

Dodson diversion 14, 895. 97 

Vandalla diversion 22, 259. 52 

Vandalla town sites 19.92 



$193, 135. 39 



738, 487. 15 



47,023.08 



1 Deduct. 
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Buildings: 

Dodson unit $8, 081. 46 

Malta office 13, 128. 53 

Vandalia diversion 4, 243. 19 

$25, 463. 18 

Operation and maintenance during construction 35, G46. 81 

Examination of unit: 

Hydrography $24, 188. 90 

Surveys 51, 780. 48 

Water appropriation investigation 17, 066. 39 

93,006.77 

Inventory of cost ledger supplies 4, 070. 52 

Total building and operation and maintenance cost of unit 

(during construction) 1, 186, 821. 40 



8T. MAIT 8TOBAOB VKTt. 

Diversion system: 

Dam 5. 406. 47 

Main Canal 201, 8ia 01 



207,224.48 

Buildings 56, 504. 89 

Real estate (rights and property), lands purchased 14,253.75 

Boads and highways: 

Brow. iig-St. Mary 34,037.66 

Sawmill, canal 642. 20 

Oardston 4, 466. 81 



39, 146. 67 

Telephone line, construction 8,070.04 

CJoal mine, prospecting 2, 764. 97 

Waterworks, construction 1,479. 02 

Examination of unit : 

HydrograiAy 6. 516. 99 

Surveys (investigations) 84, 606. 86 

Topography 1, 702. OT 



42,826.01 

Administration of unit, general expense 88, 960. 39 

Cost ledger inventories 2,068.89 



Total cost of unit 463,298.61 

Total building and operation and maintenance cost of project 

(during construction) 1, 600, 120. 01 

Estimated cost of contemplated yx^rks, MUk River firofect. 

Preliminary examination and surveys $98,000.00 

Lands and rights of way 55, 000. 00 

Diversion works 600, 000. 00 

Canal system 1, 500, 000. 00 

Buildings 28, 000. 00 

Reservoirs 5, 000. 00 

Operation and maintenance during construction 50, 000. 00 



Total 2, 836, 000. 00 

Estimated cost of contemplated works, 8t. Mary storage. 

Canal system $466, 514. 48 

Roads, construction 54, 146. 67 

Telephones, construction and maintenance 10,070.04 

Surveys and investigations 63, 640. 51 

General expense 108, 300. 69 

Buildings 58, 504. 39 

Material on hand (B. W. O. 120) 6,500.00 

Cost ledger inventories 2, 068. 89 

Total 769, 746. 67 
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MONTANA, SUN RIYEB PROJECT. 

(For Results to June SO, 191S, and Data far Complete Projects, see Appendix^ 
pp. 322 and 837.) 

LOCATION. 

Counties : Teton, Lewis and Clark, Choteau, Cascade 

Townships : 20 to 25 N., R& 3 E. to 8 W., Montana meridian. 

Railroads : Great Northern. Chicago, Milwaukee ft St Paul. 

Railroad stations and estimated population, January 1, 1013; Vaughn, 100; 
Power, 75; Dutton, 125; Collins, 100; Largent; Fort Shaw, 75; Sinuns, 150; 
Riebling; Gilman, 300; and Choteau, 1,000. 

WATEB SUPPLY. 

Source of water supply : Sun River and tributaries. Deep Creek, Bowl Creek, 
and Basin Creek. 

Area of drainage basins: Sun River, 1,070 square miles; Deep Creek, 260 
square miles ; Bowl Creek, square miles ; Basin Creek, 15 square miles. 

Annual run-off in acre-feet: North Fork of Sun River, near Augusta, 1905- 
1912, maximum, 805,000; minimum, 378,000; mean, 040,000. Willow Creek, 
near Augusta, 1906-1912, maximum, 35,300; minimum, 7,900; mean, 21,000. 
Sun River, at Sun River, 1906-1912, maximum, 1,140,000; minimum, 390,000; 
mean, 804,000. South Fork of Sun River, near Augusta, 1905-1912, maximum, 
147,000; minimum, 28,000; mean, 75,000. 

AGBICTTLTXTRAL AND CLIMATIC CONDmONS. 

Area for which the service is prepared to supply water, season of 1913 : 16346 
acres. 

Area under water-right applications, season of 1913 : 11,073 acres. 

Length of irrigating season : From May 15 to October 1 — 138 days. 

Average elevation of irrigable area : 3,700 feet above sea level. 

Average annual rainfall on irrigable area for 25 years : 12 inches ; 1912, 9.84 
inches. 

Range of temperature on irrigable area : —40* to 100" F. 

Character of soil of Irrigable area : Sandy loam, clay, abode, and alluvium. 

Principal products: Hay, grain, and vegetables. 

Principal markets: Great Falls, Helena, and Butte, Mont 

LANDS OPENED FOB IRRIGATION. 

Dates of public notices: March 26, 1908; November 19, 1910; Marcli 28, 1911; 
March 2, 1912. 

Location of lands opened : Ts. 20 and 21 N., Rs. 1 to 3 W., Montana meridian. 

Present status of irrigablfe lands opened : 10,873 acres entered, subject to the 
reclamation act ; 2,405 acres open to entry ; 281 acres of State lands ; 1,896 acres 
in private ownership, which have not applied for water; 400 acres in private 
ownership which have applied for water. 

Limit of area of farm units : 160 acres. 

Duty of water : 2 acre-feet per acre per annum at the farm. 

Building charge per acre of irrigable land: $30 and $36. 

Annual operation and maintenance charge : $1 per acre of irrigable land. 

CHRONOLOGICAL SUMMARY. 

Reconnoissance made and preliminary surveys begun in 1905. 
• Construction recommended by board of engineers, February 13, 1906. 
Construction authorized by Secretary February 26, 1906. 
Fort Shaw Main Canal completed July, 1908. 
First irrigation by Reclamation Service, season of 1909. 
Fort Shaw unit completed December, 1909. 

Willow Creek Dam completed, present development, November 7, 1911. 
Entire project 10 per cent completed June 30, 1913. 
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ZBBiaATION PLAH. 

The irrigation plan of the Sun River project provides for the storage of 
water in Sun River Storage Reservoir on the North Fork of Sun River; in the 
Willow Creek Reservoir on Willow Greek ; in Pishkun Reservoir, north of Sun 
River; in the Muddy Greek Reservoir, on Muddy Greek, and in Benton Lake 
Reservoir, 8 miles north of Great Falls, Mont; the diversion of water from 
Bowl and Basin Greeks, tributaries of Flathead River, across the Gontinental 
Divide to Sun River drainage ; the diversion of water from the North Fork of 
Sun River through supply canals for the Willow Greek and Pishkun Reservoirs ; 
the diversion of flood waters from Deep Greek into Benton Lake Reservoir; 
the diversion of water from Sun River, supplemented by stored waters released 
from Sun River Storage and Willow Greek Reservoirs, into a canal system 
watering lands mainly in the abandoned Fort Shaw Military Reservation; the 
diversion of water from Pishkun Reservoir into Sun River Slope Ganal, sup- 
plying water for lands in the Sun River Valley; the diversion of water from 
Deep Creek, supplemented by stored water released from Sun River Storage 
and Pishkun Reservoirs; and for the lower lands of the system by stored 
water released from Benton Lake Reservoir into a canal system supplying 
water to the lands in the Sun River and Teton River Valleys. The United 
States claims all waste, seepage, spring, and percolating water arising within 
the project, and proposes to use such water in connection therewith. 

The Fort Shaw unit and the Willow Creek Dam (first development) of the 
project are completed. Final location surveys have been made for the main 
canal supplying Pishkun Reservoir and for the main canals supplying Sun 
River slope and Teton River slope. Preliminary surveys have been made for 
the main canals of the remainder of the project. Location of distribution sys- 
tem for Greenfields unit is now in progress. Diamond-drill borings have been 
made at the site of the proposed Sun River diversion and Sun River storage 
dam& Topographic surveys have been made of the irrigable lands on the 
Teton River and Sun River slopes; for Sun River Storage, Pishkun, Willow 
Greek, Muddy Greek, and Benton Lake Reservoirs. Construction camp has been 
constructed at Sun River diversion and the necessary equipment assembled to 
begin construction of Sun River diversion and the first mile of Pishkun Reser- 
voir supply canal. 

CONSTRUCTION DX7BING FISCAL YEAR. 

Camp c&nstruction^ Sun River ctiversion. — Camp buildings, in- 
cluding a water and sewerage system to accommodate 250 men, were 
constructed, and machinery installed to begin construction of Sun 
River diversion and the first mile of Pishkun Reservoir supply canal. 

Highway construction. — ^A highway was constructed from Oilman, 
the present terminus of the Sun River branch of the Great Northern 
Railway, to Sun River diversion, a distance of 20 miles. The high- 
way will be used in hauling supplies, materials, and equipment for 
construction of Sun River diversion and Pishkun Reservoir supply 
canal. 

OPERATION AND MAINTENANCK 

On the Fort Shaw unit, during the season of 1912, the entire canal 
system, including 121 miles of canals and laterals, was in operation, 
irrigating 180 farm units, aggregating 6,824 acres. Thirteen thou- 
sand acre-feet of water in Willow Creek Reservoir were available, 
but were not used, as the supply from the river was sufficient 

The irrigating season began June 1 and closed September 5. 
Twenty thousand three hundred and ninety-two acre-feet of water 
were diverted, of which 11,688 acre-feet were delivered to the land, 
the balance being lost by seepage and evaporation or wasted. A 
small maintenance force was employed at various times during the 
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season in riprapping, building checks and turnouts, and cleaning 
ditches. The season of 1913 opened on May 19. 

For " Summary of operation and maintenance results," see Appen- 
dix, p. 334. 

Historical review. Sun River profect. 



Item. 



1910 



1911 



1912 



1918, to 
June 30. 



Acrease lor which servioe was prepared to supply water. . 

Acres nrigated , 

Number of farms irrigated , 

Miles of canals operated , 

Water stored (acre-feet) maximum 

Water diverted (acre-feet) 

Water delivered to land (acre-feet) 

Per acre of land irrigated (acro-feet) , 



16,000 

4,194 

120 

106 



30,499 

9,707 

2.3 



16,346 

6,892 

171 

121 

2,M0 

24,192 

11,8£0 

1.66 



16,346 

6,824 

180 

121 

13,000 

20,392 

11,688 

1.71 



16,346 

5,600 

184 

121 

13,000 

7,150 

3,993 

0.71 



SETTLEMENT. 



During the past year, on the Fort Shaw unit, 9 new filings were 
made; 4 entrymen relinquished their land and assigned their water- 
rig^ht applications; and 5 entries were canceled for noncompliance 
with the homestead law. The population and number of farms on 
the Fort Shaw imit during the past three years is as follows : 



Year. 


Number of 
farms. 


Population 
on the 
farms. 


Population 
in the 
towns. 


1910 


178 
194 
198 


850 
735 
710 




1911 , 


125 


1912 : 


323 







NoTB.— Population 1910 includes population both on farms and in the towns. 

During 1912 a number of the settlers who had offered final proof 
on their entries rented their land and moved to nearby towns. These 
are in general mechanics who did not themselves expect to farm, but 
to follow their trades. The population now on the farms is ap- 
parently permanent. During the past three years the following 
numbers of relinquishments were made, and the water-right appli- 
cations assigned: 1910, 4; 1911, 13; 1912, 4. 

Crop statistics. Sun River project, calendar year 1912, 



Crop. 


Acreage 

irrigated 

or cropped. 


Unit of 
yield. 


Total 
yield. 


Total 
▼alue. 


Alfalfa 


1,266.6 

223.5 

4.0 

264.5 

68.5 

301.5 

3.0 

2,555.5 

193.75 

10 

1,933.5 


Ton 

Bushel.... 

Ton 

Bushel.... 


2,130.6 

3,113.6 

45.75 

2,417.5 


112,784^60 


Barley 


1,744.56 


Beets 


229.75 


Flax : 


2,780.12 


Gardflin r....^ 


6,850.00 


Hav. wild erain 


Ton 

...do 

...do 

...do 

...do 


129 

12 

7,543.7 

21,077.94 

84 
32,854 


516.00 


fifiLt ^ ........ . 


18.00 


Oats 


30, 175. 80 


Potatoes 


7,588.00 


Rye 


50.40 


Wheat 


21,355.10 






Total 


6,824.25 




84,092.33 
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OBBBB DATED JULY 18, 1&12. 

Whereas, it has been reported to the department that many of the 
water users under the Fort Shaw imit of the Sun Biver project, Mon- 
tana, are unable to pay the operation and maintenance charge due 
March 1, 1912, amounting to $1 per acre of irrigable land, and 
that the postponement for the liabiuty for such charge until Decem- 
ber 1, 1912, with an increase of 10 cents in the amount of such charge 
will enable the water users to obtain water and make a crop in the 
season of 1912 : 

Now, therefore, by virtue of the authority contained in the recla- 
mation act approved June 17, 1902 (32 Stat., 388), and by acts 
supplementary thereto and amendatory thereof, it is hereby ordered : 

1. That any water user in said project, who has filed water-right 
application subject to the terms of the public notices heretofore 
issued, and who is financially unable to pay the portion for opera- 
tion and maintenance of the mstallment due Marcn 1, 1912. amount- 
ing to $1 per acre of irrigable land, may receive water in tne irriga- 
tion season of 1912, without prior payment thereof, subject to the fol- 
lowing conditions : 

2. Every such water user shall fully pay the unpaid balance, if 
any, of operation and maintenance charges for 1911 and prior years 
before any water is furnished for his land in 1912. 

3. Every such water user desiring such extension of time shall on 
or before August 15, 1912, make written application therefor to the 
project engineer, accompanied by his affidavit that he is unable to 
make such payment at tnip time and agreeing to make the said pay- 
ment not later than December 1, 1912. For all persons to whom 
such extension is granted the charge for operation and maintenance 
for 1912 shall be $1.10 instead of $1 per acre of irrigable land. 

Samuel Adams, 
First Assistant Secretary. 

riNANCIAIi STATEMENTS. 
Assets and liattOities, Swi River project, June SO, 191S. 

ASSETS. 

Cash in special financial agent* s possession await- 
ing remittance $150.61 

Aooonnts reoeiyable: 

MlsceUaneons $106. »7 

Water-right bnllding charge 56,930.97 

Water-right operation and maintenance 

charge 13, 345. 46 

70, 383. 40 

iBTentorles : 

Mercantile stores., 1, 832. 52 

Equipment in tise— ^ 

Animals $7, 773. 51 

Mechanical and other 45, 752. 92 

53, 526. 43 

Materials, sopplies, etc., in storehouse 45, 852. 80 

Cement 176. 50 

Lumber 18,236.06 

ExploslveB 9, 044. 65 

Forage 471. 33 

Fuel 8, 243. 93 
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Inventories — Continued. 

Products of local operations .. $840. 17 

Unadjusted transfer between projects 2,797.90 

Undistributed cost (freight and handling) 
oil inventory property . 2,068.84 

|143,11L18 

Improvements to land: 

Gross cost 987, 210. 94 

Less credits from incidental operations — 

Rentals of cottages |2, 982. 90 

Rentals, grazing lands 4, 463. 91 

Telephone pentals 117.96 

Revenues, miscellaneous 9,446.88 

Profits on mess operations 5, 799. 63 

Profits on mercantile stores — 1, 042. 43 

Profits on hospital 70a94 

(a) Adjustments, contractor's 

freight refunds 830. 42 

25, 342. 66 

961, 888. 88 

Deferred operation and maintenance revenues 21, 884. 96 

Total assets 1, 197, 398. 48 

LIABILITIES. 

Accounts payable: 

Labor 8, 826. 83 

Purchases 26, 807. 63 

Contract estimates 4, 728. 70 

Freight and express 7,348.11 

Passenger fares 746.49 

Coupons 11. 90 

Miscellaneous " 261. 84 

48,720.60 

Reserves: 

For amortization of original cost by repay- 
ment: 

Building charges accrued $140, 701. 96 

Building advance collections. 229. 20 

Building collections forfeited- 842. 13 

141, 773. 28 

For depreciation on plant and equipment ^ 6, 568. 91 

136,214.37 

Unadjusted credits, net earnings of Government 

animals 390. 74 

Net investment: 

Disbursement vouchers 1,075,930.49 

Transfers received 85,074.04 

1,161,004.53 

Less — ^ 

Collection vouchers 129,384.12 

Transfers issued 18, 547. 54 

147, 931. 66 

1,013,072.87 

Total llabiUties 1,197,398.48 

Feature costs 8un River project, to June SO, 191S. 

MAIN PROJECT. 

storage works: 

Sun River storage - $23, 280. 51 

Pishkun reservoir 1, 491. 13 

Willow Creek reservoir 239,317.63 

Benton Lake reservoir 883. 16 

$264,972.82 

Diversion works : Sun River diversion dam ,,,.,,„■.,,—., 27, 796. 61 



I Deduct 
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Canal flystem: 

Continental Divide Canal $1, 749. 19 

Plshknn Reservoir Supply Canal 18,189.01 

Willow Creek Supply Canal 716. 18 

Smith Creek Supply Canal 356.23 

Teton River slope 10,024.11 

Sun River Slope Canal (Spring Valley division)— 13. 355. 02 

Sun River Slope Canal (Greenfields division) 16*941.14 

Deep Creek feeder canal to Pishkun reservoir 406. 54 

Snnnyside Canal 257.31 

$61. 993. 73 

Telephone system —. . 10, 894. 89 

Transmission line 7, 342. 15 

Real estate 23, 790. 84 

Irrigable lands (farm unit subdivision) . 4,087.20 

Buildings 57, 016. 67 

Roads 25. 035. 68 

Plant accounts 6, 673. 09 

ESxaminatlon of project as a whole 95,299.63 

Inventory of cost ledger supplies 1,681.08 



Total building cost, main project 686,883.50 

lOBT BHAW UlflT. 

For Shaw canals: 

Main canals — ^For Shaw canal, excavation 111. 216. 74 

Main laterals — 

Lateral A, excavation 53.601.22 

Lateral C, excavation 39.140.02 

Lateral D, excavation 35,060.62 

127. 801. 86 

Structure — 

Headworks 17, 610. 01 

Spillway (station 32, main 

canal) 1. 031. 52 

Slmms Creek siphon 36, 752. 14 

Simms wasteway 1.429.44 

Drop (station 293, main canal) 3,863.83 

Drop A 3, 740. 39 

Drop C 5, 660. 28 

Lateral A turnout 1. 679. 76 

Culverts, flumes, turnouts, bridges, 

etc 90. 042. 38 

161, 809. 75 



Total building cost. Fort Shaw unit 400, 827. 36 

OPXKATION Aim MAINTENANCE FORT SHAW UNIT. 

By>r Shaw main canal 10,422.27 

Fer Shaw lateral system 26.396.35 

Fort Shaw unit, structures 1,795.36 

Buildings 286.90 

Telephone 2, 108. 67 

Administration 4, 706. 12 

Publicity and settlement 5,710.16 

Instruction and demonstration 1,998.79 

Seepage investigation 2, 954. 71 



56, 379. 33 



Total building and operation and maintenance cost, entire 
project 1, 043, 590. 27 
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Operating revenues and expenses Bun River project to June SO, 191S. 

EXPENSES. 

Distribntion : 

(a) Operation $10, 979. 84 

(&) Maintenance 30.029. 71 

$41,009.55 

Drainage operation 2,964. 71 

TJndistribnted expenses 12, 415. 07 



56, 379. 33 

REVISNUES. 

Operation and maintenance accruals 34,010.26 

Operations and forfeitures 140. 36 

Rental of irrigation water 343. 75 

Deferred operation and maintenance revenues 21,884.96 

56, 379. 33 

Estimated cost of contemplated works, Sun River project. 

Storage works: 

Plshkun Reservoir $76, 000. 00 

Willow Creek Reservoir 2,700.00 

Diversion works: 

Sun River Diversion 75,000.00 

Canal system : 

Plshkun Reservoir Supply Canal 210,000.00 

Sun River Slope Canal, Spring Valley Division 175,000 00 

Sun River Slope Canal, Greenfields Division 90, 000. 00 

Telephone system 3, 500. 00 

Transmission line 42, 000. 00 

Irrigable lands (farm-unit subdivision) 5,000.00 

Buildings 15, 000. 00 

Roads and plant 5, 000. 00 

Operation and maintenance 10,000.00 

Operating and maintaining canal system of Fort Shaw unit 10, 000. 00 

Constructing drains, Fort Shaw unit 32, 500. 00 

Total estimated cost for year 751, 700. 00 

MONTANA-NORTH DAKOTA, LOWER YELLOWSTONE 

PROJECT. 

(For Results to June SO, 1918, and Data for Complete Projects, see Appendix, 
pp. 322 and 337.) 

LOCATION. 

Counties: Dawson, Mont.; McKenzie, N. Dak. 

Townships: 18 to 26 N., Rs. 56 to 60 E., Montana meridian; 150 to 152 N., 
Rs. 104 W., fifth principal meridian. 

Railroads: Northern Pacific, Great Northern, and Missouri River Railways. 

Railroad stations and estimated population January 1, 1918: Intake, 75; 
Bums, 25 ; Savage, 225 ; Crane, 25 ; and Sidney, Mont., 450. 

WATEB SUPPIiT. 

Source of water supply : Yellowstone River. 
Area of drainage basin : 66,000 square miles. 

Annual run-off in acre-feet: Yellowstone River at Olendive, Mont, 1903- 
1912— Maximum, 13,300,000; minimum, 8,500,000; mean. 10,800,000. 

AGBZCTJLTTJBAL AND CLIMATIC CONDITIONS. 

Area for which the serviw u prepared to deliver water, season of 1913: 
37,799 acres. 
Area under water-right applications, season of 1913 : 29,737 acres. 
Length of Irrigating season : May 15 to October 10—148 days. 
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Average elevation Irrigable area : 1,900 feet 

Average annual rainfall on Irrigable area: 16.5 inches, for 7 yeans; 18.9 
Indies for 1912. 

Range of tempwature on irrigable area : — 46* to 110" F. 

Character of soil of irrigable area: Deep sandy loam predominates; some 
alkali and gumbo. 

Principal products: Grain, forage crops, and vegetables. 

Principal markets : Minneapolis, St Paul, and Duluth, Minn. ; local markets 
consume forage crops and vegetables. 

LANDS OFEKEB FOB IBBiaATION. 

Dates of public notices and orders: December 21, 1908; April 24, 1909; March 
7, March 24, May 1, August 28, and November 8, 1911 ; March 1 and April 80, 
1912; May 28 and June 23, 1913. 

Location of lands opened : Tps. 18 and 19 N., R. 57 E. ; Tps. 19 and 20 N., 
B. 58 E. ; Tps. 21, 22, 23, 24, and 25 N., R. 59 E. ; and T. 24 N., R. 60 E., Montana 
principal meridian : Tps. 150 and 151 N., R. 104 W., fifth principal meridian. 

Present status of irrigable area opened: 6,939.61 acres entered subject to 
the reclamation act; 904 acres open to entry; 1,514 acres State land; 31,556.48 
acres private land. 

Limit of area of farm unit : Public, 80 acres ; private, 160 acres. 

Duty of water : 2^ acre-feet per acre per annum at the farm. 

Building charge per acre of irrigable land : $42.50 and $45. 

Annual operation and maintenance charge : $1 per acre per annum for $42.50 
water-right applicants, and $1.50 per acre for 1913 for $45 water-right appli- 

CHBONOLOOICAL SXTSflOCABT. 

Reconnoissance made and preliminary surveys begun in 1903. 
Construction recommended by board of engineers April 23, 1904. 
Construction authorized by Secretary May 10, 1904. 
Main canal : 61 miles completed March, 1909. 
Lower Yellowstone Dam completed February, 1910. 
First irrigation by Reclamation Service, season of 1900. 
Entire project 95 per cent completed June 30, 1913. 

IBBIOATION FLAK. 

The irrigation plan of the Lower Yellowstone project provides for the 
diversion of water from the Yellowstone River at a point 18 miles below Glen- 
dive, Mont, into a canal on the west side of the river, which extends down the 
valley a distance of 67 miles to the confluence of the Yellowstone and Missouri 
Rivers, conveying water for the irrigation of land lying between it and the 
Yellowstone River. The fall of the water which will be discharged from the 
main canal into lateral KK at a point 19 miles below the headgates will be 
utilized to operate turbines direct connected to centrifugal pumps for raising 
water to irrigate approximately 3,000 acres of excellent bench land. The 
Unit^ States claims all waste, seepage, spring, and percolating water arising 
within the project and proposes to use such water In connection therewith. 
The completed features are the Lower Yellowstone Dam and diversion wopks; 
the main canal for a distance of 61 miles and the complete lateral system in 
connection therewith. Sublaterals and extensions of a few main laterals will 
be constructed as the needs of water users require. The features for future 
coniJtruction are the pumping plant, the remaining 6 miles of the main canal, 
and about 61 miles of laterals which, when completed, will irrigate approxi- 
mat^y 20,000 acres. 

CONSTBTJCTION DTJBINO FISCAL YEAB. 

One mile of telephone line was built to Savage headquarters, mak- 
ing a total of 80 miles of completed line. Lateral D was extended 
1^ miles to irrigate 180 acres of land. Four and one-half miles of 
laterals were constructed by contract up to the end of the fiscal year 
on the extensions of laterals K, Q, R, and S, which, when completed, 
will irrigate about 3,550 acres. Twelve hundred cubic yards of rock 
were plfl<5ed below the apron of the Lower Yellowstone Dam. 
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OPE&ATION AND MAINTENANCK 

During the season of 1912, from June 22 to October 20, 5,068 acres 
^ere irrigated, 4,915 being in Montana and 153 in North Dakota, 
and comprising 126 farms, of which 119 are in Montana and 7 in 
North Dakota. The small amount of irrigating done during 1912 
was due to the heavy rains during the growing season. The duty 
of water was 1.19 acre-feet per acre. From the first of Septem- 
ber to the close of the irrigating season water was delivered by rotat- 
ing in periods of 10 days. This method of water delivery reduced 
the seepage and also cut down the operating cost. 

For " Summary of operation and maintenance results," see Appen- 
dix, p. 334. 

Historical review. Lower TellowMtone project. 



Item. 



1900 



1910 



1911 



1912 



1913 to 
Jane 30 



Acreage for which service was prepared to supply 

water 

Acreage Irrifsted 

Number of farms irrigated 

Miles of canal operated 

Water diverted (acre-feet) 

Water delivered to land (acre-feet) 

Per acre of land irrigated (acre-feet) 



40,133 

7,113 

77 

1110 

50,028 
6,120 



.72 



40,133 
8,656 
97 
118 
61,142 
12,486 
1.44 



«37,867 

15,443 

230 

158 

52,542 

21,799 

1.41 



37,880 

5,068 

126 

125.5 

15,404 

6,058 

1.19 



«37,799 

4,716 

136 

133 

12,910 

5,438 



15 



1 Estimated. 1909 and 1910 reported as 60.5, which included only main canaL 
> Reduction due to amendments of farm unit plats. 

SETTLEMENT. 

At the present time there are 17 homesteads subject to entry. Dur- 
ing the fiscal year there have been 6 entries made, 2 relinquishments, 
6 assignments, and 13 private holdings transferred. The present 
class of settlers has previously raised grain, and their experience with 
diversified farming is limited. It is estimated that for the highest 
success there should be four times the present number of settlers on 
the project. During the fiscal year the Great Northern Railway 
completed a grade and laid the steel from Snowden to Fairview, and 
have also completed the grade from Fairview to Sidney, and are 
rushing to completion the grade from Sidney westerly toward Lewis- 
town. The incoming of this road has created confidence on the part 
of the landowners, and it is expected that additional fapaers will 
gradually locate in the valley. 

General data, Lower Yellowstone project. 



Item. 



Whole 


Fanns 


project. 


iirigated. 


600 


208 


347 


126 


1.7 


3.4 


241 


83 


106 


98 


66 


68 


40 


SO 


190 


80 


21 


14 


136 


82 


15 


IS 


7 


7 


800 


800 



Population on fiarms (estimated) 

Number of farms 

Average population on farms, per farm. , 

Inezpenenoed in farming 

Experienced in farming. 
Humid f ' ^ 



Owners on i 

Tenants on farms 

Neither owners nor tenants on farms. 

Number of public sohools 

Number of towns 

Population of towna (estimated) 
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PBIKCIPAL GBOP& 

In the season of 1912 grasshoppers damaged the crops, especially 
the alfalfa, to an estimated extent of $10,000. Three haustorms 
passed over sections of the valley, the one causing the most damage 
occurring on August 4, which destroyed crops in its path comprising, 
approximately, 2,000 acres. The estimated value of all the lost 
crops is placed at $50,000. 

Crop statistics. Lower Yellotcstone project, calendar year 1912, 



Crop. 



Acreage 
Irrigated 

or 
cropped. 



Unit of 
yield. 



Total 
yield. 



Total 
value. 



Barley 

Sugar beets. . . 

Com 

Flax 

Garden 

Hay 

Oats 

Potatoes 

Wheat 

Miaeeilaneous. 



1,284.6 
2,457 
8 

23 
2,400.5 

21.3 
871 
3,809 

73.8 
6,356.6 

63.5 



Ton 

Bushel.. 

Ton 

Bashd.. 
..do 



2,658 

56,973 
US. 5 
545 

27,367 



Ton 

Bushel.. 

...do 

...do 



946 
159,249.9 
11,865 
117,180 



116,179.00 

17,938.10 

578.00 

230.00 

28,334.54 

1,339.00 

5,507.00 

48,280.94 

5,821.50 

74,061.51 

1,419.41 



Total cropped., 



17,497.2 



199,580.00 



NoTE.-<:irops raised on irrigated and nonirrigated lands covered by water-right applications. 
FINANCIAI. STATEMENTS. 
Assets and UaMities, Lower Yellowstone project, June SO, 1919. 

AS8ETB. 

Accounts receivable: 

Water-right building charge 

Water-right operation and maintenance charge. 



$3, 478. 33 
d3, 824. 73 



Inyentories : 

Equipment in use — 

Animals $3. 580. 63 

Mechanical and other 16, 024. 46 



$97,303.06 



Materials, supplies, etc., in storehouse 

Cement 

Structural Iron and steel 

Lumber 

Fuel 

Undistributed cost (freight and handling on 
inventory property) 



m 605. 08 

3, 916. 80 

147.67 

3,078.72 

801.41 

259.30 

475.30 



Improvements to land: 

Gross cost 2. 785, 478. 63 

Less credits from incidental operations — 

Rentals of cottages 3, 258. 09 

Rentals of telephones 4, 831. 01 

Loss on mess operations * 6, 298. 87 

Profits on mercantile stores 640. 33 

Profits on hospital 14. 94 

Adjustments, contractor's freight 

refunds 21,261.33 



28,284.28 



23, 706. 83 



2.761,771.80 
Deferred operation and maintenance revenues 255, 042. 89 

Total assets 3, 142, 402. 03 

12872*— 14 10 



a Deduct 
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UABZLZniS. 

Accounts payable: 

I^bor $4, 434. 04 

PuFchasefl 652. 02 

Contract holdbacks 14, 693. 76 

Freigrlit and express 483. 66 

Passenger fares 66.85 

I-and agreements (132.00 

Miscellaneous 11, 927. 68 

Beseryes: 

For amortization of original cost by repay- 
ment — 

Building charges accrued 7,361.00 

Building advance collections 29,431.40 



$33,078.41 



36. 792. 40 

Unadjusted credits, net earnings of Government animals 1, 683. 36 

Net investment: 

Disbursement vouchers $3,115,479.80 

Transfers received 92, 396. 23 



Collection vouchers 106,133.33 

Transfers issued j 31, 793. 84 



8,207,876.08 
136.927.17 



3,070,947.86 



Total liabilities 3, 142. 402. 03 

Feature 009t9, Lower TeUoioatane project, to June SO, 191S, 

Diversion works: 

Lower Yellowstone Dam $331,916.63 

Canal system: 

Earthwork $1, 416, 311. 97 

Structures 577, 766. 41 



Distribution CQrstem: 

Earthwork 227, 027. 22 

Structures 20, 988. 08 



Highway bridges: 

Highway bridges (3) 8,643.69 

Bridges, force account 2,959.06 

Highway bridges, schedule No. 1 22.661.79 

Highway bridges, schedule No. 2 22,368.71 

Wooden structures 14, 021. 69 

Bridge approaches 4, 276. 98 



1,994.068.88 
248, 015. 80 



74,830.92 



Beal estate 28, 958. 51 

Buildings 18, 162. 03 

Telephone system 23, 717. 32 

Irrigable land, land and soil surveys, and farm units 15,356.80 

Examination of project as a whole 60,452.74 

Operation and maintenance: 

Diversion works 76, 981. 72 

Main canal system 112,347.99 

Lateral system 81, 012. 54 

Drainage system 507. 04 

Farms 13, 626. 46 

Buildings and grounds 78,731.94 

Telephone system 9, 692. 92 

Real estate 945. 31 

Automobile 2, 948. 66 

General expense (undistributed) 3,728.14 

380, 522. 61 



Total building and operation and maintenance cost....^ 8» 166, OOL 24 
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OperatkHf revenues and empeneee. Lower Yeilow9tone project, to June SO, 191$. 

EXPENSES. 

DevcDopm^it, maintenance ™™ - |76, 881. T2 

Carriage: 

(a) Operation $19,836.41 

(6) Maintoiance 92,511.68 

U2,347.99 

Distribntlon : 

(a) Operation $11,330.48 

( 6) Maintenance 69, 682. 06 

81,012.64 

Drainage^ maintenance 607.04 

Undistribated expenses 109, 673. 82 

380,622.61 

BETENUBS. 

Operation and maintenance, accruals 124,934.97 

Operation and maintenance, forfeitures 18.76 

Operation and maintenance, advance payment 488. 60 

Rental of lands and buildings 26.00 

Miscellaneous revenues 12.60 

Deferred operation and maintenance revenues 256,042.89 

880,622.61 

Estimated cost of contemplated works. Lower Yellowstone prefect. 

Main canal system $7,000 

Distributing system 40. 000 

Highway bridges 2. 700 

Total estimated cost of contemplated works 49, 700 

NEBRASKA- WTOMINO, NORTH PIiATTB PROJECT, 

(For Results to June SO, 191S, and Data for Complete Prefects, see Appen- 
dix, pp. 322 and 337.) 

LOCATION AND CLIMATIC CONDITIONS. 

Counties: Sioux, Scotts Bluff, Banner, and MorriU, Nebr.; Natrona, Car*'on, 
Converse, and Laramie, Wyo. 

Townships: 19 to 27 N., Bs. 48 to 67 W.; 26 to 30 N., Bs. 83 to 85 W., sixth 
principal meridian. 

Railroads: Chicago, Burlington ft Quincy; Union Pacific; Chicago ft North- 
western; Colorado ft Southern. 

Railroad stations and estimated population, January 1, 1913: Bridgeport, 
585; Bayard, 310; Minatare, 510; Scotts Bluff, 2,431; MltcheU, 736; Morrill, 400; 
and Henry, Nebr., 75; Torrlngton, 300; Vaughn; Lingle, 75; Barnes; Fort 
Laramie; Whalen; Quemsey, 300, and Casper, Wyo., 3,400. 

WATER SUPPLY. 

Source of water supply: North Platte River. 

Area of drainage basin : 12,000 square miles. 

Annual run-off in acre feet of North Platte River: At Pathfinder, Wyo. 
(12,000 square miles), 1905 to 1912— Maximum, 2,420,000; minimum, 870,000; 
mean, 1,453,000. At Guernsey or Whal^, Wyo. (16,200 square miles), 1900 to 
1912— Maximum, 2,690,000; minimum, 983,000; mean, 1,650,000. 

AOBICTTLTURAL AND CLIMATIC CONDITION& 

INTKBSTATB UNIT. 

Area for which the servioe is pr^Nired to supply water, season of 1913, 
109,272 acres. 

Area under water-right applications and rental contracts, season of 1918, 
90421 
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Length of irrigating season : From April 1 to September 30 — ^183 day& 
Average elevation of irrigable area : 4,100 feet above sea level. 
Average annual rainfall on irrigable area: 15 inches; 1912, 19.85 inches. 
Range of temperature on irrigable area : —25° to 104" F. 
Character of soil of irrigable area : Sandy loam. 
Principal products: Alfalfa, cereals, com, sugar beets, potatoes. 
Principal markets : Omaha, Nebr. ; Kansas City and St Joseph, Mo. ; Denver, 
Colo.; central Wyoming. 

LANDS OPENED FOB IBBIGATION. 

Dates of public notices and orders: July 29, 1907; May 29, 1908; June 16, 
1908; November 12, 1908; March 3, 1909; March 27, 1909; June 2, 1909; March 
12, 1910; April 4, 1910; June 6, 1910; June 25, 1910; July 2, 1910; September 10, 
1910; March 7, 1911; March 24, 1911; April 21, 1911; December 30, 1911; March 
13, 1912; March 14, 1912; March 19, 1912; May 23, 1912; June 24, 1912; Septem- 
ber 5, 1912; February 5, 1913; March 11, 1913 (2) ; March 29, 1913; June 23, 
1913. 

Location of lands opened: Ts. 22 to 26 N., Rs. 52 to 66 W., Sixth principal 
meridian. 

Present status of irrigable lands opened : Fifty-nine thousand three hundred 
and sixty-eight acres entered subject to the reclamation act; 6,653 acres op^i 
to entry; 644 acres withdrawn from entry; 9,998 acres of State lands (including 
2,179 acres of Carey Act lands) ; 32,820 acres in private ownership (including 
12,289 acres of Carey Act lands). 

Limit of area of farm units : Public, 80 acres ; private, 160 acres. 

Duty of water : Two and one-half acre-feet per acre per annum at the farm. 

Charges per acre of irrigable land : Building, $45 and $55 ; annual operation 
and maintenance charge, $1J.0 per acre. 

CHBONOLOGICAL SXTSflOCABY. 

Reconnaissance made and preliminary surveys begun in 1902. 

Construction recommended by director, March 7, 1903. 

Construction conditionally authorized by secretary March 14, 1903. 

Ontract with North Platte Canal & Colonization Co. for right of way for 
first part of Interstate Canal, December 22, 1904. 

First irrigation by Reclamation Service, season of 1908. 

Interstate Canal, first 95 miles completed May, 1908. 

Whalen Diversion Dam completed February, 1909. 

Pathfinder Dam completed June, 1909. 

Pathfinder Dike completed May, 1911. 

Interstate Canal, 136 miles completed June 30, 1913. 

Entire project, comprising storage and interstate units, 84 per cent completed 
June 30, 1913. 

IBBIGATION FLAN. 

The irrigation plan of the North Platte project provides for the storage of 
flood waters of North Platte River in a reservoir controlled by the Pathfinder 
Dam, about 3 miles below the junction of the North Platte and Sweetwater 
Rivers and 50 miles southwest of CJasper, Wyo., and in smaller reservoirs along 
the canal lines; and the diversion of water from North Platte River by a dam 
near Whalen, Wyo., into the Interstate Canal, supplying water for lands on the 
north side of the river, and into the Fort Laramie Canal, watering lands on the 
south side of the river. The United States claims all waste, seepage, spring, 
and percolating water arising within the project and proposes to use such water 
In connection therewith. 

The completed features are: Pathfinder Dam and Dike, Whalen Diversion 
Dam, the first two divisions of the Interstate Canal, lateral systems of districts 
1 and 2 of the Interstate Canal system, Reservoir No. 1, known as Lake Alice. 
Construction is in progress upon Reservoir No. 3, known as Lake Minatare, the 
third division of the Interstate Canal, and the third lateral district. The Fort 
Laramie Canal system, covering approximately 107,000 acres, remains for future 
construction. 
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coNSTBTJcnoN Dxmora piscal yeas. 

Path-finder Reservoir, — ^The gap in the spillway weir was closed, 
thereby increasinff the storage capacity of the reservoir from 1,026,000 
to 1,070,000 acre-feet. The concrete bulkhead at the intake end of the 
south tunnel was lengthened 25 feet Such portion of the concrete 
floor as had been destroyed during the season of 1912 has been re- 
placed.. The lower portion of the south tunnel was enlarged so as to 
admit the discharge of a larger volume of water without sealing. In 
order to protect the control piping of the south timnel valves, an 
auxiliary tunnel was driven around the south abutment of the dam 
connecting the pillage chamber with the canyon wall below the dam. 
The control piping was placed in this auxiliary tunnel, and the con- 
trol valves are attached at the lower end of this tunnel. In order to 
prevent further destructive action hy the discharge of the valves in 
the south tunnel, a cross-cut was driven from the auxiliary tunnel 
into the south tunnel, entering the latter at the lower end of the con- 
crete bulkhead and providing a free passage of air at this juncture, 
thus eliminating the violent hammering, which had been caused by 
the vacuum forming at this point. Repair work was also done on 
the valves of the south tunnel. The operating sfystem of the gates 
of the north tunnel was overhauled. 

Interstate Gan/il. — ^Divisions 1 and 2 of the Interstate Canal, 
which include the first 95 miles, were completed in May, 1908. The 
third division includes the Highline, which is an extension of the 
main canal, the Lowline, which heads at Lake Minatare and extends 
beyond Red Willow Creek, and the Reservoir Supply Canal, which 
extends from Reservoir No. 1 to Lake Minatare, 5 miles m lengtii. 
The Highline Canal and lateral system were completed in the early 
spring of 1913, and this system is now being operated. Contracts 
were let for 17 schedules of the Lowline Canal in December, 1912, 
covering all excavation of this canal from Lake Minatare to Wild 
Horse Creek, a distance of 28^ miles. Sixty-five per cent of this 
work was completed at the end of the fiscal year. Informal contracts 
were let during June, 1913, for 5 schedules of lateral earthwork un- 
der the Lowline Canal. Survevs are in progress on the extension of 
the Lowline Canal and lateral system with a view to letting this 
work at an economical rate of progress. Cross-drainage structures, 
lateral head^tes, road crossings, and other miscellaneous structures 
are being built on the Lowline Canal system by Government forces 
at a rate of progress in keeping with the earthwork. 

Supplementary storage. — In the development of the third lateral 
district it is necessary to provide supplementary storage reservoirs. 
There are three available reservoir sites, Nos. 1, 2, and 3, with 
capacities of 11,400, 27,000, and 67,000 acre-feet, respectively. Res- 
ervoir No. 1 is often referred to as Laike Alice, and Reservoir No. 3 
is known as I>ike Minatare. Construction work was started on Lake 
Alice in the summer of 1911, and Dam No. 1^, closing a low saddle 
on the east boundary of this reservoir, was completed in the spring of 
1912. This involved the excavation of about 128,000 cubic yards of 
earth, and the quarrying, hauling, and placing of about 13,000 cubic 
yards of rock. The principal outlet of this reservoir is a concrete 
regulating structure built in conection with Dam No. 1\ and supply- 
ing water to the reservoir-supply canal. Test borings and investiga- 
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tions of dam site No. 1 were be^un during the summer of 1911. The 
cut-off trendi was started during the fall of 1911, suspended dur- 
ing winter, and work resumed m April, 1912. The construction 
of the earthwork on Dam No. 1 began about May 1, 1912, under con- 
tract, and was completed in July, 1912. The hauling and placing 
of riprap material on this dam was completed in January, 1913. The 
building of Dam No. 1 involved the excavation of about 288,000 cubic 
yards of earth and 17,300 cubic yards of brule clay. The riprapping 
of this dam involved the quarrying, hauling, and placing of about 
5,970 cubic yards of gravel and of about 16,000 cubic yards of rock. 
Construction work b^n on Dam No. 8 at Liake Minatare in June, 
1912. The construction of this dam involves the handling of about 
630,000 cubic yards of earth fill, 157,000 cubic yards of gravelly ma- 
terial, 14,000 cubic yards of unscreened gravel, 14,000 cubicyards of 
brule-clay excavation, and 16,000 cubic yards of concrete. Tne prog- 
ress has been materially improved since the opening of the present 
working season, the contractor having sublet practically all of the 
earth portion of the embankment and the placing and form work of 
the concrete. At the end of the fiscal year his contract was 15 per 
cent completed. 

Drainage investigations. — ^The necessary surveys and investigations 
preceding the construction of drainage works have been continued. 
These investigations include borings over the affected areas and 
tracts likely to become seeped to determine the subsoil conditions, the 
elevation, and periodic variation of the water table, and other factors 
bearing upon the location and construction of the drainage works. 

Drainage works. — During the fiscal year there were completed the 
Banner and McAllister drains. The Banner drain involved 3,300 
cubic yards of wet open-ditch excavation and the laying of 5,950 feet 
of 12-inch tile. The McAllister drain involved the placing of 12,250 
linear feet of drain tile, of which 10,350 feet were 15-inch and 1,900 
feet were 10-inch. On the Sunflower drain 2,900 linear feet of 12- 
inch tile were placed and the work was temporarily discontinued 
because of quicksand, making further progress with the trench ma- 
chine or by handwork impracticable. On the Dunham drain 7,470 
feet of dram tile were placed, and on the Hiersche open drain 29,270 
cubic yards were excavated by means of the drag-line excavator. 

OPERATION AND MAINTBNANCS. 

The system operated during 1912 comprised the Pathfinder Reser- 
voir, the Whalen diversion works. Reservoir No. 1, and the first, sec- 
ond, and a portion of the third lateral districts, including 95 miles 
of main canal, 4.6 miles of reservoir-supply canal, and 503 miles of 
laterals. Water to the amount of 113,251 acre-feet was delivered to 
777 farms, aggregating 50,250 acres in crops, or an average of 2.25 
acre- feet per acre. Water was also furnished under contract to 58 
farms in the North Platte Canal & Colonization Co.'s tract, aggre- 
gating 5,381 acres of crops. The maximum diversion at the Whalen 
Dam into the Interstate Canal was 1,370 second- feet, and the total 
diversion during the season was 239,588 acre- feet. The season was 
unusually wet, making it difficult to cure the alfalfa hay to make it 
marketable. 
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Daring the season of 1913, 70,937 acres of land are bein^ supplied 
with water in the first, second, and third lateral districts under water- 
right applications, 869 acres under rental agreements, and 17,837 
acres under contract with the North Platte Canal & Colonization Co. 
Of this acreage there are cultivated 7,160 acres in the North Platte 
Canal & Colonization Co.'s tracts and 58,692 acres in the land subject 
to the reclamation act under water-rimt applications and rental 
agreement& Water was diverted into the main canal on April 16, 
the maximum diversion to June 30 being 1,270 second -feet. There 
have been no breaks or interruptions of any bind. With the begin- 
ning of the present irrigation season the supply-on-demand system of 
water deliveiy was adopted. It became apparent, however, that this 
system must be suspended during periods of heavy demand. In this 
case the system of four days' delivery, followed by four days' non- 
delivery, will again be used, as it has proven generally satisfactory 
during periods of extreme demand. On June 30 the Pathfinder Res- 
ervoir contained 608,570 acre-feet of water. 

For ^ Summary of operation and maintenance results," see Appen- 
dix, p. 334. 

Historical review. North Platte project. 



Item. 



1009 



mo 



1011 



1013 



1018, to 
Jane 80. 



Acreage for which serviee was prepared to supply 

water. 

Acreage irr^ted 

Number of rarms Irrigated 

Miles of canal operated 

Water stored (acre-feet) maximum 

Water deaTired to land (acre-feet) 

Per acre of land irrigated (acre-feet) 



87,468 
Ml. 214 

*e28 

467 

740,000 

> 109.166 

«3.17 



87.094 

148,637 

*688 

487 

320.000 

1166,238 

*3.03 



06,806 

MO, 411 

820 

634 

303,600 

> 190, 427 

14.26 



103.837 

155,631 

835 

603 

1.012,000 

* 113, 251 

*2.26 



100,272 

165,853 

063 

645 

606,570 



1 Includes acreage in crops on North Platte (3anal A Colonisation Co. lands, 
s Ezclusiye of lands under North Platte Canal & Colonisation Co. tract. 

SETTLEMENT. 

The conditions of settlement have not changed materially during 
the past year. There were 1,056 farms open to irrigation in 1912, of 
which 818 are public lands and 237 private holdings, including school 
lands. The total population on farms in 1912 was 2,504:. Of the 
above 1,055 farms, there were 278 on which water was not used, leav- 
ing 777 farms on which water was used beneficially. In 1911 there 
were 956 farms open to irrigation, of which 227 were private hold- 
ings. Of the above, 58 farm units and 117 private holdings had no 
improvements on them. In 1910 there were 878 farms open to irriga- 
tion, of which 203 were in private ownership. Of the above 878 
holdings, 163 were without any improvements. The following sum- 
marv shows the number of transfers made on homestead and deeded 
lancis for the years 1909 to 1912, inclusive : 





1000 


1010 


1011 


1918 


Momber of transfers made on homestead lands 


80 
3 


43 
10 


17 
7 


80 


Hombcr of transfers made on deeded lands 


10 






Totia 


82 


58 


24 


41 
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During the period of 1909 to 1912, inclusive, 2 farm units (public 
land) and 1 unit of private land changed hands three times; 12 units 
of public land and 3 units of private land changed hands twice; and 
101 farm units of public land and 18 units of private land changed 
ownership once each. The total number of changes from 1909 to 
1912, inclusive, was 168, and the number of farms which changed 
ownership was 137. The relatively small number of changes during 
four years is largely due to the small demand which has existed 
during this period for investments of this character. 

PBINCrPAI. CBOPS. 

The crop statistics of this project for the past several years show 
a constantly diminishing percentage of small grains and a cor- 
responding increase in alfalfa, potatoes, and sugar beets. The sea- 
son of 1912 was generally favorable to crop conditions, because of the 
abundant rainfaU throughout the growing season, although this ad- 
vantage was somewhat offset by the damage which the alfalfa hay 
suffered by reason of excessive rains. The average crop yield was 
better than in any year since 1909. Three hailstorms visited the 
project, on June 19, covering a portion of the Upper Sheep Creek 
Valley, and on August 4 and September 3, covering a portion of 
Sunflower Flats. The damage was considerable, but the affected 
areas were fortunately small. The crop conditions during the cur- 
rent year promise a good yield. Some small areas have been visited 
by hail, but the damage is not extensive from this cause. About 70 
per cent of the area farmed is in alfalfa and the acreage of sugar 
beets is nearly five times that of 1912. 

Crop 8iati8iic8, North Platte project, calendar year 191t. 



Crop. 



Acreage 
irrigated 

or 
cropped. 



Unit of 
yield. 



Total yield. 



Total 
▼alua. 



AlfiaHahay 

AUiEdfaseed 

Barley 

Com 

Oats 

Potatoes 

Rye 

Sugar beets 

Wheat 

ICiacellaneous 

Total cropped 

Other pnrposes 

Total area irrigated 



19,512 
1,174 
1,156 
6,260 

10,003 
1,192 
996 
667 
4,390 
1,811 



Tons.... 

Bushels. 
...do.... 
...do.... 
...do.... 
...do.... 
...do.... 

Tons..., 

Bushels. 



42,604 

977 

81,064 

06,821 

206,360 

121,392 

8,700 

7,132 

75,354 



1218,020 
8,793 
15,582 
88,728 
103,376 
30,348 
4,350 
89,939 
50.487 
16,882 



47,251 
2,999 



521,455 



50,250 



SALE OF SUPPLEMENTAL STOBAGE BIGHTS FROM PATHFINDER 
BESEBVOIB TO FBIVATE CANALS. 

Following the plan briefly mentioned in the eleventh annual re- 
port, contracts were entered into with six canal companies or districts 
in Nebraska for the sale of supplemental storage rights from Path- 
finder Reservoir. Several other districts have made applications to 
purchase, but were unable to complete the necessary arrangementa 
The North Platte Canal & Colonization Co. diverting from the North 
Platte Eiver through the headgates of the Interstate Canal, has made 
application to purchase such permanent storage rights^ but was 
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unable to enter into the required ajgreement, because of a pending 
reorganization of this company. They have, therefore, entered into 
a temporary rental agreement for the current season. A number of 
companies and districts diverting from the river in Nebraska have 
entered into similar rental agreements. A reconnoissance examina- 
tion of the irrigation possibihties above the Pathfinder Reservoir has 
been made. The findmgs have resulted in certain important conclu- 
sions relative to future diversions in that territory and the required 
action to be taken to insure adequate protection of the rights of prior 
appropriators below Pathfinder, without hindering legitmiate devel- 
opment in the section above this reservoir. 

FOBT T«ATiAMTE CANAL INVESTIGATIONS. 

In accordance with the recommendation of the consulting board of 
May 3, 1912, a form of trust deed was prepared for execution by 
owners of deeded lands and submitted to a number of trust com- 
panies for consideration. The attorneys of these trust companies 
found certain legal objections to the trust deeds, and the matter was 
resubmitted to the department for further action. The department 
revised and modified certain features of the deeds, and thev were 
a^ain submitted to several trust companies in Nebraska and Wyo- 
ming, most of which have lately forwarded their schedule of rates 
so that the matter mav be presented to the interested landowners at 
an early date for further consideration and action. 

ORBEB DATED SEPTEHBEB 5, 1912. 

Whereas, by order of March 13, 1912, it was provided that water 
users under the North Platte project whose water-riffht applications 
were subject to public notice of December 30, 1911, for said project, 
might receive water for irrigation in the season of 1912 without 
prior payment of the portion of the instalment for operation and 
mamtenance for 1912, amounting to $1.25 per acre of irrigable land, 
subject to certain conditions; and 

Whereas, one of the conditions was that the charge for operation 
and maintenance per acre of irrigable land for the season of 1912 
should be $1.40 instead of $1.25. 

Now therefore by virtue of the authority given me by the act of 
Congress approved June 17, 1902 (32 Stat, 388), commonly called 
the reclamation act and by acts supplementary thereto and amenda- 
tory thereof, it is hereby ordered : 

That water users under said project who, having availed them- 
selves of tiie benefits of said order of March 13, 1912, desire to make 
payment of the charge for maintenance and operation for the season 
of 1912 on or before October 1, 1912, shall be allowed a discount of 5 
cents per acre upon the charge for maintenance and operation as 
fixed in said order of March 13, 1912, if payment of the charge for 
maintenance and operation for season of 1912 is made on or before 
October 1, 1912. 

Samuel Adams, 
First Assistant Secretary of tJie Interior. 

ORDEB DATED FEBBUABY 5» 1913. 

In pursuance of the provisions of the reclamation act of June 17, 
1902 (32 Stat, 388), and of the act of February 13, 1911 (36 Stat, 
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902), the following order for the North Platte project, Nebraska- 
Wyoming, is hereby issued as supplemental to the public notice of 
December 80, 1911, and public notices or orders amendatory thereof 
or supplementary thereto, viz: 

For all lands subject to the said public notices, for which water 
has been furnished and paid for on a rental basis for the (^endar 
year 1911, or the calendar year 1912, or both those years, no pay- 
ment shall be required of the portions of instalments for operation 
and maintenance accruing under the terms of said notices due 
December 1, 1910, or December 1, 1911, as the case may be, for the 
years during which water was furnished and paid for on a rental 
basis. 

Samitel AnABfS, 
First Assistant Secretary of the Interior. 

PUBLIC NOTICE DATED liABCH 11, 1918. 

1. In pursuance of the provisions of the reclamation act of June 
17, 1902 m Stat, 888), and of the act of February 13, 1911 (86 
Stat., 902), notice is hereby issued for the North "Platte project, 
Nebraska- Wyoming, as supplemental to public notices of Decemb^ 
80, 1911, March 14, 1912, and notices and orders amendatory thereof 
or supplementary thereto for the said project, viz : 

2. AH lands in private ownership subject to the said public notices 
and orders shall be subject to all the charges, terms, and conditions 
announced in said public notices and orders, provided, that for all 
water-right applications filed for such lands during the calendar year 
1913, the first installment of the building, operation and main- 
tenance charges shall be due on December 1, 1913, and subsequent 
installments shall become due on December 1 of each year thereafter. 

8. Until further notice the amount of the portion of installment 
for operation and maintenance, and the conditions under which 
payment therefor shall be made^ shall be as heretofore announced. 

4. The object of this notice is to effect a temporary suspension, 
during the calendar year 1913, of the provisions of prior public 
notices and orders in so far as they provide for the accumulation of 
charges for building, operation and maintenance against lands in 
private ownership. 

Lewis C. Layun, 
Assistant Secretary of the Interior. 

PUBLIC NOTICE DATED MABCH 11, 1913. 

In pursuance of the provisions of the reclamation act of June 17, 
1902 (32 Stat., 388), notice is hereby given as follows for the lands 
under the North Platte project, NebraS^a- Wyoming, viz : 

1. The portion of installment for operation ana maintenance due 
December 1, 1912, which must be paid before water is furnished for 
the irrigation season of 1913, and the portion of the installment for 
operation and maintenance which falls due on December 1 of 1918, 
and of each year thereafter, is hereby reduced to $1.10 per acre or 
irrigable land until further notice; and such payment ahiall entitle 
the applicant to a maximum water supply of not to exceed 2.5 acre- 
feet per acre of irrigable land per annum; in no event, however, in 
excess of the amount needed on the land for beneficial use. 
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2. Should the ijnanti^ of water stated be found to be insufficient 
for the proper irri^tion of any tract, additional water may be 
obtained on application therefor by the landowner or entryman, and 
payment for same at the rate of 25 cents per acre-foot shall b^ome 
due on December 1 of the year in which the water is used, and such 
sum must be paid before water is furnished to such tract in the 
following year. 

3. Any deficiency in the amounts to be paid for operation and 
maintenance charge which may arise by reason of the reduction of 
such charge shall be duly announced and added to the portion of 
the installment for operation and maintenance falling due after such 
announcement 

Lewis C. Latun, 
Assistant Secretary of the Interior. 

PUBUO VOTICE DATED MABCH 29, 1013. 

1. Additional lands will be placed under irrigation in the season 
of 1913, in the third lateral aistrict of the North Platte project. 
Nebraska- Wyoming, under the provisions of the reclamation act oi 
June 17, 1902 (32 Stat., 388), shown on farm unit plats of the 
following townMiips, viz: Sixth principal meridian — ^T. 22 N., R, 
63 W.; T. 22 N., R 62 W.; T. 22 N., R 51 W.; T, 24 N., R. 56 W-; 
approved March 12, 1913. 

2. The said lands shall be subject to all the terms and provisions 
of the public notice of March 14, 1912, for other lands in the said 
district, with the following exceptions, viz : 

3. AH water-right apphcations shall be filed in the office of the 
United States Reclamation Service at Mitchell, Nebr., and all pay- 
ments of charges for building, operation and maintenance shall be 
made to the special fiscal agent of the Reclamation Service at Mitchell, 
Nebr. 

4. For lands heretofore entered and for lands in private ownership 
opened to irrigation in 1913 the first installment of the charges for 
buildings operation and maintenance, shall be due on December 
1, 1914. 

Lewis C. Latmn, 
Assistant Secretary of the Interior. 

mrANCIAI. STATEMENTS. 
Assets and liahOities^ North Platte project, June SO, 191S. 

ASSETS. 

Gash in special financial agent* s possession awaiting remittance. $81. 92 

Accounts receivable: 

Miscellaneous $472. 25 

Water right building charge 104, 939. 87 

Water rifi^t operation and maintenance charge. 97, 778. 12 



Inyentories : 

Mercantile stores 88.00. 

Equipment in use — 

Animals $18,395.00 

Mecbanical and other 44,460.35 



203, 190. 24 



62,855.35 
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Inv^^ries — GonttnuedL 

Materials, supplies, etc., In storehouse $30, 299. 34 

Cement 5,028.70 

Structural iron and steel 8,684.52 

Lumber 6,179.04 

Explosives 151. 30 

Forage 4, 874. 95 

Fuel 4, 295. 69 

Products of local operations 6,619.28 

Goods In transit 3,862.26 

Undistributed cost, freight and handling, on 

Inventory property 1,739.66 

$134,677.98 

Improvements to land: 

Gross cost 6, 916, 247. 66 

Less credits from Incidental operations — 

Rentals of cottages $2, 532. 25 

Rentals of grazing lands 2, 258. 88 

Rentals of irrigation water 3, 846. 50 

Revenues, miscellaneous 7,226.16 

Loss on mess operations ^ 9, 075. 46 

Profits on mercantile stores 4, 758. 57 

Profits on hospital 4,522.61 

Adjustments — 

CJontractor's freight refunds— 12,583.74 

Forfeitures by defaulting bid- 
ders and contractors 16,255.00 

44,908.25 

6,871,339.40 

Total assets 6, 209, 289. 64 

LIABILITIES. 

Accounts payable: 

Labor 11, 039. 04 

Purchases 9, 678. 88 

CJontract estimates 28. 094. 41 

CJontract holdbacks 13, 639. 24 

Freight and express 6, 764. 66 

Passenger fares 637. 39 

Coupons 26. 55 

Miscellaneous 22. 94 

68,803.11 

Reserves: 

For amortization of original cost by repay- 
ment — 

Building charges accrued 261, 689. 18 

Building advance collections. 10, 155. 00 
Bulldlngcollectlonsforfelted. 3, 470, 40 

275, 314. 68 

For depreciation on plant and equipment 2, 191. 74 

277,506.82 

Unadjusted credits, net earnings of Government animals * 8, 247. 67 

Net investment : 

Disbursement vouchers 5,604,089.24 

Transfers received 619, 801. 81 

6,223,891.06 

Less — 

CoUectiwi vouchers 399,619.09 

Transfers issued 17, 838. 59 

417,457.68 

6,806,488.37 

Bxcess operation and maintenance 68,794.81 

Total liabilities 6,209,289.54 



» Deduct. 



Digitized by VjOOQIC 



KEBRASKA-WYOMINO: KOBTH PLATTE PBOJEOT. 157 

Fe&htre ooMts, North Platte project, to June SO, 191$. 

Storage works: 
Pathfinder — 

Surv^ and eammlnation $20,806.06 

Lands submersed 205, 400. 06 

Masonry dam 867,236.82 

Dike, permanent 221, 799. 77 

Dike, temporary 14, 929. 61 

Spillway dams 14,420.42 

Emergency gate shaft, drainage tunnel 9, 493. 46 

Sooth tunnel 187, 785. 45 

North tunnel 201, 067. 59 

Permanent buildings 5,000.00 

Auxiliary tunnel 20,045.31 

Crosscut tunnel 4, 565. 78 

South tunnel repairs 22, 711. 19 

PUe bridge 4.534.57 

$1, 799. 866. 94 

Interstate (supplemental storage) : 

Dam No. 1 138,864.02 

Dam No. 1| 70,244.39 

Dam No. 8 83,076.97 

291, 685. 88 

Diyerslon works: 

Whal^ Dam (contract) 199,912.61 

Whalen Dam (Ctovemment force) 88,346.36 

Whalen Dam fish ladder 1, 751. 57 

236, 010. 64 

Guernsey Dam examination 11, 808. 78 

Canal system: 

Earthwork (Interstate) 1, 473, 117. 82 

Structures (Interstate) 662,744.62 

Blprap, third division. Main Canal (Inter- 
state) 661. 21 

Surveys — 

Alcova-Casper C^nal 1,222.09 

€U>shai Park 28,900.68 

Fort Laramie 19,613.77 

Sweetwater River 10, 100. 00 

Third division. Main Canal 14,290.10 

2,210,550.19 

liateral system: 

Earthwork 402, 092. 31 

Structures 401, 902. 94 

Surveys, land lines 43, 594. 52 

847, 589. 77 

Real estate (rights and property), lands purchased (not sob- 
merged) 32, 494. 64 

Water-right adjudications. North Platte River ditches 9,473.39 

Drainage system 35, 157. 39 

Preliminary operation and maintenance 430,893.78 

Project buildings 12, 718. 00 

Total building cost 5,916,247.66 

Operation and maintenance: 
Pathfinder — 

Distribution 6, 685. 72 

Repairs 561. 33 

6,247.06 

First division, Main Canal — 

Distribution 9, 461. 12 

Protection 15, 992. 83 

Repairs 64, 056. 93 

89,510.88 
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Operation and maintenance — Continued. 
Second division, Main Canal — 

Distribution |6, 754. 86 

Protection 7, 189. 59 

Repairs 11. 694. 37 

$26,548.32 

Rawhide, first and second lateral districts — 

Distribution .- 51, 966. 82 

Protection 2, 804. 11 

Repairs 27,859.69 

82,630.62 

Third lateral district— 

Distribution 4, 996. 62 

Protection 449. 35 

Repairs 5, 206. 28 

10,652.26 

Total operation and maintenance cost 214, 589. 12 

Total building and operation and maintenance cost 6^ 130. 836. 77 

Operating revenues and ewpenaes of North Platte project to June SO, 191$, 



Development : 

Operation $5, 685. 72 

Maintenance 561. 33 

16,247.06 

Carriage : 

Operation 25, 453. 95 

Maintenance 64,056.93 

89, 510. 88 

Distribution : 

Operation 74, 170. 85 

Maintenance 44, 660. 34 

118,831.19 

Excess revenues over expenses 58, 794. 31 

273, 383. 43 

SEVEN U1C8. 

Operation and maintenance, accruals - 263, 180. 88 

Operation and forfeitures I 1,058.40 

Operation and advance payment 524.40 

Rental of irrigation water l — 8,619.75 

273,383.43 

The following tabulation presents the principal features of the 
interstate unit of this project which are as yet uncompleted, but on 
which construction work is in progress, together with the amounts 
allotted therefor, expenditures to June 30, 1913, and balances remain- 
ing for their completion. It is estimated that these features will be 
completed with the amounts shown in the " balance " column, except 
the item of drainage. 

Estimated cost of contemplated works. 



Feature. 


AUotted. 


Expenditures. 


Balanoa. 


Dam No 3 . 


1544,000.00 

209,831.09 

354,719.21 

^ 83,991.06 

-^ 283,049.31 


183,076.97 
82,201.19 

184,277.77 
35,157.39 

214,689.12 


$460,928.03 


Lowline Oanftl ^,,.-^,-,^, 


127,629.90 


Third lateral district 


170,441.44 


Draiiiftge ,.-,- -- 


48,834.56 


OTmratloii and TnftiT»tenftTir»fi 


68, 46a 19 






Total 


l,475,£9Lfi6 


699,302.44 


876,289.13 
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NEVADA, TRUCKEE-CARSON PROJECT. 

(For Results to Jwum SO, 191S, and Data far Complete Project, see Appendlz* 
pp. 322 and 337.) 

LOCATIOV. . 

Counties: Chnrcfaill, Storey, and I^on. 

Townships: 17 and 18 N., Rs. 17 to 80 B. ; 19 N., Rs. 26 to 81 R ; 20 N., Rs. 22 
to 31 E., Mount Diablo meridian. 

Railroad: Southern Padflc 

Railroad stations and estimated population January 1, 1918: Femley, 25; 
Hazen, 100; Fallon, 1,000; and Lahontan, 300. 

WATER SUPPLY. 

Source of water supply : Truckee and Carson Rivers. 

Area of drainage basin : 3,460 square miles. 

Annual run-off In acre-feet: Truckee River at Tahoe (519 square miles), 1901 
to 1912, maximum, 703,000; minimum, 112.000; mean, 304,000. Truckee River, 
near Ylsta and CUark (1J40 square miles), 1900 to 1912; maximum 2,222,000; 
minimum, 359,000; mean, 872.000. Carson River at Empire (988 square miles), 
1901 to 1911, maximum, 655,000; minimum, 178,000; mean, 414,000. 

AGBICXTLTTnEtAL AKB CLIMATIC CONDinOK& 

Area for which service Is prepared to deliver water, season of 1918: 52,039 
acres. 

Area under water-right applications and rental contracts, season of 1918: 
45313 acres. 

Length of Irrigation season : From April 1 to October 15 — ^198 days. 

Average elevation of irrigable area : 4,(X)0 feet above sea level. 

Average annual rainfall on Irrigable area: 4 Inches. (1912, 4 Inches.) 

Range of temperature on Irrigable area : 0"* to 105* F. 

C3iaracter of soil of irrigable area : Exceedingly variable ; sand, sandy loam, 
clay, adobe, and volcanic ash. 

Principal products: Alfalfa, small grain, potatoes, onions, sugar beets, and 
truck crops. 

Principal markets : Nevada mining camps and California cltlea 

LANDS OPENED FOB IRRIGATION. 

Dates of public notices and orders relating thereto : May 6, 1907 ; November 
1, 1907; January 30, 1908; April 4, 1908; June 5, 1908; December 26, 1908; 
March 1, 1909; September 28, 1909; April 26, 1910; September 16, 1910; April 
22, 1911 ; October 17, 1911 ; February 8, 1912 ; June 13, 1912 ; January 17, 1913. 

Location of lands opened: Ts. 17 to 20 N., Rs. 23 to 31 E., Mount Diablo 
meridian. 

Present status of Irrigable lands : 21,259 acres entered subject to the reclama- 
tion act ; 328 acres open to entry ; 28,767 acres withdrawn from entry ; 102 acres 
State lands; 46,117 acres in private ownership (Including 10,031 acres of rail- 
road lands). 

Limit of area of farm units : Public, 80 acres ; private, 160 acres. 

Duty of water : 3 acre-feet per acre per annum at the farm. 

Building charge per acre of irrigable land : $22 and $30. 

Annual operation and maintenance charge per acre of irrigable land : $0.75. 

CHRONOLOGICAL STTMMABY. 

Reconnolssance made and preliminary surveys begun in 1902. 
Construction recommended by director March 7, 1903. 
Construction conditionally authorized by Secretary March 14, 1903. 
Truckee Canal completed June, 1905. 

Carson River headworks and main distributing canals completed September, 
1905. 
First irrigation by Reclamation Service, season of 1906. 
Truckee Canal chute completed November, 1910. 
Lahontan Dam commenced January, 1911. 
Lahontan Dam 43.4 per cent completed June 30. 1913. 
Entire project 75.9 per cent completed June 30, 1913. 
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ZSBIGATION PIiASr. 

The irrigation plan of tbe Trnokee-Oarson project provides for the storage 
of water in a number of small reservoirs on the headwaters of Tmckee River, 
in Lake Tahoe, in the Alkali. Flat Reservoir, near Churchill, Nev., and in La- 
hontan Reservoir, on Carson River, near Hazen, Nev.; the diversion of water 
from Truckee River by a dam about 20 miles below Reno, Nev., into the Truckee 
Canal, supplying water to lands in the Truckee and Carson River Valleys and 
to the Lahontan Reservoir; the diversion of water from Carson River by a 
dam near Dayton, Nev., for storage in Alkali Flat Reservoir and irrigating 
lands in Churchill Valley below that reservoir ; and the diversion of water from 
Carson River by a dam about 6 miles below the Lahontan storage dam into 
two canal systems, one on either side of the river, watering lands in the lower 
Carson River Valley. The United States intends, for and in connection with 
the project, to use the waste, seepage, spring, and percolating water arising 
within the same, and asserts a right thereto by virtue of its reservation of all 
unappropriated waters of the project source of supply and of its appropriation 
of said waters in accordance with the State law heretofore made for the pur- 
poses of the project 

The features of the above irrigation plan which have been completed are: 
The diversion dam in the Truckee River; the Truckee Canal, carrying water 
from this diversion and discharging into the Carson River above the site of 
Lahontan Dam ; the Truckee Canal concrete chute; the diversion dam in Carson 
River, situated about 5 miles below Lahontan Dam; that portion of the com- 
plete distribution system which includes laterals taking out of Truckee Canal 
in the vicinity of Femley and Hazen, and two main canal systems heading at 
Carson diversion dam and extending over the main portions of the project In 
Carson Sink, with Fallon as a coiter. 

Construction is in progress on the Lahontan Dam for the storage of flood 
waters in the Carson River. 

The features remaining for future construction are: The completion of the 
dam controlling the outflow from Lake Tahoe and the construction of dis- 
tributing systems for the several extensions to the project which lie adjacent 
to and on all sides of the project as already constructed, and such extensions of 
the drainage system as are found necessary. 

CONSTBUOTION DUBIKG FISCAL YEAB. 

Lahontan Dann. — ^The large construction plant for the dam is op- 
erated by electric power, which is generated in the hydro-electric 
?lant at the site of the dam, utilizing the fall of about 120 feet from 
'ruckee Canal to Carson River. Steam power is used only for op- 
erating small steam shovels and narrow-gauge locomotives, which are 
employed to some extent on the work. The construction program 
was carried out in accordance with a predetermined s<*.hedule, based 
upon the controlling factor of seasonal variations in the river flow. 
The spillway pom excavation was finished. The concrete circular 

Eool structure was completed, comprising about 14,000 cubic yards of 
eavy floor slabs and walls, in which were contained a drainage 
system, inspection galleries, and a 6- foot diameter inverted siphon 
under the river. The double 9-foot diameter outlet conduit was con- 
nected with the pool and operated for permanent diversion of the 
river. The temporary timber diversion dam and flume served their 
purpose without mishap during the construction of the work in the 
bed of the river and were finally dismantled after i\ll purposes of 
river diversion had been served. The deep cut-off wall was extended 
into the left abutment and across the site of the spillway, thus com- 
pleting the structure from end to end below the surface of the 
ground and to its full height, except where it crosses the temporary 
spillway on the left side. Permanent back filling along the cut-on 
wall was completed to the ground surface wherever practicable or 
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desired. All excavation for both spillways was completed in readi- 
ness for concrete, and the drainage system throughout these areas was 
mostly installed. The concrete walls and floors of the left spillway 
were entirely completed and partly back filled from the mam dam 
cross section to and including the connection with the spillway pool. 
The concrete structure of the right spillway was completed except 
for the floor slabs from the spillway pool to the top of tne hill at the 
end of the main sluiceway beiow the weir. 

The river channel below the dam was excavated bv steam shovel 
and teams, and the concrete and rubble paving of tiie bottom and the 
slope paving of the right bank were completed. After completing 
the large structures in the bed of the river the work of buildmg the 
main embankment of the dam was commenced in September, and 
about the beginning of 1913 was brought up to the top of the pool 
wall, which was the desired height for temporary overflow by spring 
floods. This base of the dam, comprising about 62,000 cubic yar(£ 
of material, was completed, including upstream paving, to a height 
of about 20 feet above the river bed. About a mue of 36-inch-gauge 
track was laid to the rock quarry, which was stripped by steam shovel. 
A series of mine drifts, 50 feet long with cross-cuts at the ends, was 
driven into the rock quarry. These were loaded with about 29,000 
pounds of powder, and explosion was made on June 1, loosening 
about 30,000 cubic yards of riprap rock ready for steam shoveling 
and loading onto cars for transportation to the dam. The electric 
drag-line excavator was operated during most of the winter in strip- 
ping the top layer of silt or soil from the main borrow pit. Pre- 
paratory work was done looking toward resumption of placing em- 
bankment after the passage of the spring floods. Overflow of the 
dam base continued for about six weeks in May and Jane and work 
on the dam was resumed during the last week in June. 

Plans and specifications were made and advertised for a set of 
2 balanced valves, 8 feet in diameter; 14 sluice gates, 3 feet by 8 
feet; and 2 sluice gates, 3 feet by 3 feet, all of heav^ cast-iron con- 
struction, with bronze mountings and with hydraulic cylinder op- 
erating mechanism for installation in the outlet sate tower. The 
contract was awarded to the Rosedale Foundry «fe Machine Co. for 
the manufacture of these gates, and the entire equipment, compris- 
ing about 350 tons of metal, was shipped and mostly delivered at 
X^montan before the end of June. 

The sand-cement mill was completed and thereafter operated to 
the end of the current period in supplying cement used for the con- 
crete structures. 

Lahontan-FaUon transmdssion line. — Sixteen miles of 30,000 volt 
transmission line from Lahontan to Fallon were completed by con- 
tract, connecting with step-down transformers installed in the con- 
crete block substation building, which was built by contract at Fallon 
and completed ready for the delivery of electric current in Septem- 
ber, 1912. Since that time uninterrupted service has been supplied 
to the city of Fallon under the 10-year contract. 

Drainage construction. — ^An open-cut drain, 1 mile long, aver- 
aging about 5 feet in depth, was excavated for the relief of 5 home- 
stead tracts south and east of Fallon. Other smaller drain exten- 
sions were made in connection with annual cleaning of drains. 
12872*— 14 ^U 
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Ground- water surveys were made as a ^ide to the location of the 
first 4 miles of deep orainage system. About 4 miles of vitrified clay 
pipe, 8 inches to 15 inches m diameter, were purchased and delivered 
at Fallon for installation in this deep-drainage system. The work 
was advertised for contract, but, no bids having been received, prepa- 
rations are in progress for doing the work by Government forces. To 
this end a gasoline power drag-line excavator, suitable for the pur- 
pose, was purchased for delivery about the end of the fiscal year. 

Extenston of distr^ution system. — ^Minor extensions or repairs of 
small canals and structures have been made by Grovemment forces 
during the year. 

OPE&ATIOV AND KAINTSNANCE. 

Annual delivery of water has varied from about 144,000 acre-feet 
in 1909 to a minimum of 68,000 acre-feet in 1912. The duty of water 
in 1909 was 5 acre-feet per acre, with a gradual improvement in 1910 
to 4.65 acre- feet per acre; in 1911, 4.46 acre-feet per acre; and in 
1912, 2.5 acre-feet per acre. The apparent high duty in 1912, how- 
ever, was occasioned by the severe water shortage, and the crops 
really had less water than was needed for the best results. 

There was a substantial loss of crops owing to the water shortage 
of 1912, and on that account concessions were made to the water users 
as to the time of collecting the required annual payment. 

The snowfall of the wmter 1912-13 on the watersheds was much 
less than normal and the water supply for the current season is 
again insufficient for the crop requirements. Showers in May and 
June served to produce a good growth in many crops, and the first 
cutting of alfalfa was harvested with the production of a greater 
tonnage than usual. 

The customary force of men, varying from 4 to 20, with the em- 
ployment of about 20 head of Government stock, was engaged dur- 
ing the fall, winter, and spring in the annual campaign of cleaning 
laterals and drains. The work suffered the usual interruptions by 
freezing ground in midwinter, but the desired results were accom- 
plished and the system was kept in good repair. At times of great- 
est urgency farmers with their teams are employed bv the day to 
assist m a portion of the cleaning and the repair work. In drain- 
ditch cleanmff and other wet work it is difficult to get farmers to 
assist; there^re it is necessaiy to maintain a nucleus of Govern- 
ment men and animals to perform the harder parts of the mainte- 
nance work. 

For " Summary of operation and maintenance results," see Appen- 
dix, p. 884. 

Historical review^ TrwOoee-Oarson project. 



Item. 



1900 



1910 



1911 



1912 



1018 to 
June 80. 



Acreage for which Mrrlce was prepared to supply 

water 

Acreage inicated 

Number of farms irrigated 

Miles of caoal operated 

Water diverted (acre-feet) 

Water delivered to land (aere-leet) 

Per acre of land irrigated (acre-feet) 



62,089. 

29,325 

334 

280 

199,639 

144,023 

6.01 



68,089 

27,667 

416 

280 

177,676 

128,249 

4.66 



62,039 

80,139 

460 

202 

262,619 

143,746 

4.46 



63,089 

"-2? 

294 

170,763 

62.707 

160 



52,038 

36,630 

494 

29« 
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SETTLEMENT. 



With a few minor exceptions where water can be economically de- 
livered, the unsettled portion of the project has remained withdrawn 
from entry and water-right application, and further settlement is not 
being encouraged pending the completion of Lahontan Reservoir. 
The following table shows settlement conditions during the past three 
years: 





mo 


1911 


19U 


Ni|fnl)«r <}1 farms , 


480 

as 

88 


480 

ao 

14 


487 


"Mumbpr of rBlin qnlstaiiMnits and tnnfifers 


41 


NiifnbAr of oanopllftt1loT»s 


6 







For the most part the present population is of the permanent sort, 
composed of industiious, hard-working farmers. 

PBINeiPAL CBOPS. 

Although settlement has been practically at a standstiU during 
the past three years, agricultural development has continued, since 
most settlers are enlarging their cultivated areas, while many large 
private land holdings are being subdivided, with the result that a 
more intensive method of farming is being developed. This brings 
into favor truck gardening and the growing of potatoes, onions, sugar 
beets, and the like. The sugar-beet factory established in 1911 stimu- 
lates intensive f aniiing, aud it was fully demonstrated last year that 
the soils are especially adapted to sugar-beet culture. 

Notwithstanding the severe water shortage toward the close of the 
1912 season, there was a substantial increase in crop production over 
the 1911 season. The total crop value for 1911 was about $427,000, 
and for 1912 about $470,000, showing an increase of $43,000, as com- 
pared with an increase in 1911 over 1910 of $124,000. Prices were 
well maintained for all crops except onions and potatoes, of which 
there was an over-production, with the result that they became a drug 
on the market, with no sale at prices ranging from $6 to $10 per ton. 
Alfalfa continues the principal crop, the steady demand for which 
maintained favorable prices. 

Crop statistics, Truckee-C arson project, calendar year 1912. 



Crop. 



Alfiil&. 

Alfolfa and grain 

Bailey 

Beets, sagar 

Fruit. 

Garden 

Grain hay 

MJaoeDaneous crops. . 

Oats 

Pastnre, native grass. 

Potatoes 

Wheat 

Total 

Lets duplicated area. 

Total irrigated. 



AcieagB 
irrigated 

or 
cropped.. 



12,912 

3,319 

2,259 

254 

189 

150 

284 

135 

399 

15,004 

483 

2,484 



37,872 
1,252 



Unit of 
yield. 



Ton.... 
...do.... 
Bushel. 
Ton 



Ton.... 
Bushel. 



Bushel. 
...do.... 



30,020 I 



Total 
yield. 



33,595 

820 

74,792 

2,382 



319 
'i6,"875' 



65,638 
40,600 



Total 
value. 



S235,165 

5,740 

63,573 

13,697 

2,000 

15,000 

2,283 

2,700 

8,606 

60,016 

24,612 

86,640 



469,882 
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OBDEB DATED KOVEMBEB 14, 1912. 

In view of the losses which have been suffered on account of partial 
failure of the water supplv for the Truckee-Carson project, Nevada, 
in the irrigation season of 1912 the following order is hereby issued 
in pursuance of the reclamation act of June 17, 1902 (32 Stat., 388), 
and acts supplementary thereto or amendatory thereof, viz : 

No action looldng to cancellation of entries or water-right applica- 
tions under the said project for failure to make payment of the por- 
tion of the installment for building the irrigation system due Decem- 
ber 1, 1911, shall be taken until December 1, 1913, in any case where 
50 cents per acre has been paid on account thereof : Provided^ Jiow- 
ever^ That this order shall not apply to entries or water-right applica- 
tions on which two or more installments of the building charge shall 
remain due and unpaid on November 30, 1912, or upon which any 
installment for operation and maintenance shall remain due and 
unpaid on Novemoer 30, 1912. 

Walter L. Fisher, 
Secretary of the Interior. 

PUBLIC NOTICE DATED JANUABY 17, 1913. 

On November 14, 1912, an order was issued under the provisions of 
the reclamation act of June 17, 1902 (32 Stat., 388), for the relief 
of the settlers under the Truckee-Carson project, Nevada, by requir- 
ing only partial payment of the installment for building charge due 
December 1, 1911, the payment of the balance to be made December 
1, 1913. Such order is hereby amended so as to read as follows: 

The portion of the installment for building the irrigation system 
due December 1, 1911, on any water-right application is hereby re- 
duced to 50 cents per acre of irrigable land, and the balance of said 
portion of installment due December 1, 1911, amounting to $1.70 per 
acre for lands entitled to the $22 rate, or $2.50 per acre for lands 
to which the $30 rate is applicable, shall be diviaed into two equal 
parts and added to the nmth and tenth installments, respectively : 
Provided^ however^ That this notice shall not apply to entries or 
water-right applications on which two or more installments of the 
building charge remained due and unpaid on November 30, 1912, or 
upon which any portion of an installment for operation and main- 
tenance remained due and unpaid on November 30, 1912. 

Samuel Adams, 
First Assistant Secretary of the Interior. 

FINANCIAIi STATEMENTS. 
Assets and liabilities, Truckee-Carson project, June SO, 191S. 

ASSETS. 

Cash in other employees' hands awaiting transfer to special 

fiscal agent $103. 35 

Accounts receivable: 

Water rentals $0.42 

Miscellaneous rentals 369.93 

Miscellaneous 136. 91 

Water-right building charges 60,764.94 . 

Water-right operation and maintenance charges. 18, 544. 19 

79, 816. 39 
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(nventorles : 

Mercantile stores $7,037.77 

Equipment in use — 

Animals $11, 620. 84 

Mechanical and other 150,767.30 

168,388.14 

Materials, supplies, etc., in storehouse 22. 284. 37 

Cement 2,051.07 

Structural iron and steel 14, 037. 50 

Lumber 3, 776. 80 

Explosives 165. 46 

Fuel 788. 55 

Goods in transit 1,030.84 

Undistributed cost, freight and handling on in- 
ventory property * 3, 617. 67 



Improvements to land : 

Gross cost 5,043,903.46 

Less credits from Incidental operations — 

Rentals of cottages 3, 725. 67 

Rentals of grazing lands 10,463.52 

Profits on mess operations 14,810.30 

Profits, mercantile stores 10, 406. 31 

Profits, hospital 1, 000. 73 

Profits, miscellaneous 4, 338. 36 

Adjustments — 

Contractor's freight refund- 300. 00 
Forfeitures by defaulting 

bidders and contractors 499. 95 

45, 544. 83 



$215,943.01 



4, 998, 358. 63 
Deferred operation and maintenance revenues 146, 346. 73 



Total assets 5, 440, 568. 11 

LIABILITIES. 

Accounts payable: 

Labor 11, 637. 58 

Purchases 12, 792. 65 

Contract estimates 6, 943. 20 

Contract holdbacks 29.15 

Freight and express 18, 222. 77 

Passenger fares 285.05 

Land agreements 823. 99 

Coupons 233. 45 

Meal tickets 163. 00 



61, 130. 84 



For amortization of original cost by repay- 
ment — 

Building charges accrued 275,231.07 

Building advance collectionsL— 1, 931. 90 
Building collections forfeited.. 1, 561. 80 



278, 724. 77 
For depreciation on plant and equipment 63, 503. 65 



342, 228. 42 

Unadjusted credits, net earnings of Government animals 17, 617. 19 

Net Investment: 

Disbursement vouchers 5, 186, 556. 96 

Disbursement vouchers 5, 186. 556. 96 

6,427,281.77 

Collection vouchers 364,271.57 

Transfers issued 33, 418. 54 

397,690.11 



5, 029, 591. 68 



Total liabilities 5, 440, 568. 11 

^ Deduct. 
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Feature cotttt Truckee-Carson project, to June SO, 1915, 
BalldlngB : 

Headquarters and permanent buildings $13, 858. 38 

Ditch tencters* booses 14, 932. 56 



Distribution system: 

Main canals 448, 625. 72 

Lateral and drainage system -: 1, 365, 978. 85 

Carson River Channel 131,821.37 

Lower Carson Diversion Dam 91, 676. 70 

Power-house drop, V line 62,535.46 



$28, 790. 94 



2,100,638.10 



Examination of project as a whole : 

Examination, general 43,684.25 

Examination, reservoir sites and storage 54, 613. 06 

Hydrography 19, 411. 53 

Topographic survey 55, 261. 56 

Drainage investigations 2, 450. 72 

Resurvey and soil examination 2, 165. 71 

177, 586. 83 

Experimental farms, building and operation 7, 008. 44 

Storage system: 

Lake Tahoe reservoir and regulating works.. 15, 203. 38 

Lahontan reservoir and storage works 862, 817. 54 



Main Truckee Canal : 

Earthwork, structures, and repairs, including 

Truckee Dam 1, 575, 217. 56 

Truckee concrete chute 28, 248. 54 



Pyramid Lake Canal: 

Preliminary location 2, 273. 26 

Examination 612. 34 



878, 020. 92 

1, 603, 466. 10 

2, 885. 60 

58, 473. 23 

25, 636. 27 

Telephone system, construction 42, 210. 39 

Carson Lake drain, preliminary expense 3,707.85 

Hydroelectric development: 

Lahontan power plant <S2 063. 14 

Commercial power system 23,170.32 



Real estate: 

Rights of way and land purchased 56, 983. 61 

Rights of way donation 1, 489. 62 



Irrigable lands: 

Farm-unit subdivision 5,062. 82 

Section lines, Carson Sink Valley 10, 390. 75 

Water-right examination 7, 078. 93 

Property and structure maps 3, 103. 77 



105, 233. 46 
Purchase of water right 8,03a 46 

Inventory of cost ledger supplies: 

Headquarters shops 86.15 

Automobile operation 76.77 

Corrals 879. 65 

Messes 625. 44 

Rock excavated from steam-shovel dump 538. 86 



2,206.87 



Total building cost 6, 043, 903. 46 

Operation and maintenance: 

Operation 116 502. 49 

Mahitenance 153, 291. 32 

Operation of commercial power system 3, 310. 05 

273,108.86 



Total building and operation and maintenance cost 5, 317, 007. 32 
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Operatinff revenues amd e^pemet, Truokee-Var$tm project^ to Jut^ SO, 191S. 



DiBtribiition: 

Operation $116,602.49 

Maintenance 153,291.82 

1269.798.81 

Undistribnted expenses ^ 8, 310. 06 

278,108.80 

BEVENUES. 

Operation and maintenance, accraals ^ 116, 616. 88 

Operation and maintenance, forfeitures 1,185.07 

Operation and maintenance, advance payment 288.45 

Bental of lands and baildings 165. 00 

Bental of power and light 8, 140. 97 

Bental of irrigation water 4, 780. 90 

Mlscellaneons revenues 679. 91 

Deferred operation and maintenance revenues 146, 346. 78 

278,108.88 

Estimated cost of contemplated works, Truckee-Oarson prefect. 

Feature: 

Buildings |3,000 

Distributing system 10,000 

Bxamination of project as a whole 10,000 

Storage system: 

Lake Tahoe Reservoir 100,000 

Lahontan Dam and Reservoir 637,000 

Real estate i 6, 000 

Irrigable lands (surveys, etc.) 6,000 

Telephone system 1,000 

Hydroelectric development 15,000 

Deep-drainage system 80,000 

Total L 816, 000 

Operation and maintenance 62,000 

Grand total 878,000 

NEW MEXICO, CARLSBAD PROJECT. 

(For Results to June SO, 191S, and Data for Complete Projects, see Appendix, 
pp. 322 and 337.) 

LOCATION. 

County: Bddy. 

Townships: 18 to 24 S., Rs. 25 to 29 E., New Mexico meridian. 

Railroad : Atdiison, Topelca & Santa Fe System. 

Railroad stations and estimated population, January 1, 1913 : Oarlsbad, 2,700 ; 
Otis, 75; Loving, 150; and Malaga, 75. 

WATEB SUPPLY. 

Source of water supply : Pecos River. 

Area of drainage basin : 22,000 square miles. 

Annual run-off in acre-feet of Pecos River at Oarlsbad and Dayton (22,000 
square miles), 1899 to 1912: Maximum, 912,000; minimum, 148,000; mean, 
804,000. 

AGRICULTTTRAL AND CLIMATIC CONDITIONS. 

Area for which the service is prepared to supply water, season of 1913 : 20,277 
acres. 

Area under water-right applications, season of 1913 : 20,277 acres. 

length of irrigating season: From March to November and two weeks in 
winter, 260 days. 
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Average elevation of irrigable area : 8,100 feet above sea level. 

Averager annual rainfall on irrigable area : 16 inches for 11 years ; 12.68 inches 
for calendar year 1912. 

Range of temperature on irrigable area : — 8 to 110' F. 

Character of soil of irrigable area : Pecos — Sandy loam with large lime con- 
tent. 

Principal products: Alfalfa, cotton, grain crops, grapes, melons, peaches, 
pears, and miscellaneous fruits. - 

Principal markets: Garlsbnd. N. Mez. ; Denver, Oolo. ; Chicago, 111.; Kansas 
City, Mo.; Texas cities; New Torlt, N. Y. 

LANDS OPENED FOB IBBIGATION. 

Dates of public notices : December 17, 1907 ; November 30, 1908 ; June 2, 1909 ; 
November 17, 1909; October 7, 1910; March 13, 1911; February 17, 1912. 

Location of lands opened: Tb. 21, 22, 23, 24, S., Rs. 26, 27, 28, 29 E., New 
Mexico meridian. 

Irrigable lands opened : 20.277 acres ; all in private ownership. 

Limit of area of farm uuits: 160 acres. 

Duty of water: 3 acre-feet per acre per nnnnm at the farm. 

Building charge per acre of irrigable land : $31 and $45. 

Annual operation and maintenance charge : $1 and $1.75 per acre of irrigable 
land. 

CHBONOLOGICAL SUMHABY. 

Reconnoissance made and preliminary surveys begun in 1904. 

Construction recommended by bo rd of engineers. August 31, 1905. 

Construction authorized by Secretary, February 24, 1906. 

Canal system of Pecos Irrigation Co. purchased February, 1906. 

Black River Canal : Reconstruction completed May, 1906. 

FirFt irrigation by Reclamation Service, season of 1907. 

Avalon Dam: Reconstruction completed November, 1907. Spillway construc- 
tion completed July, 1912. 

McMillan Reservoir: Reconstructed 1907-1909. Capacity increased during 
fall and winter 1911-12. 

Main canals and distribution system rebuilt, 1906 to 1909. 

Project completed, 1912. 

IBBIGATION PLAN. 

The irrigation plan of the Carlsbad project provides for the storage of water 
in Lake McMillan^ on Pecos River, near Lakewood, N. Mex., and in a storage 
and distributing reservoir on the same river near Carlsbad, N. Mex., controlled 
by Avalon Dam, and the diversion of water from Avalon Reservoir into a 
canal system, watering lands on both sides of Pecos River in the vicinity of 
Carlsbad. The United States claims all waste, seepage, spring, and percolating 
water arising within the project, and proposes to use such water in connection 
therewith. 

The construction of the project was completed in 1912, and the principal 
features are: The Avalon and McMillan earth and rock-fill dams, the former 
having a concrete core wall ; a concrete flume or aqueduct spanning the Pecos 
River, with 4 arches of 100 feet each; a reenforced concrete siphon 6 feet in 
diameter and 400 feet long, under Dark Canyon; about 50 miles of canals and 
laterals (exclusive of sublaterals and ditches) ; a concrete head-gate structure 
at each of the dams and 2 tunnels driven through rock, each 21 feet in diameter, 
lined with concrete, aggregating 200 feet In length, equipped with heavy cylin- 
drical gates, operated by turbines (replacing concrete spillway, equipped with 
wooden emergency gates; spillway having been closed with concrete). All 
check-gate, spillway, and head-grte structures on the canals, and all turnouts 
on the laterals, are of concrete construction. 

CONSTRUCTION DURING FISCAL YEAR. 

The principal construction for the year consisted of the concreting 
of approximately 3,400 feet of the main canal through a portion 
of the gypsum district at the south end of the project. A number 
of concrete meter boxes, weirs, and concrete farm turnouts have 
been built. 
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OPERATION AND MAINTENANCE. 

Water was available under the entire system during the season 
1913. The area actually irrigated amounted to 13,785 acres scat- 
tered throughout the project. The supply of water was ample, and 
much water was wasted past the project. No accidents occurred in 
operation, and only the usual canal and lateral cleaning was necessary. 

For " Summary of operation and maintenance results," see Appen- 
dix, p. 334. 

Historical review ^ CarUhad project. 



Item. 



1909 



1910 



1911 



1912 



1913, to 
June 30. 



Acreage for which service was prepared to supply 

water , 

Acreage irrigated , 

N umber of farms irr igated , 

Miles of canal operated 

Water stored (acre-feet) 

Water diverted (acre-feet) 

Water delivered to land (acre-feet) 

Per acre of land irrigated (acre-feet) , 



20,267 

12,098 

260 

45 

118,726 

86,673 

27,830 

2.3 



20,267 

13,163 

300 

45 

118,016 

93,351 

31,561 

2.4 



20,267 

14,803 

350 

45 

128,254 

85,100 

33,198 

2.2 



20,277 

13,459 

346 

45 

148,210 

85,086 

38,764 

2.9 



20,277 
13,785 

330 

45 

72,000 

42,649 

16,520 

1.3 



SETTLEMENT. 

A limited number of farms have been sold or traded during the 
year. Indications are that many of the farmers are well satisfied 
with crop conditions this season. Many wish to sell part of their 
holdings in order to properly develop a medium-sized farm, as it 
has been demonstrated that the greatest successes are on farms vary- 
ing in size from 40 to 60 acres. The Farmers' Irrigated Land Co., 
a development and land sales company, has organized a good selling 
organization and is bringing in prospective land buyers twice each 
month. The company agrees to plant crops and make improvements 
during the first year after purchase. 

The estimated population of the project towns of Carlsbad, Otis, 
Loving, and Malaga, N. Mex., is 3,000. 

The number of farms for the past four years is as follows: 1910, 
461; 1911, 495; 1912, 521; 1913, 522. 

Crop 'Statistics, Carlsbad project, calendar year 1912. 



Crop. 



Acreage ir- 
rigated or 
cropped. 



Unit of 
yield. 



Total 
yield. 



Total 
valae. 



Alfalfa 

Alfalfa seed 

Alfalfa straw 

Beans 

Cane 

Com, Indian 

Com, Kafir 

Cotton 

Cottonseed 

Maize, mllo 

Peaches 

Miscellaneous 

Leso duplicated areas 

Total cropped. . 
other purposes 

Total irrigated. 



7,190 

2,417 

1,120 

17 

203 

338 

1,197 

1,250 

1,250 

1,056 

202 

176 



Tons..., 
Pounds 
Tons..., 
Pounds, 
Tons..., 
Bushels, 
..do...., 
Bales . . , 
Tons..., 
Bushels 
Pounds. 



10,370 

329,042 

368 

6,230 

455 

5,611 

26,079 

500 

250 

16,896 

181,800 



1100,253 

34,088 

1,641 

306 

2,531 

4,012 

t 13, 475 

30,000 

3,000 

9,642 

5,454 

4,596 



16,416 

4,787 



11,029 

1,830 



208,999 



13,450 
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FINANCIAL STATEMENTS. 
AtseU and UahiUties, OarUhad project, June SO, 191S. 

▲88ETS. 

Accounts receiyable: 

Water rentals $98. 50 

Miscellaneous 9. 76 

Water rights building charges 64, 696. 40 

Water ri^ts, operation and maintenance charges. 5, 115. 10 



tDTOitorieB : 

Equipment in 

Animals $575. 00 

Mechanical 5, 312. 74 



$69,919.76 



6, 887. 74 

Materials, supplies, etc., in storehouse 760.94 

Cement 680. 97 

Explosives 45. 69 

Forage 139.84 

Fuel 126. 39 



Improvements to land: 

Gross cost 836, 705. 13 

Less credits from incidental opera- 
tions — 

Rentals of cottages 578. 00 

Rentals of irrigation water 8, 163. 35 

Revenues, miscellaneous 2,018.48 

10, 759. 83 



7,641.57 



825. 945. 30 



Total assets 903, 506. 63 

LIABILITIES. 

Accounts payable: 

Labor 628. 22 

Purchases 285.55 

Freight and express 356. 11 

Passenger fares 77.75 

Miscellaneous 293. 00 



1,640.63 



Reserves : 

For amortization of original cost by repayment — 

Building charges accrued 75,136.70 

Building, advance collections 92,717.15 

Building collections forfeited 108. 50 

167,962.35 

Unadjusted credits, net earnings of Government animals 983. 82 

Net investment: 

Disbursement vouchers 933, 904. 81 

Transfers received 25,735.48 

959,640.29 

Collection vouchers 213, 645. 50 

Transfers issued 13,084.18 

226,729.68 



732, 910. 61 
Excess operation and maintenance 9.22 



Total liabilities 903,506.63 
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Feature oosU, Carlsbad project, to June SO, 191S. 

Storage works: 

Avalon Dam $316,506.04 

McMillan Dam 81, 398. 87 

$896, 899. 61 

Canal distribatiiig system: 

Main Canal 98, 188. 66 

Dark Canyon siphon 24,243.76 

East Side Canal 9,436.96 

Flume repairs 17, 881. 90 

Canal structures 28,965.71 

Black River 7, 660. 08 

Black River cut-off 17, 229. 17 

— 208,606.18 

Lateral distributing system, laterals 40,020.73 

Real estate, lands and rights of way 151, 904. 96 

Buildings 3, 192. 19 

Preliminary work 41,081. 56 



Total building cost 836,705.13 

Operation and maintenance: 

Operation 49, 733. 79 

Maintenance, Avalon Dam 1,191.52 

Maintenance, canal system 20,759.44 

Maintenance, laterals and ditches 24,305.15 

Maintenance, evaporation stations 737.98 

Maintenance, buildings 1, 362. 79 

Maintenance, experimental farms 1, 870. 81 

Administrative charges (undistributed) 2,009.68 

Drainage, preliminary 988. 29 



Total operation and maintenance cost 102, 959. 40 



Total building and operation and maintenance cost 939, 664. 58 

Less unadjusted credits (to be distributed to features later) 983. 82 



Total 938, 680. 71 

Operatinff revenues and expenses, Carlsbad project, June SO, 191S, 

EXPENSES. 

Distribution : 

Operation $49, 733. 79 

Maintenance 50,227.69 

$99,961.48 

Drainage, maintenance , 988.29 

Undistributed expenses 2, 009. 63 

Excess revenues over costs 9.22 



102, 968. 62 

REVENUES. 

Operation and maintenance, accruals 95,996.55 

Operation and maintenance, forfeiture 85.95 

Operation and maintenance, advance payments 211. 55 

Rental of lands and buildings 1, 588. 44 

Rental of irrigation water 3,675.81 

Miscellaneous revenues 1,410. 32 

102, 968. 62 
Estimated cost of contemplated toorJea, Carlsbad project. 

50 water meters, for measuring water diverted from Main Canal and 

from laterals to farms $750. 00 

Installation, including concrete structures, 50 2, 000. 00 

40 steel head gates at lateral turnouts on Main Canal 1, 200. 00 
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Installation of 20 only $1,000.00 

Construction of approximately 5 miles of new laterals for lands not 

heretofore irrigated 1, 000. 00 

Construction of two check gates on Main Canal: 

Gates (2) 300 00 

Structures (2) 700. 00 

Construction of approximately 4 miles of closed drains in sections 

10. 14, 15, 16, 23, 24, 25, and 26, T. 22 S., R. 27 E 25,000.00 

Total 31, 950. 00 

NEW MEXICO, HONDO PROJECT. 

(For Results to June 50, 1915, and Data for Complete Projects, see Appendix, 
pp. 322 and 337.) 

LOCATION. 
County: Chaves. 

Townships : 11 and 12 S., Rs. 22, 23, and 24 E., New Mexico meridian. 
Railroad : Atchison, Topeka & Santa Fe Ry. 

Railroad station and estimated population, Januaiy 1, 1013 : Roswell, N. Mex., 
7,000. 

WATEB ST7PPLY. 

Source of water supply : Hondo River. 
Area of drainage- basin : 1,037 square miles. 

Annual run-off in acre-feet of Hondo River at the diversion dam (1,037 
square miles), 1903 to 1912: Maximum, 90,500; minimum, 2,100; mean, 29,000. 

AQRICTTLTURAL AND CLIMATIC CONDITIONS. 

Area under rental contracts season of 1913 : 2,305 acres, 
length of irrigating season : From March to November — 245 days. 
Average elevation of irrigable area : 8,760 feet above sea level. 
Average annual rainfall on irrigable area : 17 years, 14.4 inches ; 1912, 11.05 
inches. 

Range of temperature of Irrigable area : 0" to 100* F. 

Character of soil of irrigable area: Rich alluvium. 

Principal products: Alfalfa and fruits. 

Principal markets: Roswell, N. Mex.; Kansas City» Mo.; Chicago, 111.; and 

LANDS OPENED FOB IBBIGATION. 

No lands have been opened for irrigation by public notice; 1,261 acres were 
irrigated under rental contracts to December 31, 1912, and 722 to June 30, 1913. 

CHRONOLOGICAL SUMMARY. 

Reconnoissance and preliminary surveys begun in 1903. 
Construction recommended by board of engineers June 6, 1904. 
CJonstruction authorized by Secretary September 6, 1904 
Hondo Reservoir s!te purchased December 3, 1904. 
Hondo Reservoir and Inlet Canal completed August, 1000. 
Distributing canals completed April, 1907. 
Project completed May, 1907. 

IBBIGATION PLAN. 

The irrigation plan of the Hondo project provides for the diversion of water 
from the Hondo River about 12 miles southwest of Roswell, N. Mex., through 
a short inlet canal. Into a natural storage reservoir, the capacity of which is 
increased by embankments; the return of stored water to the river, and the 
diversion of water from the river by three dams, 2, 4, and 6 miles, respectively, 
below the reservoir, into canal systems watering lands in the vicinity of 
Roswell, N. Mex. The United States claims all waste, seepage, spring, and per- 
colating water arising within the project, and proposes to use such water in 
connection therewith. 

All features of this project are completed, and no construction work, was in 
progress during the fiscal year. 
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OPEBATIOH AND KAINTEVANCB. 

The water from the Hondo Eiver was diverted directly into the 
canal system, irrigating 1,261 acres of land during 1912. Consider- 
ing the adverse conditions existing as to the water supply, the farm- 
ers under this project have obtamed very good results. Frequent 
cleaning of the canals was necessary on account of the high percent- 
age of silt carried by the water. Other than this very little mainte- 
nance work was necessary. 

For " Summary of operation and maintenance results," see Appen- 
dix, p. 334. 

SistoHoal review, Hondo project. 



Item. 



1900 



1910 



1911 


1912 


1,13d 


1,261 


19 


26 


l^ 


l^ 


5,000 


3,500 


21,020 


13,062 


1,049 


1,640 


.9 


1.8 



1013, to 
June30L 



Acreage inixated 

Number of nmu irrigated 

Miles of canal operatwl 

Water stared (acre-feet), maximum. . 

Water diverted (acre-feet) 1 

Water deUyered to land (acre-feet) . . 
Per acre of land Irrigated (acre-feet) . 



1,100 
2,058 



20 

12i 

1,200 

4,225 

1,170 

.9 



722 

21 

12| 

2,300 

1,328 

459 

.6 



> Water diverted from Hondo River. 



SETTLEMENT. 



No additional settlers came to the project during the year. The 
estimated population for the years 1911, 1912, and 1913, using the 
water-rental contracts signed as a basis, is 80, 85, and 100 persons, 
respectively. Water-rental contracts for the years 1911, 1912, ana 
1913, included 24, 26, and 28 farms, respectively. 

PRINCIPAL CHOPS. 

A table is submitted herewith, showing the acreage irrigated, pro- 
duction, and valujB of the crops for the year 1912 : 



Crop statistics, Hondo project, calendar year 1912. 



Crop. 



Acreage 
Irrigated 

or 
cropped. 



Unit of 
yield. 



Total 

yield. 



Total 
valQe. 



AlflOlft 

Apples t 

Beans 

Cane 

Com : 

Kaise 

Peppers, Chile 

Potatoes, sweet 

Peaches and pears 

Vegetables 

Less duplicated 

Total cropped 

other pmrposes 

Total irrigated 



744 
49 

:} 

1 



1,176 
11 



1,165 
96 



1,261 



Ton 

Box.... 
Pound. 
Ton. . . . 
Bushel. 

Ton 

Pound. 
..do.... 
Box.... 



500 

600 

285 

2,695 

228 

4,000 

6,000 

460 



114,432 

375 

24 

2,796 

2,103 

2,191 

400 

120 

450 

100 



22,991 
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FINANCIAL STATEMENXa 
Astets and HaUlities, Hondo project, June 30, 191S. 

ASSETS. 

Accounts receivable, water rentals $357.47 

Inyentories : 

Equipment in use — 

Animals $150. 00 

Mechanical and other 274. 00 



424.00 



Improvements to land : 

Gross cost 364, 163. 80 

Less credits from Incidental operations — 

Rentals, irrigation water $5,713.61 

Revenues, miscellaneous 15. 75 

Contractor's freight refunds 159. 63 



5, 888. 99 



358, 274. 81 



Total assets 350, 056. 28 

UABILrriES. 

Accounts payable: 

Labor $126.36 

Purchase 2.75 

Freight and express 2.47 

Passenger fares 11. 10 



Net investment: 

Disbursement vouchers $378,071.94 

Transfers received 12,493.16 



142.68 



Collection vouchers 30, 884. 98 

Transfers issued 766. 52 



390, 565. 10 
31, 651. 50 



358, 913. 60 



Total llabUltles 359, 056. 28 

Feature costs, Hondo project, to June 30, 1913. 

Storage works : 

Reservoir and embankment $96,246.60 

Outlet canal ; excavation and embankment 57, 772. 59 

Protection embankment and outlet canal 825. 48 

$154, 844. 67 

Diversion system: 

Inlet canal ; laterals, headworks, and earthworks. 58, 362. 38 

Dam, rock excavation 35,536.31 

Preliminary investigations of water rights and 
" Diamond A " Canal ^_- 2, 538. 11 

96, 436. 80 

Distribution system, laterals 38,979.34 

Real estate (rights and property), lands purchased ! 21,599.46 

Irrigable lands, farm subdivisions 19, 837. 41 

Buildings: 

Construction 1, 738. 99 

Maintenance 542.71 



Telephone line: 

Construction 4, 170. 42 

Maintenance 102. 80 



2, 281. 70 
4, 273. 22 



Total building cost 338,262.60 
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Operatioii and maintenance: 

Operation as a whole $18, 118. 58 

Maintenance of inlet canal 1, 161. 34 

Maintenance of outlet canal 6(). 92 

Maintenance of reservoir 873.37 

Maintenance of distributing system 5, 606.d9 

$25,911.20 

Total building and operation and maintenance cost during 
construction 364, 168. 80 

Estimated cost of contemplated work. — ^During the fiscal year 
1912-13 a survey was made looking toward the construction of a mtch 
from near the Diamond A ranch to the head of the lateral system 
for the purpose of conducting water from a point near the Diamond 
A ranch and delivering it to the distributing system of the Hondo 
project. 

NEW MEXICO-TEXAS, RIO GRANDE PROJECT. 

(For Results to June SO, 1913, and Data far Complete Projects^ see Appendix, 
jn>. 322 and 337.) 

LOCATION. 

€k>untie8: Socorro, Sierra, Dona Ana, N. Mez.; BI Paso, Tex. 

Townships: 8 to 29 S., Rs. 3 E. to 5 W., New Mexico meridian. 

Railroads: Atchison, Topeka & Santa Fe, M Paso & Southwestern, Southern 
Pacific, and Texas & Pacific. 

Railroad stations and estimated population, January 1, 1913 : Elephant Butte, 
1,600; Engle, 60; Rincon, 230; Selden; Leasburg; Dona Ana, 600; Las Crucea, 
4,000 ; Mesilla Park, 150 ; Mesquite, 25 ; Vado ; Berino, New Mexico. La Tuna ; 
EH Paso, 60,000; and Ysleta, Texas, 600. 

WATEB SUPPLY. 

Source of water supply : Rio Grande. 

Area of drainage basin : 37,000 square miles. 

Annual run-off in acre-feet of Rio Grande: At San Marcial (30,000 square 
miles), 1895 to 1912^maximum, 2,420,000; minimum, 201,000; mean, 1,160,000. 
At El Paso, Tex. (38,600 square miles), 1889 to 1912— maximum, 2,010,000; 
minimum, 60,700; mean, 947,000. 

AGBIGULTXTSAL AND CLIMATIC CONDITIOirS. 

Area for which the service is prepared to supply water, season of 1913 : Leas- 
burg unit, 25,000 acres; El Paso Valley, 10,000. 

Area under rental contracts, season of 1913 : 36,<X)0 acres. 

Length of irrigating season : From February 15 to November 16 — 274 day& 

Average elevation of irrigable area : 3,700 feet above sea level. 

Average annual rainfall on irrigable area : 9i inches ; 1912, 10.14 inches. 

Range of temperature on Irrigable area : 0** to 100^ F. 

Character of soil of irrigable area : Fertile alluvium and sandy loam. 

Principal products: Alfalfk, corut wheat, melons, fruit, and vegetables. 

Principal markets: Towns in Texas, New Mexico, Louisiana, and eastern 
dties. 

LANDS OPENED FOB IBRIGATION. 

No lands have been opened for irrigation by public notice. All lands of 
Leasburg imlt and in El Paso Valley are being irrigated under rental contracts. 

CHBONOLOGICAL SUMMABY. 

Reconnoisance and preliminary surveys begun in March, 1903. 
Construction of Leasburg unit recommended November 29, 1905. 
Construction of Leasburg unit authorized December 2, 1905. 
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Reclamation act extoided to Texas June 12, 1906 (34 Stat, 2S8). 

Treaty with Mexico providing for distribution of waters of the Rio Grande 
proclaimed January 16, 1907. 

Construction of Elephant Butte Dnm authorized by Ck)ngress and $1,000,000 
appropriated March 4, 1907 (34 Stat., 1367). 

Leasburg unit completed July, 1908. 

First irrigation by Reclamation Service (Leasburg unit), season of 1908. 

Construction of Elephant Butte Dam authorized by Secretary May 23, 1910. 

Construction plans of Elephnnt Butte D? m approved by boird of engineers 
June 6, 1910, January 22, 1911, August 12, 1912, January 30, 1913. 

Construction plans approved by Secretary October 26, 1910. 

Franklin Canal purchased October, 1912. 

Elephant Butte Dam 43 per cent completed June 30, 191& 

IBBIGATION PLAN. 

The irrigation plan of the Rio Grande project provides for the storage of 
flood wnters of the Rio Grnnde in a reservoir controlled by Elephant Butte Dam, 
about 12 miles west of Engle, N. Mex., and the diversion of water from the 
Rio Grande, about 6 miles below the storage dam, for the irrigation of lands in 
Las Palomas Valley ; about 24 miles below for watering lands in Rincon Valley ; 
about 60 miles below for the irrigation of 90,(X)0 acres in Mesilla Valley, of 
which 25,000 acres comprise the Leasburg unit, and about 120 miles below for 
supplying water to lands in El Paso Valley and furnishing 60,000 acre-feet of 
water per annum for use on land in El Paso Valley on the Mexican side of the 
Rio Grande. The United States claims all waste, seepage, spring, and percolat- 
ing water arising within the project, and proposes to use such water in connec- 
tion therewith. 

All the irrigation works required for Las Palomas and Rincon Valleys will 
be new ; those for the Leasburg unit include a diversion dam, 6^ miles of canal, 
and an extension of the existing 25,0(X)-acre canal system to cover all the lands 
in the Mesilla Valley, and those required for El Paso Valley will supplement and 
improve present canal systems. 

The only features of the above irrigation plan that have been constructed 
are the diversion dam, headworks, and main canal of the Leasburg unit. 

Construction woik is In progress on the Elephant Butte Dam and the features 
remaining for future construction are the canal systems for the Palomas, Rin- 
con, and El Paso Valleys and the extension of the Leasburg unit 

CONSTBUCTION DUBING FISCAL YEAB. 

Elephant Butte Dam. — ^All preliminary work, except in connection 
with the earth embankment, has been finished, and camp buildings 
have been completed. It has been decided to increase the capacity 
of the sand-cement grinding plant by the addition of a fourth tube 
mill. With this exception, all plants are complete that are to be 
used in connection with the main dam. Studies are being made at 
the site of the earth embankment to determine the proper character 
of core wall to be adopted. No further work has been done on the 
spillway during the year. The flume has been completed and the 
river was diverted through it on November 6, 1912. Both the upper 
and lower cofferdams have been closed and brought to safe heights. 
On November 8, 1912, excavation for the main dam was started with 
the cableways and grab buckets, working three shifts, and has con- 
tinued without delay. Until April, 1913, the bulk of the excavation 
was done by the above means. In April the grab buckets were 
removed and skips substituted, as all efforts were being directed 
toward preparing a portion of the foundation for concreting. Con- 
creting was started with one shift on June 3, 1913, and continued 
until June 30, while excavation has been carried on with three shifts 
as usual. The channeler was started cutting out the cut-off trench 
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at the heel of the dam on June 28 and is working two shifts with 
good progress. The sand-cement plant made a trial run during 
March and short runs have been made since to test out the plant. 
It is expected that all plants will be operated; concreting will be 
carried on with two shirts daily and excavation will be resumed by 
grab buckets on and after July 1, 1913. 

Surveys. — Farm unit and topographic surveys were continued 
in the Kincon and Mesilla Valleys durmg 1912. Canal location sur- 
veys were made for various routes for nigh-line and valley canals 
in these districts, and office work on estimates for the several routes 
and studies of the drainage and river crossing structures continued 
in the El Paso and Las Cruces offices. 

OPERATION AND MAINTENANCE. 

The diversion dam and main canal on the Leasburg unit were 
operated during the year 1912, supplying water to the three principal 
c(»nmunity ditches in the Mesilla Valley. The contract between 
the Government and the Elephant Butte Water Users' Association 
for the delivery of water through its canal to the intakes of the Las 
Cruces, Dona Ana, and Mesilla Canals was renewed in February, 
1912. Approximately 6 acre- feet of water per acre were supplied 
to the 25,000 acres receiving water from Leesburff diversion dam. 

The Franklin Canal was purchased for $120,000 from the Frank- 
lin Irrigation Co. in October, 1912, a valuable right of way beinff 
obtained through the city of El Paso and in the valley which would 
otherwise have been dimcult and expensive to secure. The canal 
from head gate to end is approximately SI miles. It has 61 check 
gates, 6 of which are concrete, and 200 turnouts. The capacity is 
approximately 175 second-feet, and 14,000 acres can be served when 
the river stage is sufficient. Future plans consider widening the 
canal with necessary enlargement of the head ^ates and structures 
to irrigate approximately 40,000 acres. Operation of the canal was 
begun in February, 1913, after some cleaning and repairs to struc- 
tures had been accomplished, and approximately 10,000 acres are 
being irrigated from this source. 

For '^ Summary of operation and maintenance results," see Appen- 
dix, p. 334. 

Historical review, Rio Orande profect. 



Item. 



1900 



1910 



1911 



1913 



1913, to 
JimaaO. 



Acreage for which wrvice waa prepared to sapply 
water 

Acreage irrigated 

Number of larms Irrigated 

MUes of canal qperatea 

Water diverted (acre-feet ) 

Water deliyered to land per acre of land irrigated 
(acre-feet) 



25,000 

22,000 

975 

16.6 



25,000 

22,600 

885 

6 

199,789.6 

14.4 



26,000 

25,980 

885 

6 

152,685 

16 



25,000 

23,115 

890 

6 

1126,000 

16.4 



36,000 

S34,7W 

1,488 

36 

* 124,520 



1 At lategral head gates; aervioe does not distrfbato water. Does not Inchide scouring and silting water 
fnmisbed free of ehane. 

* Ezdnsiye of 203 mty lots. 

* Inchxdes water dellTered to lateral headgates Leasbnrg unit and total water diverted Fnokltn OaoaL 

12872*— 14 ^12 
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8BTTLEMBNT. 

Little extension of the area under cultivation has been made, on 
account of the limitations of the water supply. The farmers and 
prospective settlers realize that little dependence can be placed on 
the supply from the river until the storage dam is completed and 
the flow regulated. It is expected that stored water will he available 
in 1915 and the dam completed a year later. While the farming 
area under cultivation on the entire project has not increased, the 
principal city and towns have grown considerably in population. 

PBINCIFAL CBOPS. 

About 60 per cent of the irrigated land is planted to alfalfa, 20 
per cent to com, 9 per cent to small grain, and 11 per cent to 
orchards, vineyards, gardens, and misceUaneous crops. Alfalfa is 
generally the most successful crop grown and gives the best net 
returns, although the yield for 1912 was slightly below normal 
because of river conditions. Considerable frmt was planted, and 
the crop was remarkably good. 

Crop statistics Rio Orande project calendar year 1912 under Leashurg diversion 

dam. 



Crop. 



Acreage 

irrigated 

or cropped. 



Unit of 
yield. 



Total 
yield. 



Total yalae. 



Alfolfo 

Com 

Wheat 

Oats 

Barley 

Beans 

Sorghum 

Orchard 

Grai>es 

ICisoellaneous 

Total cropped. 



16,740 
3,767 
1,020 
262 
28 
234 
161 
445 
30 
428 



Ton.. 
Bushel. . 
...do.... 
..do.. 
..do.... 
Pound 
Ton... 
Pound.. 
..do. 



54,405 

90,408 

30,600 

14,410 

1,260 

210,600 

564 

1,335,000 

144,000 



1544,050.00 

63,285.60 

22,950.00 

7,637.30 

1,323.00 

6,318.00 

5,640.00 

33,750.00 

4,320.00 

21,400.00 



23,115 



710,673.90 



In addition to the above acreage there were approximately 57,000 
acres irrigated under the project from community canals having 
temporary river headings. 

FINANCIAL STATEMENTS. 

Assets and UahUities Elephant Butte storage project, June SO, 191S. 

ASSETS. 

Cash in special fiscal agent's possession awaiting remittance $2, 775. 39 

Acconnts receivable, miscellaneous 954. 01 

Inyentories : 

Mercantile stores $29, 300. 00 

Equipment in use — 

Animals . $7,762.98 

Mechanical and other 168, 088. 77 

. 175, 851. 75 

Materials, supplies, etc., in storehouse 48, 468. 98 

Cement 506. 48 

Lumber 9, 519. 68 
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Inwstoriefl — Gontinued. 

Explosives $5, 750. 16 

Forage 2, 445. 20 

Pnel : 841. 49 

Products of local operations 16, 370. 92 

Goods in transit 1,873.00 

Unadjusted transfer between projects 24,637.57 

Undistributed cost (freight and handling on 

inventory property) 6,153.99 



Improvements to land: 

Gross cost 2, 161, 737. 19 

Less credits from incidental operations — 

Rentals of cottages * $3, 236.90 

Power and lights 855.64 

Revenues, miscellaneous 840.72 

Profits on mess operations 988. 95 

Profits on mercantile store 26, 634. 93 

Loss on hospital ^803.95 

Contractor's freight refunds. 2,034.09 
Forfeitures by defaulting bid- 
ders and contractors 1, 463. 43 



1321,719.22 



27,677.91 



2, 124, 059. 28 



Total assets 2,449,507.90 

LIABILITIES. 

Accounts payable: 

Labor 14, 937. 54 

Purchases 13, 779. 08 

Contract estimates 249.53 

Freight and express 17,348.95 

Passenger fares 555. 73 

Land agreements 12, 612. 00 

Coupons 373. 65 

Misc^laneous 113. 60 



• 59,970.08 

Reserves, for depreciation on plant and equipment 180, 139. 98 

Unadjusted credits, net earnings of Government animals 1, 443. 15 

Net investment: 

Reclamation fund — 

Disbursement vouchers 1, 207, 981. 24 

Transfer vouchers received 113,390.71 



Less- 
Collection vouchers 97, 830. 02 

Transfer vouchers issued 14, 086. 24 



1,321,371.95 
111, 916. 26 



Rio Grande Dam appropriation — 

Disbursement vouchers 998,590.78 

Less collection vouchers 91.78 



1,209,455.69 
998, 499. 00 



Total liabilities 2, 449, 507. 90 

Feature coats, Elephant Butte storage unit, to June SO, 191S. 

Preliminary : 

Surveys, examinations, and borings $29,267.27 

Real estate (rights and property), lands sub- 
merged 312, 871. 97 



$342, 139. 24 



1 Debit bnlnnce. 
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Pr^;MiratoiT : 

Roads and bridges $43,001.42 

Buildings 141, 128. 13 

Plant 778, 140. 78 



Elephant Butte Dam : 

Flume and cofferdams 220, 500. 13 

Excavation for foundation 361. 732. 02 

Masonry 205, 528. 23 

Oates and sluiceways 9, 679. 77 



$962,369.33 



797,440.15 



Eartli dike 2, 194. 19 

Spillway 22, 466. 73 

Inventory of cost ledger supplies 25, 127. 55 



Total building cost 2, 151, 737. 19 

Assets and liabilities, Rio Qrande (includinff Leaslmrg project), June SO, 191$. 

ASSETS. 

Inventories : 

Equipment in use — 

Animals $2, 853. 05 

Mechanical and other 16, 495. 30 



$19,348.35 

Materials, supplies, etc., in storehouse 1, 557. 72 

Cement — 16. 00 



Improvements to land: 

Gross cost 542, 841. 66 

Less credits from incidental operations — 
Rentals of cottages 10. 00 

Rentals, irrigation water 72, 698. 90 

Profits on mess operations * 1, 729. 65 

Adjustments, contractors' 
freight refunds 2,114.34 



73, 093. 59 



LIABILITIES. 

Accounts payable: 

Labor 4, 593. 84 

Purchases 1, 315. 26 

Freight and express 415. 06 

Passenger fares 42.70 



Less— 

Collection vouchers 90. 874. 68 

Transfers Issued 17,842.25 



589, 866. 02 



108, 716. 93 



$20,922.07 



469, 748. 06 



Total assets 490, 670. 13 



6, 366. 86 

Reserves for depreciation on plant and equipment 2, 026. 96 

Unadjusted credits, net earnings of Government animals 1, 127. 22 

Net investment: 

Disbursement vouchers 565, 989. 82 

Transfers received 23,876.20 



481,149.09 



Total liabilities 490, 670. 13 

» Dednct. 
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Feature coeU Rio Qrunde project to June SO, 191S. 

Preliminary examination: 

Hydrographic survey . $16,939.96 

Topographic snryeya and investi- 
gations — 

General $65, 477. 18 

Soil and cement 1, 686. 50 

67, 168. 63 

Canal surveys — 

Mesilla Valley 69, 322. 90 

El Paso Valley 9, 260. 19 

Rincon Valley 19,313.22 

Palomas Valley 3,628.92 

91,426.23 

$165,528.22 

Franklin Canal: 

Surveys 3, 767. 56 

Purchase price 125, 976. 06 

Improvements 2, 941. 85 

Operation and maintenance 13, 686. 98 

146, 371. 46 

LKASBUBO UNIT. 

Pr^imittary examination: 

Surveys 6, 776. 78 

Real estate, (rights and property) 1, 556. 67 

Irrigable lands, farm units, and subdivision. 6, 994. 62 

18. 32a 07 

Diversion dam: 

Sluiceway and headworks 8, 065. 95 

Concrete weir and abutments 73, 827. 41 

Embankment at west end 4, 496. 91 

86,389.27 

Main canal: 

Excavation station 0-59 31,030.46 

Excavation and structure station 60^309 43, 847. 98 

Sand sluiceway 6, 749. 38 

Change in river channel 13, 809. 33 

96,437.16 

Buildings and plants : 

Concrete house 3, 031. 66 

Tool house, stable, corral, bunk house, water 

tower, fencing, tents, and windmill 2, 028. 80 

6, 060. 46 

Telephone system 893. 44 

Roads 234.13 

Bridges 398. 08 

1, 526. 65 

Inventory of cost ledger supplies 232.49 

Operation and maintenance (during construc- 
tion) : 

Operation r 23, 266. 67 

Maintenance — 

Main canal and sluiceway 2, 483. 23 

Change In river channel 87. 00 

Dam, sluice, and head gates 314.00 

Canal structures 313.04 

Flood protection 201, 75 

Buildings and plants 2, 142. 95 

Headquarters grounds 160. 26 

6, 702. 22 

Total building and operation maintenance (during 

construction) 542, 841. 65 



Digitized by VjOOQIC 



182 TWELFTH ANNUAL BEPOBT OF BEGLAMATION SEBVICB. 

Estimated cost of contemplated works, Rio Orande project. 

Wagon roads $9, 000 

Flame and cofferdams 3, 000 

Excavation for foundation of dam 347,000 

Masonry for dam 1,129,000 

Gates and sluice gates 82, 000 

Spillway 3, 000 

Earth dam at reservoir 155, 000 

Real estate 37, 000 

Construction plants 14, 000 

Gamp buildings and grounds 2,000 

Total 1, 781, 000 

NORTH DAKOTA, NORTH DAKOTA PUMPING PROJECT. 

(For Results to June SO, 191S, and Data for Complete Projects, see Appendix, 
pp. 322 and 337.) 

LOCATION. 

Ck)unty: Williams. 

Townships: 152 to 155 N., Rs. 100 to 104 W., fifth principal meridian. 

Railroad: Great Northern. 

Railroad stations and estimated population, January 1, 1913: Buford, Tren- 
ton, and Marley, on Buford-Trenton unit, are small unincorporated villages, 
population not available. Williston, on the Willi ston unit, is an Incorporated 
city of about 4,000 population. 

WATEB SUPPLY. 

Source of water supply : Missouri Blver. 
Area of drainage basin : 155,000 square miles. 

Mean run-off of Missouri River, near Williston, May to October, 1906 to 1907 : 
15.000,000 acre-feet. 

AGBICULTUBAL AKD CLIMATIC CONDITIONS. 

Area for w4iich the service Is prepared to supply water, season of 1913: 
Buford-Trenton unit, 4,049 acres; Williston unit, 8,189 acres. 

Area irrigated, season of 1912 : 323 acres on Williston unit. No part of the 
Buford-Trenton unit was irrigated. Area Irrigated In 1913, to June 30, 1386 
acres. 

Length of irrigation season : June 15 to September 3, 80 days. Actual irriga- 
tion occurred in 1912 only during a period from July 21 to August 31. 

Average elevation of irrigable area : 1,900 feet above sea level. 

Average annual rainfall on irrigable area (past 10 years), 13.10 Inches; 
at Williston, 1912, 16.33 Inches. 

Range of temperature on Irrigable area : —49* to 107* F. 

Character of irrigable area ranges from sandy loam to heavy clay gumbo. 

Principal products: Alfalfa, grain, and vegetables. 

Principal markets: Local, St. Paul, Minneapolis, Duluth, and Chicago. 

LANDS OPENED FOB IBBIGATION. 

Dates of public notices and orders : Buford-Trenton unit, April 8, 1908 ; March 
9, 1911 ; May 13, 1911 ; and June 25, 1912. Williston unit, April 27 and Novem- 
ber 30, 1908; April 30, 1909; March 9 and April 14, 1911; June 25, 1912; March 
11, 1913; June 23, 1913; and July 21, 1913. 

Location of lands opened : Buford-Trenton unit, Ts. 152 and 153 N., Rs. 103 
and 104 W., fifth principal meridian ; Williston unit, Ts. 154 and 155 N., Rs. 100 
and 101 W., fifth principal meridian. 

Present status of irrigable lands : Buford-Trenton unit — ^288 acres entered sub- 
ject to reclamation act ; 251 acres open to entry ; 91 acres of State lands ; 3,420 
acres in private ownership. Williston unit — 54 acres entered subject to the recla- 
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matioa act; 289 actes open to ^try; 67 acres of State land; 7,779 acres in 
private ownership. 

Limit of area of farm units : Public, 80 acres ; private, 160 acres. 

Duty of water : Two acre-feet per acre per annum at the ftirm. 

Building <diarge per acre of irrigable land : $88 under public notices of 1908. 

Annual operation and maintenance charge: 70 cents per acre of irrigable 
land and 50 cents per acre-foot of water actually used, under public notices of 
1908 ; $1.50 per acre of irrigable land and $1 per acre-foot of water used under 
order of May 13, 1911. 

CHBONOLOOICAIi SUMXABT. 

Reconnoissance and preliminary surveyB begun in 1908. 

Ck>nstruction recommended by board of engineers September 22, 1905. 

Construction authorized by Secretary January 23, 1906. 

First division, Buford-Trenton unit, completed November, 1907. 

Power and pumping plants, Williston unit, completed for present use in the 
fall of 1907 ; first division completed in the spring of 1908. 

Pumping plant and transmission lines, Buford-Trenton unit, completed for 
present use in the spring of 1908. 

First irrigation by Reclamation Service, season of 1908. 

Power installation completed for 2,000 horsepower June 30, 1910. 

Buford-Trenton unit 38 per cent completed June 30, 1913; Williston unit 64 
per cent completed June 30, 1913. 

Entire project 60 per cent completed June 30, 1913. 

OtBIGATION PI.AN. 

The irrigation plan of the North Dakota Pumping project provides for a 
central steam turbine power plant located near Williston, operating pumps and 
generating electricity for the operation of other pumps on the Buford-Trenton 
and Williston units. On the Buford-Trenton unit water is pumped from a barge 
into a settling basin 30 feet above the river, and is then lifted by a permanent 
pumping station into a canal 50 feet aliAove the settling basin for the irrigation 
of bench lands near Buford. A transmission line 28.3 miles in length delivers 
power for the operation of the pumps. The plan of the Williston unit provides 
for a series of motor-driven centrifugal pumps on a barge in the Missouri 
River; a settling basin receiving the water from the barge, and a main canal 
of 90 second-feet capacity extending along Little Muddy Creek to the power 
plant, where two sets of steam-driven turbines operate centrifugal pumps to 
lift water 51 feet into E Canal. From the main canal, about midway between 
the river and the power plant, electrically driven pumps raise 35 second-feet 28 
feet into B Canal, and from this canal 20 second-feet are raised an additional 
28 feet into C Canal. The main power station is' located close to a 9-foot vein 
of li^te coal, from which fuel is obtained. 

The United States claims all waste, seepage, spring, and percolating water 
arising within the project, and proposes to use such water in connection there- 
with. 

The features of the above irrigation plan which have been completed are: 
The central power station, coal mine, and transmission lines; at Buford- 
Trenton unit, two pumping stations, settling basin,' and canal system; at 
Williston unit, four pumping stations, two settling basins, and canal system. 
No construction work is in progress at the present time. Features remaining 
for future construction are : The enlargement of the power house and installa- 
tion of additional machinery; at Buford-Trenton unit, extension of Hlghline 
Canal and construction of Lowline Canal and laterals for irrigation of bottom 
lands; at Williston unit, construction of east and west bottom canal systems, 
with additional intake and pumping stations. 

OPERATION AND MAINTENANCE. 

During the irrigation season of 1912, subsequent to June 80, the 
power plant, coal mine, transmission line, the Williston barge pump- 
ing station, two permanent pumping substations, settling basin, and 



Digitized by VjOOQIC 



184 TWELFTH ANNUAL BEPOBT OF BECLAMATION SEBVIOB. 

18.4 miles of canals were operated. No features of the Bufort- 
Trenton unit were operated. Abundant rainfall, distributed erenly 
throuj^hout the growing season of 1912, had the effect of postpjoning 
compCance with the terms necessary to secure irrigation, and it was 
not until July 21 that water was pumped into the canals for irriga- 
tion. On the Williston unit, 16 farms were irrigated and 4 small 
agricultural tracts not classed as farms. The total acreage irrigated 
was 323, and the amount of water actually applied to the land 278 
acre-feet During the pumping season of 1912, 1,126.35 tons of coal 
were mined at an average cost of $1.97 per ton for operation, and 
36 cente per ton for maintenance ; total average cost per ton, $2.33. 
The maintenance costs were large, due to the necessity of main- 
taining a nucleus of an organization which was engaged upon needed 
maintenance and development. 

For '^ Summary of operation and maintenance results," see Appen- 
dix, p. 834. 

On October 16, 1912, a contract was executed with the city of 
Williston wherebv power in excess of the requiremente of the project 
is furnished to tne city for municipal purposes. The terms of the 
contract are mutually favorable. The city was unable to make the 
necessary extensions to its plant to meet the increasing requirements 
and the service will be enaoled to operate the power plant continu- 
ously, thus having always available a nucleus of operating force to 
be augmented in accordance with the demands- of the irrigation 
season. The conditions were peculiarly favorable to this contract 
inasmuch as the city load is neaviest when the irrigation load is 
lightest. A. further advantage is the continuous operation of the 
eoal mine,. and a resulting longer life of timbers and track and a 
reduction of maintenance cost. During the last three months of the 
year neCjessary changes were made in the power-plant building to 
adapt, it to winter operation. A snowshedwa? built over the mine 
tra<^ and a well and water softening apparatus instelled. All of 
these charges are prorated monthly to the contract, in addition to 
the current cost of operation. Current was first delivered to the city 
December 20, 1912, and the results of operation by months to the 
close of the fiscal year are as follows : 



Month. 


Cost. 


Ravenu*. 


Gain. 


Peoember 


677.88 
1,554.19 
1,373.01 
1,547.99 
1,739.55 
1,807.03 

522.34 


667.79 
1,682.56 
1,500.00 
1,600.00 
1,500.00 
1,600.00 
1,022.63 


110.13 


Janti dry t,xt , .^-^,-^,,^ ..,..<,...,.,.. 


28.87 


February. 


126.99 


March 


147 99 


April 


1239.65 


M^:::;;;:;:;:;:::::: ::::.! :..::.:..::..:::::::::::::::::::: 


1307 03 


JXXM ...........«Tr ^.-^,--,.,,^ ,,.. 


600.29 








9,221.99 


9,272.05 


60.96 



1 Deficit for month. 



As the city's distributing system is improved and certain proposed 
additions are made to its electrical equipment, it is expected that the 
revenue will be largely increased while the operating cost will remain 
practically stationary. 
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The irrigation season of 1913 began on June 5, and up to the end 
of the fiscal year 2^60.82 acre-feet of water were pumped and de^ 
livered to 1,386 acres of land which were actually irrigated. Before 
the close of the season these figures will doubtless be largely increased : 

HUtarioal review. North Dakota Pumping project, 
WILUSTON UNTP. 



1900 



1010 



1011 



1013 



101S(to 
June ao). 



Acreage for which service was prepared to supply 

water 

Acreage irrigated 

Number of mrms irrigated 

Miles of canal operated 

Water diverted (acre-feet) 

Water deUvered to land (acf«>feet) 

Water per acre of land irrigated (acre-feet) 



8,189.31 

1,450.00 

45 

28 

3,912.10 

2,225.00 

1.54 



8,189.81 

1,403.00 

43 

32 

4,765.74 

2,379.00 

1.09 



8,189.81 

2,420.00 

77 

87 

4,299.70 

2,962.00 

1.22 



8,189.81 

828.00 

10 

18 

750.32 

278.00 



8,189.31 

1.880.00 

50 

31 

2,200.82 

1,310.20 

a945 



BUFORD-TRENTON UNIT. 



Acreage for which service was prepared to supply 

water........ 

Acres iirigstid •.•.••••.•......< 

Number of &rnn irrigated 

lores of canal operated ,... 

Water delivered to land (aor«-feet) 

Water per acre of land iiiigated (a«re4sit);.v.'; 



4,049.00 

159.00 

3 

0.5 

232.00 

1.40 



4,049.00 

457.00 

10 

8.0 

602.00 

1.45 



4,049.00 

1,163.00 

21 

12.75 

1,472.00 

1.27 



4,049.00 



4,049.00 



SETTLEMENT. 

The settlement of both units of the project is practically stationary 
and unchanged. This is due to lack of initiative and effort on the 
part of the owners of private lands; to drought, hail, or other 
causes which have deprived farmers of nonirri^able lands of money 
with which to pay for irrigable lands; and to me failure of farmers 
of irrigable lands to reduce their acreage, to farm intensively and in 
accordance with good irrigation practice. Of the acreage irrigated 
in the season of 1913 to June 80, 54 per cent is owned by persons not 
resident upon the land ; 37 per cent of the owners are business men 
living in the city of Williston, and an additional 10 per cent are 
ncmresident persons not business men who depend upon employing 
farmers in the neighborhood to cultivate, irrigate, and harvest their 
crops, with the result that returns are unsatisfactory both to the 
owner and to the farmer who does the work. The greatest needs of 
the project are the reduction of individual holding and the actual 
residence of owners upon their lands. The population of the project 
has been as follows: Williston unit— 1910, 140; 1911, 136; 1912, 172; 
1913, 212. Buford-Trenton unit^l910, 80; 1911, 25; 1912, 53; 
1913, 80. 

PBINCIPAL CHOPS. 

The principal crop of the irrigated lands is alfalfa, which has 
shown a marked increase in acreage since the opening of the project. 
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Crop 8tatisiic8, North Dakota Pumping project, calendar year 1919, 



Crop. 


Acreaee 

Irrigated or 

cropped. 


Unit of 
yield. 


Total 
ylald. 


Total 
value. 


Wheat 


1,416 

»24 

445 

396 

162 

1,194 

1.430 

^173 

60 

4 

35 

309 


Boabei.. 

...do 

...do 

...do 

...do 

Ton 

...do 

...do 

...do 

...do 


36,184 

43,841 

16,035 

-5,541 

22,513 

1,036 

2,308 

12 

424 

40 


$26,505.25 


Oats 


10,506.77 


Barley 


4,810.50 


Flax 


6,098.94 


Potatoes 


5,410.25 


Wild hay 


9,964.00 


Alfalfa, old 


23,060.00 


Alfalfa, new 


120.00 


Com fodder 


2,120.00 


Cabbage 


800.00 


Mi«jwirftp«vins tnict 


3,050.00 


It^m duplicated area , . , 
















Total cropxMd 


5,039 






93,365.71 








' Only 12 acres cut. 











PUBLIC NOTICE DATED MABCH 11, 1913. 

Whereas in pursuance of the order of April 14. 1911, water was fur- 
nished in the season of 1911 to lands in the Williston project, North 
Dakota, constructed under the provisions of the reclamation act 
of June 17, 1902 (32 Stat., 388) ; and 

Whereas the said order was modified by the order of June 25, 
1912, providing for extension of time of payments, under conditions 
therein set forth; and 

Whereas under the provisions of the above orders landholders 
were required to make payments on account of operation and main- 
tenance on a total of 4,000 acres before the barge would be launched 
in 1913, and also to pay such sums as may have accrued on account 
of operation and maintenance in the years 1911 and 1912; 

Now, therefore, in pursuance of the provisions of the said reclama- 
tion act and acts amendatory thereof and supplemental thereto, 
public notice is hereby issued, as follows: 

1. Water will be delivered in 1913 to any landholder under exist- 
ing canals and laterals who was entitled to receive water in 1911 
or in 1912, and who shall have paid all charges for those years, pro- 
vided said landholder complies with the conohions governing water- 
right applications and payments for the year 1913, as hereinafter 
set forth. 

2. Water will be delivered to any other holder of irrigable land 
under existing canals and laterals who shall comply with the terms 
of this order. 

3. Water will be furnished to all public land farm units and lands 
in private ownership which remain subject to the former announced 
building charge of $38 per acre, and are not subject to cancella- 
tion for failure to make two payments when due. For any such 
lands for which entries or applications are subject to cancellation, 
water may be obtained under the provisions of this order. 

4. The charges for building, operation, and maintenance are 
divided into two parts as follows : 

(a) For building, at the rate to be hereafter announced. The por- 
tion for the first installment shall be 50 cefnts per acre of irrigable 
land. 
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(b) For operation and maintenance $1 per acre of irrigable land 
per annum until further notice, plus $1 per acre-foot for water 
delivered. 

5. The first installment of the charges for building, operation, and 
maintenance shall be due on April 1. 1913, and no water will be 
furnished in 1913 until the portion tor building charge, 50 cents 
per acre, has been paid. The portion for operation and maintenance, 
including the charge per acre-foot, must be paid before water is 
furnished in 1914. 

6. No water shall be delivered in 1913 except to land covered by a 
recorded water-right application. New water-right applications may 
be made at the office of the project manager, Willii^n, N. Dak., 
and all payments shall be made to the special fiscal agent of the 
Eeclamation Service at Williston, N. Dak. New water-right applica- 
tions filed hereunder shall be so modified as to state that the charge 
per acre to be paid by the applicant shall be as hereafter announced. 

7. Each holder of lands under this project shall pay the charges 
for building and betterment, operation and maintenance, when an- 
nounced, on the entire irrigable area of his land as shown on ap- 
proved farm unit plats. 

8. The operation of the pumps will be planned with a view to 
an approximately uniform rate of delivery of water and for adequate 
irrigation in the shortest practicable operating period, namely, for 
an irrigation season of 80 days beginning not earlier than June 1 and 
not later t-han June 15 and closing not earlier than August 19 and 
not later than August 30 of each year, and a water supply during 
each season of 2 acre- feet of water for each acre of land irrigated 
and cultivated, or so much thereof as the water users may require. 

9. Landholders who take advantage of these conditions shall be 
subject to the terms of public notices to be issued hereafter, which 
shall provide for an increased building charge, the amount of which 
can not be stated at this time. 

10. Former public notices and orders shall remain in full force 
and effect except as herein modified. 

Lewis C. Laylin, 
Assistant Secretary of the Interior. 

The undersigned, owner or holder of 

Sec , T - , R , containing 

irrigable acres, in the Williston project^ has read the foregoing 
notice and agrees to comply with the requirements thereof. 
, Witness. 

FINANCIAL STATEMENTS. 
Assets a/nd liabilities, North Dakota Pumping project, June SO, 191S, 

ASSETS. 

Cash in other employees' hands awaiting transfer to S. F. A . |12. 50 

Accounts receivable; 

W. R. building charge $74, 351. 87 

W. B. O. & M. charge 27,073.56 

101, 425. 43 
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Inventories : 

Mercantile stores $427. 12 

Equipment in use — 

Animals $740.83 

Mechanical, etc 8,976.87 



9, 717. 70 

Materials and supplies in storehouse 3, 000. 48 

Structural iron and steel 380.16 

Forage 386.97 

Fuel - 300. 17 

Products of local operations 53.32 

Undistributed cost (freight and handling), 

Inventory property 117. 05 



Improvements to lands: 

Gross cost 712, 856. 78 

Jjom credits for incidental opera- 
tions — 

Rentals of cottages 347. 16 

Rentals of irrigation water 196. 75 

Profits on mess operations 250. 83 

Profits on mercantile store 1, 106. 22 

Contractors* freight refunds 5,495.08 

7, 396. 04 



$14, 382. 97 



705, 460. 74 
Deferred operation and maintenance revenues 183, 555. 19 



Total assets 1,004,836.83 

LIABILITIES. 

Accounts payable: 

Labor 11. 34 

Purchases - 1, 830. 62 

Freight and express 687.94 

Passenger fares 73.60 

Coupons 21. 55 



Reserves : 

For amortization of original cost by repay- 
. ment — 

Building charges accrued 80, 214. 50 

Advance collections 38.00 



2,625.05 



80. 252. 50 
For depreciation on plant and eqult>ment 10,229.56 



90,482.06 
Unadjusted credits: 

Net earnings of Government animals 523. 75 

Net investment : 

Disbursement vouchers 937, 590. 26 

Transfers received 189, 635. 65 

1, 127, 225. 91 

Less — 

Collection vouchers and re- 

. funds 33, 381. 30 

Transfers issued 182, 638. 64 

216, 019. 94 



911, 205. 97 



Total liabilities 1, 004, 836. 83 

Feature costs North Dakota Pumping project to June SO, 191S. 

Williston unit : 

Coal mine development $12, 685. 98 

Williston power plant — 

Power plant $157, 628. 63 

Transformer station at barge 2, 446. 22 

160,074.86 
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Willlston unit— OontinuecL 

Pnmi^ng station A |ljkfi60.36 

Willlston barge »35, 364. 27 

Floating boom at barge 691.04 

Scow pontoon 1,256.27 

37, 301. 58 

Pumping substation B 7, 386. 45 

Transmission and telephone line 14, 657. 04 

Willlston canal and basin — 

Distributing i^stem 122, 505. 65 

Equalizing reservoir 1, 071. 87 

Spillway at reservoir 502. 08 

Turnout at reservoir 217.00 

Diverting structure at reservoir 565.34 

Sluicing boat 763. 32 

Bank protection at settling basin 103. 58 

Bank revetment, Missouri River 1. 508. 63 

127.417.47 

Buildings, detached - 11, 470. 16 

Real estate 4, 676. 52 

Irrigable lands, surveys, and town sites 8, 378. 18 

Examination of project as a whole 22, 541. 64 

Administration of project as a whole 38,742.46 

Total building cost.. 457,882.69 

Buford-Trenton unit: 

Power plant 

Extension of Willlston power house — 

Excavation 077. 63 

Concrete work 8, 804. 57 

Reinforcing steelwork 180.90 

Structural steelwork 686. 10 

Roofing work 1,824.65 

Millwork 521. 60 

Water conduits 1,048.55 

Installation and testing machinery 54,692.65 

Temporary end in boiler room 387.89 

68,624.64 

Buford-Trenton barge 32, 899. 38 

Boom and scow pontoon 705. 81 

33, 605. 19 

Buford-Trenton substation A 32, 484. 77 

Transmission and telephone line 22,794.89 

Buford-Trenton canal and basin — 

Settiing basin 6, 698. 08 

Brush mattress settling basin 117. 42 

Concrete pressure pipe 19,624.92 

Canals and structures _>_ 23, 207. 87 

Canal B 2, 181. 89 

Sixmile fiume 713. 05 

52,643.28 

Buildings 4, 429. 77 

Real estate 943. 73 

Irrigable lands, surveys, and town sites 6, 877. 24 

Examination of project as a whole 6,216,23 

Administration of project as a whole 27,455.00 

Total building cost 254,974.09 

Operation and maintenance: 
Willlston unit — 

General expense (undistributed) 2,011.93 

Coal mine 4, 532.47 

Power plant 83, 615. 50 

Power plant camp mainteuauce 1,014.34 

Pumping substation A 3, 381. 56 

Barge 22, 115. 90 

Pumping substation B - 2,868.10 
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Operation and maintenance — Ck)ntinned. 

Williston nnit— Continaed. 

Transmission and telephone line $1, 961. 09 

Canal system and basin 17, 408. 74 

Buildings detached 1, 530. 10 

Power contract, city of Williston, preparatory. 10, 985. 03 

Power contract, city of Williston, operative— 9, 221. 99 

Inventory of cost ledger supplies 168.38 

$160, 316. 03 

Boford-Trenton unit — 

Barge 25, 813. 39 

Substation A 30, 815. 52 

Transmission and telephone line 6,323.45 

Canal system and basin 7, 739. 12 

Buildings, detached 140. 97 

Total operation and maintenance cost 70, 832. 45 

Recapitulation : 

Building cost, Williston unit 457, 882. 69 

Building cost, BufOrd-Trenton unit 254, 974. 09 

712,856.78 

Operation and maintenance cost, Williston unit... 160, 316. 03 
Operation and maintenance cost, Buford-Trenton 

unit 70, 832. 45 

231,148.48 

Total building and operation and maitenance cost 944, 005. 26 

Operating revenues and expenses, North Dakota Pumping project. 



Williston unit, undistributed expenses $160, 316. 03 

Buford-Trenton unit, undistributed expenses 70, 832. 46 

Total expenses 231, 148. 48 

BEVENUES. 

Wllllstmi unit: 

Operation and maintenance, accruals $28, 481. 65 

Operation and maintenance, forfeitures 26. 25 

Operation and maintenance, advance payments — .95 

Rental of lands and buildings 459. 44 

Rental of power and light 8, 250. 32 

Miscellaneous revenues 92. 37 

Deferred operation and maintenance revenues 123, 005. 05 

160,316.03 

Buford-Trenton unit: 

Operation and maintenance, accruals 10,002.31 

Rental of lands and buildings 280. 00 

Deferred revenues 123, 005. 05 

70, 832. 45 

Total revenues 231, 148. 48 

Estimated cost of contemplated works. — No construction work is 
contemplated. All authorized expenditures are in connection with 
the operation and maintenance of the project. 

OREGON, CBNTRAIi OREGON PROJECTS. 

IBRXGATION FLAN. 

The Central Oregon projects consist of a number of possible Irrigation 
developments In tbe State of Oregon, located In the Deschutes, Snake, and 
Oolumbla River Basins and in the interior basin. The irrigation plan of these 
projects provides In general for utilization of the waters of various small 
streams In these drainage basins. 
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nrVBSTIOATIONS. 

A reQpnnoissance was made in 1903 of some of the streams and 
irrigable areas of these projects, and stream measurements and inves- 
tigations of water supply have been carried on since that date. 

In 1908 a reconnoissance, covering in part projects previously 
reported on but much more complete and thorough than investiga- 
tions previousljr attempted, was made in central and eastern Oregon. 
Irrigation projects on Crooked, Ochoco. Tumalo, and Rosland 
Eivers, in the Deschutes Eiver Basin* on the Chewaucan. Ana, Pau- 
line, Bock Fort, Silvies, and Blitzen Rivers, and Silver Ureek, in the 
interior basin; on Powder Eiver, in the Snake Eiver Basin; and on 
the John Day and Umatilla Eivers, in the Columbia Eiver Basin, 
were investigated wi,th considerable care; and new gauging stations 
were establisned along the more important streams. 

Cooperative work, — ^The Le^lature of the State of Oregon, by 
act of February 21, 1913, provided for the making of detail surveys 
and investigations of the water resources of the State in coopera- 
tion with the Federal Government, and appropriated $50,000 for 
the work, conditional on a like amount being provided by the Fed- 
eral Government. Such an allotment was subsequently made by the 
Secretary of the Interior from the reclamation fund, and on Febru- 
ary 27 a preliminary agreement was entered into by the Secretary 
of the Interior on benalf of the United States and by the State engi- 
neer for Oregon on behalf of the State, the agreement being also 
approved by the governor of Oregon, fixing in general terms the 
plan of operation and the field of investigation and placing the 
work under the direction of the Reclamation Service. This agree- 
ment was followed by a subsequent agreement of May 5, under which 
the work is now being conducted. Under the terms of this agree- 
ment, the investigation of the Deschutes Eiver Basin was particu- 
larly required to be investigated, and the preliminary work of organ- 
ization was begun on April 1. Active field work was not taken up 
until the latter part of May. 

The irrigation project sug^sted in the Deschutes Basin contem- 
plates the storage of approximately 700,000 acre-feet of water by 
means of a dam at Benham Falls and the irrigation of three large 
units of land. The first or south unit lies east of Benham Falls and 
south and west of Crooked Eiver; the second or west unit lies west 
of the Deschutes Eiver, and would cover part of the Tumalo project 
now being constructed by the State under direct appropriation; the 
third, or north, unit lies north of Crooked Eiver. The total irrigi^ble 
area has been estimated at between 200,000 and 300,000 acres. Test 
borings are being made at the proposed dam site and surveys started 
to determine areas of irrigable land in the units described and pre- 
liminary estimates of cost. No investigations for other projects have 
yet been taken up. 

OREGON, UMATIIiLA PROJECT. 

(For ResulU to June SO, 1919, and Data for Complete Projects, see Appendix, 
pp. S22 and 837.) 

LOCATIOir. 

Ck>unty: Umatilla. 

Townships : 4 and 5 N., Rs. 2S and 29 B., Willamette meridian. 

Bailroads : Oregon- Washington Railroad & Navigation Co. ; Northern Pacific. 

Railroad stations and estimated population January 1, 1913 : Hermiston, 600; 
Umatilla, 200. ^ , 
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WATEB BJJVFLY, 

Source of water supply : Umatilla River. 
Area of drainage basin: 1,610 square miles. 

Annual run-off in acre-feet of Umatilla Biver at Yoakum : (1,200 square miles) 
1903 to 1912— Maximum, 723,000; minimum, 250,000; mean, 500,000. 

AGBICULTUBAL AJSm CLIMATIC CONDITIONS. 

Area for wbich service Is prepared to supply water, season of 1913 : 18,300 
acres. 

Area under water-right applications, season of 1913 : 13,947 acres. 

Length of Irrigation season : From March 20 to October 16 — ^210 days. 

Average elevation of irrigable area : 470 feet above sea level. 

Average annual rainfall on irrigable area : 6.44 Inches ; 1912, 9.19 inches. 

Range of temperature on irrigable area: — ^28* F. to 115* F. (ordinary mini- 
mum 0" F.). 

Character of soil irrigable area : Sandy loam and volcanic ash. 

Principal products: Alfalfa, fruits, berries, vegetables. 

Principal markets: Portland, Greg., and Spokane, Wash. 

LANDS OPENED FOB IBBIGATION. 

Dates of public notices and orders: December 27, 1907; August 3, 1908; No- 
vember 12, 1908 ; April 3, 1909 ; January 6, 1910 (two) ; February 28, 1911 ; May 
16, 1911; March 2, 1912; May 8, 1912; March 3, 1913; April 17, 1913; June 23, 
1913. 

Location of lands opened: Ts. 4 and 5 N., Rs. 28 and 29 B., Willamette 
meridian. 

Present status of Irrigable area opened: 8300 acres entered subject. to recla- 
mation act ; 156 acres open to entry ; 217 acres withdrawn from entry ; 8,806.5 
acres private lands. 

Limit of area of farm units : Public, 40 acres ; private, 160 acres. 

Duty of water : 2.8 acre-feet per acre per annum at the farm. 

Building charge per acre of Irrigable land : $60 and $70. 

Annual operation and maintenance charge : $1.30 per acre of irrigable land. 

CHBONOLOGICAL StTHMABT. 

Reconnoissance and preliminary surveys begun in 1905. 

Construction recommended by board of engineers October 27, 1905. 

Construction authorized by Secretary December 4, 1905. 

Diversion dam and feed canal completed August, 1907. 

Cold Springip Dam completed June, 1908. 

Hermlston unit completed June, 1908. 

Maxwell Canal system purchased June 4, 1908. 

First irrigation by Reclamation Service, season of 1908. 

Cold Springs Reservoir filled to maximum capacity May 1, 191L 

Entire project 84.1 per cent completed June 30, 1913. 

OtBIGATION PLAN. 

The irrigation plan of the Umatilla project provides for the diversion of 
water from the Umatilla River above Echo, Oreg., through a feed canal 24.5 
miles long into a storage reservoir controlled by Old Springs Dam. Water is 
diverted from the reservoir through an outlet canal; from the feed canal by 
means of a by-pass connecting the feed and outlet canals, and from the Umatilla 
River by the Maxwell Canal, heading near Butter Creek, into a distribution sys- 
tem watering land in the Umatilla and Columbia River Valleys near Hermlston, 
Oreg. The United States intends, for and in connection with the project, to use 
the waste, seepage, spring and percolating water arising within the same, and 
asserts a right thereto by virtue of Its reservation of all unappropriated waters 
of the project source of supply and of Its appropriation of said waters In accord- 
ance with the State law, heretofore made for the purposes of the project. 

The features which have been completed are: The diversion works, feed 
canal, Cold Springs Dam, by-pass, diversion works for Maxwell Canal, main dis- 
tributary, laterals for the first; second, third, and fourth units ; also distributary 
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for the Umatilla unit to which water is being supplied on a rental basis. Four 
drain ditches have been built. The main construction work in progress is the 
placing of mortar lining in the distribution system and additional lining in the 
feed canal. 

CONSTBUCTION DXJBINa FISCAL TEAB. 

Feed canal. — Four thousand six hundred and fifty linear feet of 
side lining were placed in the canal, nainly in Foster Flat. The total 
length of full mortar lining in the feed canal to June 30, 1913, was 
8,8S) linear feet; total side and bottom lining, 188 linear feet; and 
total length of side lining, 14,980 linear feet. 

Distribution ayatem, — The irrigable area was extended by making 
water available on a rental basis lor about 1,150 acres near Umatilla. 
This involved the construction of about 2 miles of main lateral, 
largely in rock, also 2 minor distributaries. Considerable mortar 
lining was placed in the distribution system. Fifty-six thousand 
linear feet of distributaries were lined either wholly or in part, and 
58,500 square yards, or 2,430 cubic yards of mortar lining were 
placed. During the year 2,240 linear feet of 20-inch, 4,500 linear feet 
of 16-inch, and 180 linear feet of 12-inch cement pipe were laid. 
Eighty concrete turnouts were cast in the yard and assembled in the 
field. New diversion works were built for the Maxwell Canal. The 
Hermiston drain was deepened and enlarged where it crosses the 
railroad right of way ana the Umatilla drain was excavated, these 
items involving the removal of about 47,000 cubic yards of material. 

OFEBATION AND MAINTENANCE. 

Diversion of water for the feed canal was resumed November 11, 
1912, and was continued to June 22, 1913, 57»200 acre-feet being 
diverted from the river, and 49,400 acre-feet reaching the reservoir. 
No effort was made to fill the reservoir. Storage in excess of 47,000 
acre-feet was reached early in April, after which date sufficient water 
was diverted to equal the draft on the reservoir and losses. A maxi- 
mum storage of 48.000 acre-feet was reached in May. The available 
storage on June 30, 1913, was 43,200 acre-feet. Delivery of water 
through the distribution system began on March 25. The total dis- 
charge from the reservoir up to June 30 was 21,200 acre-feet. De- 
livery of water to the Maxwell Canal also commenced on March 25, 
the total diversion to June 30 amounting to 7,800 acre-feet. The area 
of irrigated holdings during the present season is estimated at 10,000 
acres and the area actually irrigated at 5,000 acres. 

For " Summary of operation and maintenance results," see Appen- 
dix, p. 334. 

Historical review, Umatilla project. 



Item. 



1909 



1910 



1911 



1912 



1913 to 
June 30. 



Acreage for which service was prepared to supply 

water 

A creage irrigated 

Number of holdings irrigated 

Miles of canal operated 

Water stored (acre-feet) maximum 

"Water diverted (acre-feet) , 

Water delivered to land (acre-feet) 

Per acre of land irrigated (acre-feet) 



12872'*— 14 



ll,3'»5 

2,000 

140 

90 

?7,000 

67,000 

16,000 

8.0 



15,?76 

2,500 

208 

112 

43,000 

69,400 

25,600 

10.2 



17,262 

3,500 

242 

112 

50,000 

78,900 

34,100 

9.7 



17,252 

4,600 

259 

112 

50,000 

90,000 

38,000 

8.2 



18,300 

5,000 

300 

112 

48,000 
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SETTLEMENT. 

The total population of the project was 1,250 in 1912, of which 
about one-half lived within the corporate limits of the city of Her- 
miston. Oreg. Settlement has advanced slowly. There are 7 tracts 
of unentered public land in the second unit totaling 116 acres, and 
2 tracts of Nothern Pacific land totaling 62 acres, not covered by 
water-right applications. There has been little progress in the sale of 
Maxwell land, fully 2,000 acres not being covered by water-right 
applications. The estimated value of builaings and other improve- 
ments is $538,000 and the estimated value added to the land through 
cultivation $298,000. 

PBINCIPAL CHOPS. 

The alfalfa crop was rather light, owing to a short first cutting. 
Berries of all kinds did well, and after supplving the local market 
a small quantity was shipped. A few trees of apples, apricots, and 
peaches were inature enough to bear, although many of the fruit buds 
were winterkilled. Watermelons, grapes, onions, and potatoes 
showed satisfactory yields, but the returns were disappointing 
owing to low prices and inadequate market facilities. There was a 
fair increase m the area of all crops. The area in orchard made 
the greatest growth, increasing nearly 80 per cent. The total value 
of crop products is estimated at $77,000. 

Crop statistics, Umatilla project, calendar year 1912. 



Crop. 


Acreage 

Irrigated 

or cropped. 


Unit Of 
yield. 


Total 
yield. 


Total 
value. 


Alfelfo 


2,442 

6 

26 

34 

38 

328 

52 

18 

4 

04 

626 

450 


Ton 

...do 

Pound.. 

Ton 

...do 

...do 

Pound.. 
...do 

Ton 

...do 

...do 


8,^ 

22,600 

36 

67 

48 

26,000 

352,000 

54 

553 

335 


t58,716 
500 


Artichokes 


Berries 


2,590 
252 


Clover 


Cornfodder 


342 


Garden 


060 


Grapes 


1,040 
1,760 
1,080 
8,205 
1,675 


Melons 


Onions 


Potatoes 


Rye hay 


Less duplicated areas 










Total cropped 


3,218 
1,382 




77,210 


Other purposes 














Totallrrigated 


4,600 
















WEST EXTENSION. 

Kecommendation was made in the early part of 1913 that construc- 
tion be formally authorized subject to the issuance of an order from 
the Federal court definitely pledging the holdings of the Oregon Land 
& Water Co. Necessary authority has not yet been given, but an 
allotment of $6,000 was made for further investigations of the pro- 
posed diversion site, final location of the main canal, and exploration 
for material for construction. This work was completed in May and 
the force disbanded. Agreements to sell have been secured for all 
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rights of way needed at the proposed diversion site with the excep- 
tion of a small marginal strip owned bj J. Frank Watson. Further 
work is being held in abeyance pending formal approval of con- 
struction by tne Secretary. 

PUBLIC NOTICE DATED MABCH 3, 1913. 

On March 2, 1912, public notice was issued under the provisions 
of the reclamation act of June 17, 1902 (32 Stat., 388), for the relief 
of water-right applicants under the Umatilla project, Oregon, an- 
nouncing the rates at which water-right applications would be ac- 
cepted as amendatory to water-right applications theretofore filed 
and at which new entries and water-right applications shall be made. 

The schedule of installments of water-right charges due contained 
in paragraph 2 of the said public notice is hereby amended so as to 
read as follows: 





First unit. 


Second unit. 


Third unlt.i 


Fourth unit. 


Installments due. 


Now sub- 
ject to 

entry or 
entered 

under reo- 

lamation 
act. 


Other 
lands. 


Nov: sub- 
ject to 
entry or 
entered 
under rec- 
lamation 
act. 


other 
lands. 


Now sub- 
ject to 
entry or 
entered 
under rec- 
lamation 
act. 


other 
lands. 


Now sub- 
ject to 
entry or 
entered 
under rec- 
lamation 
act. 


other 
lands. 


Dec. 1,1906 


16.00 
6,00 
2.00 
3.50 
5.00 
7.50 
10.00 
10.00 
10.00 
10.00 


16.00 
6.00 
2.00 
3.50 
6.00 
7.50 
10.00 
10.00 
10.00 
10.00 














Dec. 1,1909 


16.00 
2.00 
3.50 
4.50 
6.00 
8.00 
10.00 
10.00 
10.00 
10.00 


$6.00 
2.00 
3.60 
4.50 
6.00 
8.00 
10.00 
10.00 
10.00 
10.00 










Dec. 1, 1910 


S2.00 
3.00 
4.00 
5.50 
7.00 
8.50 
10.00 
10.00 
10.00 
10.00 


12.00 
3.00 
4.00 
5.50 
7.00 
8.50 
10.00 
10.00 
10.00 
10.00 






Mar. 1,1912 

Mar. 1,1913 ! 


12.00 
3.00 
4.00 
5.50 
7.00 
8.50 
10.00 
10.00 
10.00 
10.00 


12.00 

.roo 


Mar. 1,1914 


4.00 


Mar. 1, 1915 


6.50 


Mar. 1,1916 


7.00 


Mar. 1,1917 


8.50 


Mar. 1,1918 


10.00 


Mar. 1,1919 


10.00 


Mar. 1,1920 






10.00 


UTAr. 1, 1Q21 










10.00 


















Total 


70.00 


70.00 


70 00 1 70 nft 


70.00 


70.00 


70.00 


70.00 











1 Includes portions of farm units described in special public notice for T. 4 N., R. 28 £., W. M., dated 
January 6, 1910. 

Such part of the portion of the installment account of building 
charges as has been paid on the basis of the schedule of installments 
due contained in the public notice of March 2, 1912, which is in excess 
of the portion of installment account of the building charge due un- 
der the schedule herein contained shall be applied as a credit on sub- 
sequent installments of such charges. 

AH future payments of charges as herein provided shall be made to 
the special fiscal agent of the United States Eeclamation Service as- 
signed to the Umatilla project. 

Except as herein specifically amended and modified, the terms of 
the public notice of March 2, 1912, shall remain and be in full force 
and effect 

Samuel Adams, 
First Assistant Secretary. 
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PUBLIC NOTICE BATED AFBIL 17, 1913. 

In pursuance of the provisions of the reclamation act of June 17, 
1902 (32 Stat., 388), and acts amendatory thereof or supplementary 
thereto, the following public notice is issued and is applicable to any 
lands under the Umatilla project, Oregon, opened to irrigation by 
public notices heretofore issued : 

1. Any water-right application heretofore filed will be abrogated 
as authorized by the act of February 13, 1911 (36 Stat., 902), upon 
the filing and recording of a new water-right application of the form 
adopted by the Secretary of the Interior and compliance with all 
the requirements of this notice. Payments to be hereafter made on 
account 5f the portion of the installment of the building charge under 
such new application shall be in accordance with the annual install- 
ments thereof graduated as hereinafter scheduled. The first of such 
payments shall be held as due March 1, 1913, and the remaining pay- 
ments shall be made according to said schedule of payments until 
the full sum of $70 shall have been paid, less the amounts heretofore 
paid on account of the portion of the installment for the building 
charge, which shall be credited on the last payments. 

2. The graduated schedule of the portions of the installments on 
account of the building charge is as follows, and the due date§ for 
applications heretofore filed are as specified: March 1, 1913, $2; 
March 1, 1914, $3; March 1, 1915, $4; March 1, 1916, $5.50; March 1, 
1917, $7; March 1, 1918, $8.50; March 1, 1919, $10; March 1, 1920, 
$10; March 1, 1921, $10; March 1, 1922, $10; total, $70. 

3. As the terms herein authorized do not provide for payment for 
the furnishing of water for the irrigation season of 1913, the regu- 
lation is hereby established that water shall be furnished in the irri- 
gation season of 1913 on a rental basis of $1.50 per acre of irrigable 
land, subject to the conditions regarding water service and the 
amount furnished as provided in the public notices, orders, and regu- 
lations heretofore in force upon the project, and no credit for the 
payment of such rental charge shall be allowed on any charges here- 
tofore or hereafter due for building, operation, and maintenance. 

4. To take advantage of the provisions of this notice the applicant 
shall, within 60 days from the date hereof, file a new water-right 
application as hereinbefore provided and shall accompany the same 
by payment of the sum of $1:50 per irrigable acre for the area shown 
on farm unit plats as a rental charge for irrigation water service in 
1913 and accompanied also by the affidavit of the applicant supported 
by the affidavits of two competent witnesses and accepted by the 
project engineer that he has under cultivation crops requiring irri- 
gation (not including nurse or cover crops), and has irrigated the 
proportions of the irrigable lands described in his water-right appli- 
cation as hereinafter stated; or if his land is not under crop and 
irrigated as aforesaid, that he has adequately prepared his land for 
cultivation and irrigation by clearing, checking, leveling, furrowing, 
or building borders, ditches, flumes, or other suitable works or struc- 
tures so that water may be applied successfully in accordance with 
good irrigation practice over the following proportions of the irri- 
gable area stated in his water-right application : 

For the first unit of the project 60 per cent of the irrigable area. 
For the second unit of the project 50 per cent of the irrigable area. 
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For the third unit of the project 40 per cent of the irrigable area. 
For the fourth unit of the project 30 per cent of the irrigable area. 

5. Such application when duly filed, accepted, and recorded shall 
entitle the applicant to such deferment of the cnarges for building, 
operation, and maintenance that his next installment of such charges, 
being the first in the foregoing schedule of installments, $2 per acre 
of irrigable land, shall be regarded as due on March 1, 1913, and 
subsequent installments on March 1 of each year thereafter. The 
portion of such charge on account of building shall be as scheduled 
in paragraph 2 hereof, and the portion for operation and maintenance 
due March 1, 1914, and thereafter until further notice shall be of such 
amount and subject to such regulations as have been heretofore 
announced. 

6. In cases where a prior water-ri^ht applicant has not been able 
to show that he has cultivated and irrigated the proportion of his 
lands specified in paragraph 4 or has not prepared his lands for 
irrigation as aforesaid, and therefore is unable to secure the benefits 
herein provided for, such applicant may participate in such benefits 
by compliance with the following requirements : 

7. Within 60 days from the date hereof such applicant under para- 
graph 6 shall commence actual field operations m clearing, leveling, 
checking, or otherwise preparing his land for irrigation as aforesaid, 
or in seeding, planting, or otherwise cultivating as aforesaid, to the 
satisfaction of the project engineer, and shall otherwise satisfy the 
project engineer that the operations thus commenced during the said 
60-day period have been diligently prosecuted therein and at the 
expiration of that period are being prosecuted with due diligence, 
and in addition that the applicant has at his command such resources 
as in the opinion of the project engineer afford reasonable assurance 
that at the expiration of 8 months from the date hereof the above 
proportions of the lands or entry of said applicant will be fully 
prepared for or be actually in crop as above specified. 

8. Each applicant under paragraph 6 desiring to enjoy the benefits 
herein offered and who intends to comply with the foregoing require- 
ments shall within 30 dajrs from the date hereof notify the project 
engineer in writing of his intention, and within the 60-day period 
pay the rental charge for 1913, amounting to $1.60 per acre, and 
inform the project engineer of the steps he is proposing to take in 
accordance with the above requirements and otherwise supply the 
project engineer with such iniormation that the latter can certify 
at the expiration of the 60 days aforesaid whether such applicant 
has made adequate showing of results and intention to entitle nim to 
the benefits herein offered. 

9. Each applicant under paragraph 6 who has made a showing 
satisfactory to the project engineer at the termination of the 60-day 
period aforesaid, and who shall at the expiration of the eight-month 
period make a showing in accordance with the above schedule of 
cultivation, shall, upon the filing, acceptance, and recording of a 
water-right application as above required, be entitled to the benefits 
hereunder ; but in case of his failure to show compliance within either 
the 60-day or 8-month period aforesaid the applicant shall be subject 
to the terms of the puolic notices and orders heretofore issued, the 
intent of this notice being to stay the enforcement of such public 
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notices during such periods as to permit such applicant to comply 
with the cultivation requirements hereof. 

^ 10. This notice shall not apply to entries or water-right applica- 
tions on which two or more installments of the building charge were 
due and unpaid on February 29, 1912, and which said installments 
remain unpaid at the time of application hereunder. 

11. New water-right applications, except those filed in accordance 
herewith, in lieu of previous water-right applications shall be subject 
to the terms of the public notices and orders heretofore issued. 

Lewis C. Laylin, 
Assistant Secretary of the Interior. 

FINANCIAL STATEMENTS. 
Assets and liaUlities, Umatilla project, June SO, 1913. 

ASSETS. 



Accounts receivable : 

Water-right building charge $113, 242. 96 

Water-right operation and maintenance 19,930.07 



1133,173.08 



Inventories : • 

Equipment in use — 

Animals $2, 875. 00 

Mechanical and other 30, 142. 02 



33, 017. 02 

Materials, supplies, etc., In storehouse 548. 19 

Cement 1, 398. 24 

Lumber 635. 24 

Forage 317. 92 

Fuel 77.87 

Products of local operations 2,320.89 

Unadjusted transfer between projects 1,162.26 



Improvements to land : 

Gross cost 1, 434, 377. 98 

Less credits from incidental operations — 

Rentals of cottages 3, 024. 25 

Rentals, grazing lands 7,102.84 

Revenues, miscellaneous 10. 000. 00 

Loss on mess operations * 473. 46 

Profits, mercantile stores 7. 75 

Profits, hospital 208. 60 

19, 869. 98 



39, 477. 63 



1,414,508.00 



1, 587, 158. 66 
Deferred operation and maintenance revenues 83,621.21 



Total assets 1, 670, 779. 87 

LIABILITIES. 

Accounts payable: 

Labor 3, laS. 25 

Purchases 333. 63 

Freight and express 2,098.81 

Passenger fares 386.00 



6, 001. 69 



1 Deducted. 
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Beaeryes: 

For amortization of original cost of repay- 
ment — 
Building charges accrued— $289, 079. 76 
Building advance collec- 
tions 8, 346. 50 

Building collections for- 
feited 8. 04 



$292, 434. 30 



For depreciation on plant and equipment. 983. 11 

$293. 417. 41 

Unadjusted credits, net earnings of Government animals 6, 100. 93 

Net investment : 

Disbursement vouchers 1, 662. 816. 44 

Transfers received 53.036.90 



1. 715, 853. 34 



Collection vouchers 281, 527. 69 

Transfers issued 69, 065. 81 



350, 593. 50 



1, 365, 259. 84 



Total liabiUties 1, 670, 779. 87 

Feature coats, UmatiUa project, to June 30, 1919, 
Storage works: 

Cold Springs Dam $373, 761. 08 

BuUdings at dam 12,757.16 

Inlet works 13, 163. 58 

Main spillway 33,998.89 

Feed canal near dam 2, 426. 58 

Outlet works 6,766.72 



$442,874.00 



Storage feed canal: 

Diversion works and canal 242,842.36 

Repairing and priming 12,370.84 

Wasteways 7, 221. 59 

Bridges and crossings 2.627.52 

Concrete lining and cut-off wall 37,372.10 

Buildings 2, 970. 52 

Distribution system: 305,404.93 

Canals and laterals 89,660.09 

By-pass, drops, turnouts, and miscellaneous 

structures 42, 713. 66 

Pipe lines 224, 234. 25 

Crossings and bridges 6,502.38 

Priming canals 3, 381. 84 

Subdivision of land 1,089.81 

Beconstruction and repairs, old Maxwell sys- 
tem 9, 361. 21 

Drainage 54, 000. 70 

Lining canals 72, 699. 15 



503, 643. 09 

Demonstration farm, bams, other buildings, and fences 3, 421. 47 

Rights and property, real estate, and water-right adjudication 59, 738. 09 

Buildings, Hermiston 9, 292. 67 

E2xamlnation of project as a whole, surveys, and designs 24, 956. 00 

West branch of project 25, 729. 32 

West extension, examination, and investigation : 

Topographic surveys, irrigable lands 25, 954. 74 

Dam-site investigation 21,638.16 

Reservoir site, topographic survey 2,293.05 

Rights and property 550. 67 

Location, Main Canal 4,449.55 



54, 886. 17 
Maxwell Dam 4, 432. 24 



Total building cost 1^34,377*98 
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Operation and maintenance: 

Operation feed canal $26,366.60 

Operation reservoir 6,373.67 

Operation laterals 24,680.52 

Maintenance feed canal 24, 868. 36 

Maintenance reservoir 1,675.33 

Maintenance laterals 60, 849. 39 

Maintenance pipe lines 3,749.39 

Maintenance drainage system 1, 931. 50 

Maintenance Government buildings, headquar- 
ters 1, 315. 42 

Maintenance 'Government buildings, feed 

canal 932.92 

Maintenance Maxwell Dam 702. 76 



$153, 445. 86 



Total building and operation and maintenance cost 1, 587, 823. 84 

Operating revenues and expenses, Umatilla project, to June SO, 1913. 

EXPENSES. 

storage : 

Operation $6, 373, 67 

Maintenance 1, 675. 33 

$8,049.00 

Carriage : 

Operation 26, 366. 60 

Maintenance 25, 801. 28 

52, 167. 88 

Distribution : 

Operation 24, 680. 52 

Maintenance 66, 616. 96 

91, 297. 48 

Drainage, maintenance 1, 931. 50 

153, 445. 86 

BEVENUES. 

Operation and maintenance, accruals 66, 709. 11 

Operation and maintenance, forfeitures 1.39 

Operation and maintenance, advance paj^ment 113.75 

Rental, irrigation water 3,000.40 

Deferred operation and maintenance revenues 83,621.21 

153, 445. 86 

Estimated cost of contemplated works, Umatilla project. 

Feed canal: 

Enlargements provided by contract dated May 13, 1913, and 
approved May 23, 1913, between Joseph Ounha and the 

United States of America $10,000 

Additional side lining near Hermiston, 12.000 linear feet 12, 000 

Cold Springs Dam, miscellaneous minor construction 500 

Distribution system: 

Completion of Umatilla unit ' 18,000 

Completion of third and fourth units 3, 500 

Additional drainage 3, 000 

Further lining of distributaries 20,000 

Miscellaneous 6,000 

Project headquarters, remodeling office, including concrete base- 
ment and installation of heating plant 3,000 

Water-right adjudication . 4, 000 



80,000 
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OREGON-CALIFORNIA, KLAMATH PROJECT. 

(For Results to June SO, 1913, and Data for Complete Projects, see Appendix, 
pp. 322 and 337.) 

LOCATION. 

Counties: Klamath, Oreg. ; Siskiyou and Modoc, Cal. 

Townships: 38 to 41 S., Rs. 8 to 14 E., Willamette meridian; 46 to 48 N., 
Rs. 1 to 8 E., Mount Diablo meridian. 

Railroad: California Northeastern. 

Railroad stations and estimated population, January 1, 1913 : Klamath Falls, 
5,000; Midland, 100; and Ady, Oreg. 

WATEB SUPPLY. 

Source of water supply : Upper Klamath Lake and Clear Lake. 

Area of drainage basin : 3,700 square miles. 

Annual run-off in acre-feet, 1904 to 1912: Link River at Klamath Falls— 
Maximum, 2,530,000; minimum, 1,450,000; mean, 1,790,000. Lost River and 
Willow Creek at Clear Lake — Maximum, 255,000; minimum, 35,000; mean, 
129,000. Lost River at Olene and Merrill, 1904-1912— Maximum, 475.000; 
minimum, 150,000; mean, 277,000. 

AGBICULTUBAL AND CLIMATIC CONDITIONS. 

Areas for which the service is prepared to supply water, season of 1913: 
29,700 acres. 

Area under water-right applications and rental contracts, season of 1918: 
27,745 acres. 

Length of irrigation season : From May 1 to September 30—153 days. 

Average elevation of irrigable area : 4,100 feet above sea level. 

Average annual rainfall on irrigable area, for 9 years: 14.1 inches; 1912, 18.3 
inches. 

Range of temperature on irrigable area : —10* to 100* F. 

Character of soil of irrigable area: Disintegrated basalt, volcanic ash, and 
diatomaceous earth, being largely classifieu as Yakima sandy loam. 

Principal products: Alfalfa, hay, grain, and vegetables; stock, poultry, and 
dairy products. 

Principal markets: Portland, Oreg.; Sacramento and San Francisco, Cal. 

LANDS OPENED FOB IBBIGATION. 

Dates of public notices: November 18 and December 7, 1908; August 24, 
1909; June 9, 1910. 

Location of lands opened : T. 38 S., R. 9 E. ; 39 S., Rs. 8 to 10 E. ; 40 S., Rs. 
9 to 11 E.; 41 S., Rs. 10 to 12 E, Willamette meridian, and 48 N., R. 5 B., 
Mount Diablo meridian. 

Present status of irrigable lands opened: 44 acres entered subject to the 
reclamation act; 23 acres open to entir; 29,600 acres in private ownership. 

Limit of area of farm units : 160 acres. 

Duty of water, 1.8 acre-feet per acre per annum at the f^rm. 

Building charge per acre of irrigable land, $30. 

Annual operation and maintenance charge, 75 cents per acre of irrigable land. 

CHBONOLOGICAL SUMMABY. 

Reconnoissance made in October and November, 1908. 

Preliminary surveys begun in 1904. 

Construction recommended by a board of engineers May 1, 1906. 

Construction authorized by secretary May 15, 1905. 

Canal system of Klamath Falls Irrigation Co. purchased July 28, 1906. 

Adams Canal purchased October 15, 1906. 

Main canal completed August, 1907. 

First irrigation by Reclamation Service season of 1907. 

Keno Canal completed October, 1908. 

South Branch Canal completed March, 1909. 

Clear Lake Dam completed January, 1910. 

Lost River Diversion Dam completed June, 1912. 

Lost River diversion channel completed April, 1912. 

Entire project 82 per cent completed June 80, 1918. 
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IBBIGATION PLAN. 

The irrigation plan of the Klamath project Involves the utilization of Clear 
Jjake and Upper Klamath Lake as storage reservoirs. The storage in Clear 
Lake, with the aid of the Lost River diversion works recently completed, com- 
bined with evaporation from Tule Lake during the next eight years, is ex- 
pected to reclaim 35,000 acres of land now submerged under the northerly por- 
tion of Tule Lake. The 29,700 acres of land now being irrigated lie in Oregon 
in a narrow strip extending '30 miles in a southeasterly direction from Klamath 
Falls to the California line, receiving water from the Upper Klamath Lake 
through the Main, South Branch, and Adams Canal systems. Extensions from 
this system, to be known as the North and South Poe Valley and Nuss Lake 
laterals, together with the Griffith lateral, diverted from the Lost River Dam, 
are now under construction, and will irrigate Poe Valley and a belt of land 
lying east of Lost River, between Olene and Merrill, amounting to over 6,000 
acres. Water is also diverted from Upper Klamath Lake on the west side of 
Link River, near Klamath Falls, through the Keno Power Canal, a little over a 
mile in length, which will ultimately furnish power for pumping or other pur- 
poses. The United States intends, for and in connection with the project, to 
use the waste, seepage, spring, and percolating water arising within the same, 
and asserts a right thereto by virtue of its reservation of all unappropriated 
waters of the project source of supply and of its appropriation of said waters 
in accordance with the State law heretofore made for the purposes of the 
project 

CONSTBUCTION BUBING FISCAL YEAR. 

Second unit laterals. — ^The contract for the construction of the 
second unit laterals was awarded on September 16, 1912, work be- 
ginning on October 21, 1912. This contract involved the excavation 
of 290,000 cubic yards of material, and hj June 30, 1913, was 85 per 
cent completed. These laterals comprise the North Poe Valley, 
South Poe Valley, Nuss Lake, and Griffith laterals, which will irri- 
gate approximately 6,000 acres in Poe Valley and along the east side 
of Lost River between Olene and Merrill. One of the important 
structures in connection with this work is the Olene Crossing for 
conveying water across Lost River at Olene for the South Poe Valley 
and Nuss Lake laterals. This structure, which was built by Govern- 
ment forces in 1912, consists of a 64- foot Howe truss river span con- 
necting two end trestles, aggregating 307 feet in length. The water- 
way is of metal, the inlets and outlets being built of concrete. 

Drainage operations. — In August, 1912, a self-propelled traction 
drag-line excavator began work on the improvement of the project 
drainage system. The machine is well adapted to work m wet 
excavation, and to date has widened and deepened the Weed and 
Henley Drains, thereby greatly improving the adjacent lands. Com- 
prehensive plans for the extension of this improvement work are 
now being outlined. 

OPEBATION AND MAINTENANCE. 

As the season of 1912 was accompanied with excessive rainfall, the 
demand for irrigation water was not as pronounced as usual, the 
total diversion from the Upper Klamath Lake from May to Septem- 
ber, inclusive, amounting to 42,100 acre- feet as against 46,600 for the 
preceding year. The average water duty for the season was 1.1 
acre-foot per acre as compared with 1.2 acre-feet for 1911. Water 
was delivered as usual from the Keno Canal for power purposes, 
and for the irrigation of gardens. Storage in Clear Lake on June 
30, 1913, amounted to 251,100 acre-feet. Maintenance during 1912 



Digitized by VjOOQIC 



OfiBQON-<3AIJFOR2!nA : KLAMATH PBOJECT. 



203 



consisted principally of earthwork and structure repair on the smaller 
laterals, the lateral system throughout the project oeing cleaned and 
strengthened. 

For " Summary of operation and maintenance results," see Appen- 
dix, p. 334. 

Historical review, Klamath project. 



Item. 



Acreage lor whidi servioe ww prepared to supply water 

Nnmber <rf farms irrigated . v. ... 1 ...!.!.!!!!!! i I !!!!! 1 1 

Miles of canal operated 

Water diverted (acre-feet) 

Water delivered to land (acre-feet) 

Per acre of land irrigated (acre-feet) 



1900 



30,932 

21,000 

243 

123 

42,097 

24,000 

1.30 



1910 



30,400 

» 27, 108 

364 

132 

42,000 

23,703 

.88 



1911 



30,108 
23,809 
384 
132 
46,000 
29,449 



1912 



30,093 

23,834 

406 

132 

42,100 

23,619 

1.13 



1913 to 
June 30. 



29,700 
16,900 



13S 



1 The 27406 acres reported includes all lands for which watertight applications had been made. Hoofa 
of this, however, was not irrigated. 

SETTLEMENT. 

During the past year practically no settlement has been made, and 
very little land has changed hands. The population on farms accord- 
ing to a census taken in November, 1912, was 1,028. In addition to 
this the urban population of the project probably amounts to about 
6,500, making an approximate total of 6,500 individuals. The popu- 
lation of the project for 1911 was estimated at 7,000, and for 1910 
was about 6,000. The change in population on the project for the 
past three years has been due principally to changes in the city of 
Klamath Falls, as very little difference can be noted on the farms 
since the Bohemian colony was established in the fall and winter of 
1909-10. There have been but two homestead filings for irrigated 
lands under this project and neither of these has been relinquished. 

PBINCrPAL CBOPS. 

The principal crops grown are alfalfa, barley, wheat, oats, pota- 
toes, and timothy. The comparative acreage and value of these 
crops follow : 

Crop statistics, Klamath project, calendar year 1912, 



Crop. 



Area irri- 
gated or 
cropped. 



Unit of 
yield. 



Total 
yield. 



Total 
value. 



Alfalfa 

Grain hay 

Timothy hay 

Barley 

Wheat 

Oats 

Rye 

Potatoes 

Garden 

Pasture 

Unreported , 

Total cropped 



7,348 

1,693 

614 

4,706 

1,199 

2,166 

106 

644 

113 

3,142 

2,103 



Ton.... 
..do.... 
..do.... 
Bushel. 
..do.... 
..do.... 
..do.... 
..do.... 



16,404 

2,617 

1,284 

156,538 

24,153 

84,072 
2,689 

45,899 



23,834 



1123,030 

18,319 

11,556 

76,138 

18,115 

34,974 

1,506 

20,655 

11,300 

152,597 

1 17, 876 



385,066 



1 Estimated. 
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FIKANGIAL STATEMENTS. 
A88et8 and liaJHlities, Klamath project, June SO, 191S. 

ASSETS. 

Accounts receivable: 

Water rentals $166. 50 

Water-right building charges 123, 603. 00 

Water-right operation and maintenance 
charges 17, 154. 75 



Inventories : 

Equipment in use — 

Animals $3, 101. 00 

Mechanical and other 27,731.88 

30, 832. 88 

Materials, supplies, etc, in storehouse 5, 259. 56 

Cement 904. 37 

Structural iron and steel 2,259.86 

Lumber 5, 432. 35 

Explosives 106. 13 

Forage 10. 18 

Fuel 90. 91 

Undistributed cost (freight and handling on 
inventory property) 340.44 



$140, 924. 25 



Improvement to land: 

Gross cost 2, 324, 219. 89 

Less credits from incidental operations — 

Rentals of grazing lands 1, 850. 00 

Rentals of Irrifration water 26, 886 51 

Revenues, miscellaneous 811. 22 

Loss on mess operations * 981. 27 

Profits, mercantile stores 808. 18 

Profits, hospital 160. 65 

Adjustments, cont r a c t o r ' s 
freight refunds 8, 314. 31 



45, 23a 68 



37, 849. 60 



2,286,370.29 
Deferred operation and maintenance revenues 24,451.07 

Total assets 2, 496, 982. 29 

LIABILITIES. 

Accounts payable: 

Labor 3, 427. 19 

Purchases i 2, 060. 83 

Contract estimates 13. 209. 19 

Contract holdbacks 5, 972. 23 

Freight and express 1,453.31 

Passenger fares 93. 90 

Land agreements 0.255.00 

Miscellaneous 5. 00 



Reserves : 

For amortization of original cost by re- 
payment — 
Building charges accrued___ 370, Sf^O. 00 
Building advance collection, 1.104. ^H> 



32, 476. 65 



380,514.00 
For depreciation on plant and equipment. 554. 75 



381. 068. 75 

Unadjusted credits, net earnings of Government 
animals 293.49 



^Deduct. 
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Net inTestment : 

Disbursement Touchers $2,431,000.84 

Transfers received 63,285.32 

$2, 494. 286. 16 

Less — 

Collection vouchers 379,960.95 

Transfers issued 31,181.81 

411, 142. 76 

$2, 088, 148. 40 



Total liabilities 2,496,982. 29 

Feature coats, Klamath project, to June SO, 1913, 

Canal system: 

Main Canal $518,931.51 

Main Canal laterals 48,727.71 

Bast Branch Canal 48.345.68 

Griffith lateral 17, 048. 02 

Nuss lateral 10, 206. 43 

Olene crossing 7,442.53 

Keno Canal 98,984.39 

South Branch Canal 188. 449. 15 

South Branch laterals 57,065.19 

Poe Valley Canal 61. 005. 19 

Foe Valley laterals 11, 077 30 

West Side Canal (upper project) 4, 257. 11 

East Side Canal (upper project) 5,577.12 

Enlargement Adams (3anal 937. 73 

Carr extension of Adams Canal and flume..- 14, 050. 62 



$1. 092, 105. 68 



Storage works: 

Clear Lake Dam 114,605.38 

Clear Lake dikes 12, 803 23 

Clear Lake Reservoir, maintenance 9,391.90 

Horse Fly Reservoir 670. 49 

137, 471. 00 

Diversion works, headquarters Griffith lateral 1, 251. 98 

Buildings • 

Headquarters (office, bams, storehouse) 11,092.28 

Gatekeepers* and employees* cottages 5,389.44 



16, 481. 72 



Drainage : 

Langells Valley drain (upper project) 428.16 

Lower project 32, 8S5 62 

Lower lake and pumping plant 11, 716. 70 



45, 030. 48 

Telephone system 25, 604. 47 

Real estate (rights and property), canals, rights of way, and land 

purchased 625, 637. 96 

Examination of project as a whole: 

Preliminary expense 47, 356, 44 

Hydrographic work 21, 915. 67 

Modoc unit ( reconnoissance and soil map).- 5,624.34 



74, 896. 45 

Experimental farm (including buildings, etc.) 15,765.18 

Administrative of project as a whole, balance undistributed 689. 68 

Plant account: 

Rock-crushing plant 3,063.27 

Keno Canal, operation and maintenance 3, 202 79 

Keno Canal power plant 788. 51 

South Branch power plant 740. 10 

7, 794. 67 
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Tule Lake reclamation: 

Lost River Dam $144,649.67 

Lower River diversion channel 119,362.19 

Maintenance 6, 117. 25 

Tule Lake outlet 11, 361. 51 

$281, 490. 62 



Total building cost 2, 324, 219. i 

Operation and maintenance: 

General expense (undistributed) 36,407.39 

Property, maintenance 1,823.57 

Earthwork, repairs 29,819.55 

Structures, repairs 18,311.71 

Drainage 8, 169. 58 

Water distribution 15, 858. 15 

Telephone, repairs 2, 776. 67 

Corral expense 11,079.77 

Cement pipe, manufacture of 180. 61 

Gates and fences 811. 84 

Worden farm 1, 965. 23 



Total operation and maintenance cost 127,204.07 



Total building and operation and maintenance ocst ^__ 2, 451, 423. 96 

Operating revenues and e^enses, Klamath project, to June 30, 191S. 

EXPENSES. 

Undistributed expenses $127, 204. 07 

BEVENTTES. 

Operation and maintenance, accruals 100, 982. 25 

Operation and maintenance, advance payment 24.75 

Rental of irrigation water 1,746.00 

Deferred operation and maintenance revenues 24, 451. 07 



127, 204. 07 
Estimated cost of contemplated works, Klamath project. 

Lands, rights, and property $2,000.00 

Adams canal, enlargement of 50,000.00 

Modoc unit, preliminary 20,000.00 

Installing gates in Klamath Straits and supplying the Van Brimmer 

ditch 60, 000. 00 

Power house, Keno canal 50. 000. 00 

General expenses 7, 000. 00 

Second unit laterals (uncompleted portion) : 

Poe Valley canals 14, 809. 00 

Nuss lateral 2, 800. 00 

Griffith lateral 3, 197. 00 

Olene crossing 1,721.00 

Distribution system, second unit 5,842.00 

28, 369. 00 



Total 217,369.00 

SOUTH DAKOTA, BELLE FOURCHE PROJECT. 

(For Results to June SO, 191S, and Data for Complete Projects, see Appendix, 
pp. 322 and 337.) 

LOCATION. 

Counties: Butte and Meade. 

Townships : 6 to 10 N., Rs. 3 to 8 B., Black Hills meridian. 
Railroads : Chicago & North Western ; Chicago, Burlington & Qulncy ; Chicago, 
Milwaukee & St. Paul. 
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Railroad stations and estimated population January 1, 1913 : Belle Fourche, 
1,500; Newell, 450; Nisland, 300; Frultdale, 150; Sturgis, 1,780; and White- 
wood, 400. 

WATEB SUPPLY. 

Source of water supply : Belle Fourche River. 

Area of drainage basin : 4,265 square milea 

Annual run-off in acre-feet of Belle Fourche River at diversion dam (4,265 
square miles) 1903 to 1912: Maximum, 477,150; minimum, 129,000; mean, 
303,315. 

AOBICTTLTUSAIi AND CLIMATIC CONDITIONS. 

Area for which the service is prepared to supply water, season of 1913 : 65,852 
acres. 

Area under water-right applications, season of 1913 : 46,866 acres. 

Length of irrigating season: May 1 to October 1, 152 days. 

Average elevation of irrigable area : 2,800 feet above sea level 

Average annual rainfall on irrigable area: Average for past 7 years, 13.6 
inches; 1912, 17.02 inches. • 

Range of temperature on irrigable area : —28* to 103* F. 

Character of soil of irrigable area : North side of Belle Fourche River princi- 
pally heavy clay with scattered areas of sandy clay loam; south side, sandy 
loam. All of the soils are heavy enough not to be disturbed by winds. 

Principal products: Grain, alfalfa, sugar beets, potatoes, garden truck, and 
small fruit. 

Principal markets: Omaha, Nebr.; Chicago, III.; and mining towns in the 
Black Hills. 

LANDS OPENED FOB IRRIGATION. 

Date of public notices, regulations, and orders relating thereto : June 21, 1907 ; 
May 29, 1908; January 18, 1909; February 19 and November 26, 1910; January 
24, March 9, May 4, and December 30, 1911 ; February 3 and May 2, 1912 ; Feb- 
ruary 26 and June 23, 1913. 

Location of lands opened : T. 7 N., Ra 5 to 7 E. ; T. 8 N., Rs. 3 to 7 B. ; T. 9 
N., Rs. 2 to 6 E. ; T. 10 N., Rs. 3 to 5 E. ; Black Hills meridian. 

Present status of lands opened : 21,165 acres entered subject to the reclama- 
tion act ; 3,921 acres open to entry ; 3,771 acres of State lands ; 36,995 acres in 
private ownership. 

Limit of area of farm units : Public, 80 acres ; private, 160 acres. 

Duty of water : 2 acre-feet per acre per annum at the farm. 

Building charge per acre of irrigable land : $30, $35, and $40. 

Annual operation and maintenance charge : 60 cents per acre of irrigable land 
until further notice. 

CHRONOLOGICAL SUMMARY. 

Reconnoissance and preliminary surveys begun in 1903. 

Construction recommended by board of engineers April 29, 1904. 

Construction authorized by Secretary May 10, 1904. 

Diversion dam and inlet canal completed September, 1907. 

South canal and lateral system completed April, 1910. 

Belle Fourche Dam completed June, 1911. 

First section of north canal completed January, 1908. 

Second section of north canal and lateral system completed June, 1912. 

First irrigation, season of 1908. 

Entire project 88 per cent completed June 30, 1913. 

IRRIGATION PLAN. 

The irrigation plan of the Belle Fourche project provides for the diversion 
of water from the Belle Fourche River by means of a dam about 2 miles below 
Belle Fourche, S. Dak., and an inlet or supply canal about 7 miles in length 



Digitized by VjOOQIC 



208 TWELFTH ANNUAL BEPORT OF RECLAMATION SERVICE. 

Into a storage reservoir controlled by the Belle Fourche Dam on Owl Creek, a 
tributary of the Belle Fourche River; the distribution of wjiter from the inlet 
canal to a small area of land: and the distribution of wnter from the reser- 
voir through two canal systems to lands on both sides of the Belle Fourche 
River. The United States claims all waste, seepage, spring, and percolating 
water arising within the project, and proposes to use such water in connection 
therewith. 

The features of the above irrigation plan completed are : The diversion dam 
and headworks, inlet canal, Belle Fourche storage dam. South Canal, first and 
second divisions of the North Canal ; laterals under the South Canal ; and lat- 
erals under the first and second divisions of the North Canal. The features 
remaining for future construction are: The last 18 mdles of the North Canal 
and approximately 150 miles of laterals, including Willow Creek and Nine Mile 
laterals and their branches. 

CONSTBUCTIOK DUBING FISCAL YEuAJEt. 

During the season of 1912 the first, second, and third units of the 
project were irrigated. The third unit, comprising 19,500 acres of 
irrigable land, was opened by public notice of May 2, 1912. During 
1912 there were 45,169 acres covered by water-right applications and 
27,897 acres were in crop and irrigated. Water was stored in the 
reservoir during the winter of 1911 and the spring of 1912. The sea- 
son was favorable, and good crops were harvested. 

OPERATION AND MAINTENANCE. 

During the season the first, second, and third units of the project 
were irrigated. The third unit, comprising 19,500 acres of irrigable 
land, was opened by public notice of May 2, 1912. During 1912 there 
were 45,169 acres covered by water-right applications and 27,897 acres 
were in crop and irrigated. Water was stored in the reservoir dur- 
ing the winter of 1911 and the spring of 1912, The season was 
favorable, and good crops were harvested. 

During 1913 the same system is being operated as in 1912. At the 
close of the fiscal year 46,866 acres were covered with water-right 
applications and 32,374 acres were being irrigated. Storage of water 
began in the reservoir on March 8, and on June 30 there were 119,180 
acre-feet in storage. The season has been favorable, copious rains 
making early irrigation unnecessary, and on June 30 the crops were 
in good condition. 

For " Summary of operation and maintenance results," see Appen- 
dix, p. 334. 

Historical review. Belle Fourche project 



Item. 



Acreage for which service was prepared to supply water 

Acreage irriG;ated 

Number of farms irrigated .• 

Miles of canal operated 

Water stored (acre-feet) 

Water diverted (acre-feet) 

Water delivered to laud (acre-feet) 

Per acre of land irrigated (acre-feet) 



1909 



11.923 

5,613 

74 

63 

None. 

13,486 

9,317 

1.66 



1910 



47.568 

15,410 

312 

291 

32.000 

65,900 

30.000 

1.96 



1911 



47,568 

19,786 

350 

295 

23.900 

79,155 

32.400 

1.64 



1912 



65,852 

27,897 

537 

467 

96.000 

166,835 

30.390 

1.10 



1913 f to 
Junes )) , 



65,852 

32,374 

623 

474 

129,000 



Digitized by VjOOQIC 



SOUTH DAKOTA: BELLE FOTTBOHE PBOJECT. 209 

BettlemmU^ BeUe Fowvhe profed. 



lUm. 



1910 1911 1913 



Estimated popnlation on farms. . 

Number of farms , 

Nmnber of relinquishments 

CaooeDations for nonpayment. . . 



i,aoo 

888 

1 



1,460 
868 

8 
1 



1,800 

eu 

s 
s 



PBINCIFAL CHOPS. 

Wheat, oats, alfalfa, and com were, in the order named, the most 
important crops grown on the project during the year 1912. These 
four crops represented about 91 per cent of the cropped area for the 
season and returned 83 per cent of the total estimated crop value. 
The maximum yidds were: Wheat, 43 bushels per acre; oats, 112 
bushels per acre; alfalfa, 6 tons per acre; and corn, 50 bushels per 
acre. Potatoes made an exceptional showing and gave a maximum 
yield of 400 bushels per acre, with an avera^ yield of 100 bushels 
per acre for the entire project. The average yields of the other crops 
were as follows: Wheat, 18 bushels; oats, §i bushels; alfalfa, 2.6 tons 
per acre. 

Crop 8tati8tic8, BeUe Fourche project, oaleniar year 191$, 



Crop. 



Acreage 

irrigated 

or cropped. 



Unit of 
yield. 



Tom 



Total 

TillM. 



AMaUa 

Barley 

Com 

Flax 

Native hay 

Oats 

Potatoes 

Wbeat 

IfisceUaneous 

Total cropped. 
Other pmposes 

Total irrigated 



3,906 
247 

1,830 
261 

8,009 

8,478 

367 

11,083 

1,632 



Ton 

Bushel. 

...do... 

...do... 

Ton 

Bushel. 

...do... 

...do... 



8,055 

6,107 

31,680 

1,383 

1,788 

184,371 

86,084 

104,766 



140,275 

8,068 

10,840 

1,796 

21,466 

•4,680 

14,804 

186,820 

18,027 



27,803 
04 






27,807 



FINANCIAL STATEMENTS. 
Assets and liahilities, Belle Fowrche project, June SO, 1919. 

ASSETS. 



Gash in other employees' hands awaiting transfer to special 

financial agents |78. 08 

Accounts receivable: 

Uncollected water rights, building charges $91, 328. 40 

Uncollected water rights, operation and 

maintenance charges 34, 609. 05 

Uncollected, miscellaneous 78.49 

126,015.94 

Xnyentories : 

Mercantile store 22.73 

Equipment in use — 

GoTemment animals $6,477.50 

Mechanical and other 26,653.61 

33,131.11 

12872^—14 14 
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Bfaterlals and supplies in storehouse |4, 529. 86 

Cement 3, 114. 70 

Structural iron and steel 1,211.97 

Lumber 8, 858. 18 

Forage 2, 204. 34 

Fuel 106. U 

Products of local operations 967.67 



Improvements to land : 

Gross cost 3, 140, 869. 36 

Less credits from Indd^ital 
operations — 

Bentals of cottages $2,496.18 

Rentals of grazing and 

farming lands 1,390.20 

Bentals of tolls, telephone 

Unes 85.85 

Bevenues, miscellaneous— 30.00 
Loss on mess house opera- 
tions * 4, 813. 74 

Profits on mercantile store. 1, 421. 57 
Contractors' freight re- 
funds 2,535.93 

Forfeitures, defaulting bid- 
ders and contractors — 7,337.50 

10,483.49 



154, 146. 67 



3, 130, 385. 87 
Deferred operation and maintenance revenues 83, 028. 26 



Total assets 3, 393, 654. 82 

LIABILITIES. 

Accounts payable : 

Labor 5, 575. 57 

Purchases 5, 530. 18 

Contract estimates 34, 532. 26 

Contract holdbacks 45, 357. 67 

Freight and express — •. 3,226.65 

Passenger fares 76. 54 

Miscellaneous 768. 22 



Reserves: 

For amortization of original 
cost by repayment- 
Building charges accrued. 182, 808. 33 
Advance building payments 2, 887. 00 
Forfeitures, building pay- 
ments 576. 00 



95,067.09 



186, 271. 33 
For depreciation on plant and equipment 812. 88 



187,084.21 

Unadjusted credits, net earnings of Government animals 6, 656. 56 

Net investment: 

Disbursement vouchers 3, 244, 314. 90 

Transfers received 79,947.48 



Lesfih— 

Collection vouchers 183, 215. 83 

Transfers issued 36,199.59 



3,324,262.38 
219,415.42 



3,104,846.96 



Total liabilities 3, 393, 654. 82 

» Deduct. 
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Featwre costB, BeUe Fourehe project, to June SO, 191S, 

Diversion dam and stmcturefl $117,822.76 

Snpply canal and stractores (completed; for details see tenth 

annoal report) 331, 182. 00 

Storage works: 

Dam and appurtenances — Belle Fourche — 

Orman & GooIe contract $276, 916. 36 

National Surety Co. contract 877,242.76 

Clearing Belle Fourche Reservoir 1, 837. 84 

Installation of balanced valves 52, 031. 86 

Graveling toe of dam 23,618.33 

Fastening revetment blocks 2,889.92 



Distribution system: 
North Canal- 
Division A (completed; see tenth annual 

report) 110, 371. 90 

Division B — 

Excavation $113, 820. 38 

Structures 77, 719. 82 



1,284,587.06 



Division C — 

Survey and design 244.24 

Excavation 69, 450. 85 

Structures 34, 224. 04 



191,040.20 



103, 919. 13 



Division 

Survey and design 732.22 



406,068.45 

South Canal (completed ; see tenth annual report) 487, 258. 04 

Lateral system — 

Division A (completed; see tenth an- 
nual report) 246,605.74 

Division B 106, 301. 27 

Dividon O 64, 325. 91 

Division D — survey and design 4, 609. 25 



Ninemile Oeek extension: 

Excavation 24, 429. 92 

Structures 11, 835. 26 



421, 842. 17 



36, 265. 18 



Telephone system, construction 12,674.66 

Real estate (rights and property) : 

Lands purchased (not submerged) 84,117.42 

Lands purchased (submerged by reservoir).. 19,724.77 



53, 842. 19 

Irrigable lands, farm unit subdivision 4, 792. 73 

BuUdings 27, 054. 07 

Demonstration farm 4,023.45 

Reconnoissance examination 806. 09 

Extraordinary expense (flood) 1,811.19 

Inventory cost, ledger supplies 1, 394. 32 



Total buUding cost 3, 140, 869. 36 

Operation and maintenance: 
Orman unit — 

Inlet canal > 15, 277. 50 

South canal 10, 602. 09 

North canal 8, 987. 43 

Laterals . 42, 319. 02 



77, 186. 04 

Dam— Belle Fourche 11,673.24 

Drainage — 

Seepage ditches 3, 619. 60 

Toe of Belle Fourche Dam.. 14, 494. 82 



18, 114. 43 
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Operation and maintenance — Continued. 
Vale unit — 

Sooth Canal $20,500.17 

Laterals A 11, 030, 78 

Laterals C 18, 202. 94 



Newell unit — 

North Canal, Division B 1, 638. 08 

North Canal, Division C 1, 497. 06 

Laterals 21. 697. SS*^ 

Indian Creek flume 1,082.44 

Horse Cre^ flume 669. 21 



$50,383.89 



26, 484. 92 



Total operation and maintenance cost $183, 792. 51 



Total building, operation, and maintenance cost 3, 324, 661. 87 

Operating revenues and expenses, Belle Fourche project, to June SO, 191S, 

EXPENSES. 

Undistributed expenses, operation and*maintenance cost ledger $183, 792. 51 

BEYEIVUES. 

Operation and maintenance, accruals 99, 998. 01 

Operation and maintenance, forfeitures 178. 60 

Operation and maintenance, advance payments 11. 20 

Rental, operation and maintenance, irrigating water 560. 39 

Misoeilaneous revenues 16. 05 

Deferred operation and malntenanoe revenues... 83, 028. 26 



183, 792. 51 

Estimated cost of contemplated work, Belle Fourche project. 

Operation and maintenance of project for irrigation of about 69,000 

acres of land $55, 200. 00 

North Canal, division " C " 29, 304. 62 

Dry Creek flume on North Canal 13, 000. 00 

North Canal, division " D " 22, 000. 00 

Laterals, division " B " 14, 850. 00 

Laterals, division "D," Dry Creek to Willow Creek 30, 000. 00 

General expense (on construction) 10,000.00 

Contingencies (on construction) 8,000.00 



Total : 182, 354. 62 

UTAH, STRAWBERRY VALLEY PROJECT. 

<For Residta to June SO, 191S, and Data for Complete Projects, see Appendix, 
pp. 822 and 337.) 

LOCATION. 

Comities: Utah and Wasatch. 

Townships : 8 and 9 S., Rs. 1 to 3 R, Salt Lake base and meridian. 
Bailroads : Denver & Eio Grande ; San Pedro, Los Angeles & Salt Lake. 
Railroad stations and estimated population, January 1, 1913: Spanish Fork, 
8,600; Payson, 2,600; Springville, 3,400. 

WATBB SUPPLY. 

Source of water supply : Strawberry and Spanish Fork rivers and a number 
of small streams and springs not on the watersheds of these two. Contem- 
plated pumping plants. 

Area of drainage basins : Strawberry River, including Indian and Trail Hol- 
low creek8» 170 square miles; Spanish Fork River, 670 square miles. 
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Annoal nm-off in acre-feet : Strawbary BiTor in Strawbwry Valley, Indhidliig 
Inaian and Trail Htdlow creeks, 1903-1900 and 190^101^-Mazimam, 100,000; 
minimum, 49,000; mean, 75,000. Spaniek Forlc River at Spanish Ftnrk, 1908- 
1912— Maximum, 227,000; minimum, 06,000; mean, 114,200. 

AGBIOtXLTtTBAL AND CLIMATIC CONDiriOBTS. 

Area for which the service is prepared to supply water during the season of 
1913, none; 32,000 acre-feet available in reservoir. 

I.«ngth of irrigating season, April 15 to September 90 (109 days). 

Average elevation of irrigable area, 4,000 feet above sea level. 

Average annual rainfall, 18 inches; at Payson (six years), 20.14 inches 
(1911, 18.79 inches) ; at Prove (17 years), 13.71 inches (1912, 17.80 faiches). 

Range of temperature on irrigable area : —10* to 95* F. ; mean temperature 
at Prove, 49.3* P. 

Character of soil of irrigable area: Sandy loam, heavy day, and varying 
mixture of both; black alluvium. Bench land: Loam and gravd. Much of 
the soil is underlaid by a coarse gravel, and the natural drainage Is excellent 

Principal products: Alfalfa, hay, eereals, sugar beets, fruits, and vegetables. 

Principal markets: Salt Lake C^ity, Utah, and adjacent tewns and mining 
districts. 

XJLSDB aPSVXD FOB IBBIQATIOV. 

No lands have been opened for irrigation by public notice. 

CHSONOLOGICAIi StTXKABY. 

Beconnolseance and preliminary surveys begun in 1903. 

CX>nstructlon recommended by board of engineers October 2, 1905. 

Construction authorised by secretary December 15, 1905. 

Excavation of tunnel commenced October, 1900. 

Power canal commenced May, 1907; completed December, 1908. 

Concrete lining in tunnel commenced October, 1910. 

Construction of Strawberry Dam comm^iced July, 191L 

Construction of Indian Creek Dike comm^iced July, 1911. 

Indian Creek and Trail Hollow Diversion canals commenced September, 1911. 

Bxcavation of tunnel completed June 20, 1912. 

Storing of water in Strawberry Beservoir begun on July 14, 1912. 

(Doastruction of Indian Creek Dike completed S^tember, 1912. 

Indian Creek and Trail Hollow CIreek diverted into Strawberry Beservoir 
November 20, 1912. 

Indian Cre^ and Trail Hollow Diversion canals 95 per cent completed 
November, 1912. 

Concrete lining in tunnel completed November, 1912. 

Installation of gates at east portal completed December, 1912. 

Construction of Strawberry Dam 95 per cent completed June 30, 1913. 

Entire project 09 per cent completed June 30, 1913. 

IBSIGATION FLAV. 

The irrigation plan of the Strawberry Valley project provides for the storage 
of water in a reservoir on Strawberry River ; the discharge of the stored wat^ 
through Strawberry Tunnel, approximately 3f miles long, into Diamond Fork, 
a tributary of Spanish Fork River, and the diversion of water from Spanish 
Fork River into canal systems, watering lands east and south of Utah Lake. 
A hydroelectric plant on the south side of the river 3^ miles below the diver- 
sion dam supplies power for construction and commercial purposes. Part of tiie 
power developed will ultimately be used for pumping water for Irrigation of 
high lands and drainage of low lands. The United States (dalms all wMte, 
seepage, unappropriated spring and percolating water arising within the proj- 
ect, and proposes to use such water in connection therewith. 

The completed features of the irrigation plan are : Diversion dam on Spanish 
Fork River; power canal; the first unit of the hydroelectric power plant on 
Spsniflh F«rk River; Strawberry Tunnel, throui^ the rim of the Great ^nrin. 
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• 

and the features in connection with the Strawberry Beaenroir, which consists of 
the following: Strawberry River Storage Dam (aboat 96 per cent completed) ; 
Indian Greek Dike, built in a depression betweoi the Strawberry and Indian 
Creek drainage ; Indian Greek and Trail Hollow Diversion canals and appurte- 
nant structures for the diversion of Indian and Trail Hollow creeks into the 
reservoir. In connection with the construction of these features, 43 miles of 
wagon road, 36 miles of telephone lines, and 46f miles of high-tension power- 
transmission lines have been built. Power from the United States Reclamation 
Service power house is being supplied to Payson, Salem, and Spanish Fork for 
lighting and other purposes, the Reclamation Service having built the high- 
tension lines from its power house to these towns. The towns built their own 
substations and distribution lines. 

Features remaining for future construction are the Hlghllne Canal ; the con- 
struction and extension of the existing distribution system; installation of 
pumping plants, drainage system, and second unit of hydroelectric power plant 

C0KBTBT7CTI0K BTTBIHa VZ8CAL YEAB. 

Strawberry Dam. — ^This feature was 95 per cent completed at the 
end of the &cal year. The placing of earth fill in the body of the 
dam^ the paving of the upstream slope, all the concrete work in con- 
nection with the sluicing tunnel ana core-wall, and the placing of 
sluicing gates in the sluicing tunnel were completed early in the year. 
The stormg of water in this reservoir was begun July 14, 1912, when 
the water in Strawberry River was shut off at Strawbierry Dam. The 
work remaining to be done on this feature consists of some riprap- 
ping on the downstream slope, the completion of the excavation of 
the wasteway and the construction of a reenforced-concrete bridge 
over the wasteway. The scarcity of labor and unfavorable weather 
conditions during the latter part of the summer of 1912 delayed prog- 
ress. On June 30, 1913, the elevation of the water in Strawberry Res- 
ervoir was 7,524 feet, there being 32,000 acre-feet of water available 
for use. 

Indian Creek Dike. — All work on this feature was completed 
during the latter part of September, 1912. This structure is 37 feet 
high, 1,311 feet long, and contains the following quantities of mate- 
rial: Eartib fill, 101,167 cubic vards; paving upstream slope, 11,041 
cubic yards; concrete, 1,516 cubic yards. 

Indian Creek and Trail HoUow Diversion CwnoH. — ^This feature is 
95 per cent completed. Tte contractor was delayed so much on 
account of labor conditions, bad weather, etc., that considerable 
assistance was necessary from the Government forces at Strawberry 
Dam in order to complete the excavation work sufficiently to turn 
the water through on November 20, 1912. This feature is made up as 
follows : Six miles of caiial, 4 miles between Trail Hollow and Indian 
Creek having a capacity of 125 second-feet and 2 miles between 
Indian Creek and the reservoir having a capacity of 600 second-feet. 
There are 3 reinforced concrete bridges with spans of 27J feet on the 
Trail Hollow Canal and a reinforced concrete diversion dam and 
intake structures on Indian Creek; two wa^on bridges with wooden 
superstructures on the section between Indian Creek and the reser- 
voir, and a reinforced concrete notched weir and terminal drop 
chute at the lower end of the canal where the water is dropped into 
the reservoir. 

Strawberry Tunnel. — ^This feature was completed in November, 
1912. During the year the tunnel lining was completed. At East 
Portal the tunnel was extended 700 feet by means of a concrete dr- 
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cular cut-and-cover section to a concrete intake situated at the lower 
end of the 1,300 foot entrance channel with, side slopes of 6 to 1. The 
shaft for operation of gates was lined with concrete and aU gates 
and hoisting mechanism installed. Work at E^t Portal was not 
quite finished during the year, the cold weather and snows setting in 
oefore the operating house and gate tenders' buildings could be 
completed. These are now being built and should be finished by 
December, 1913. The water developed during the construction of the 
tunnel (about 7 second-feet) contmues to flow. At West Portal a 
reinforced concrete buttressed weir was completed as well as a suit- 
able portal structure to Strawberry Tunnel. A Highline Road was 
built between East Portal and Strawberry Dam via Indian Creek 
Dike, as the old valley road is now submerged. All concrete struc- 
tures exposed to weathering are being waterproofed. Work is in 
progress at Strawberry Dam and East Portal finishing up all work 
contemplated. The various camps are being dismantled and ma- 
chinery and equipment hauled to Diamond owiteh. It is expected 
that the entire storage unit will be completed by December, 1918. 

SUBVETB AND IKVESTiaATIOHS. 

Topo^aphic surveys were made of the east side of Goshen Valley 
in addition to the irrigable area already surveved. A complete scheme 
has been developed for the proposed distribution system and esti- 
mates made of aU quantities therein for both lined and unlined lateral 
systems. Plans and specifications were drawn up for letting con- 
tracts on the Higfaline Canal and necessary structures. The irriga- 
tion investigations be^un in 1910 and 1911 were continued in 1912, but 
will be discontinued m 1913. These have for their object the deter- 
mination of the probable water consumption and the character and 
extent of crops that will be raised, basea on existing conditions, and 
the economic utilization of all possible water resources. 

SEEPAGE AND DSAIHAGE. 

Ttere are at the present time large areas on the project in the im- 
mediate vicinity of Utah Lake that are unfit for cultivation, due to 
high elevation of the water plane, and in some places on the higher 
grounds waters in the form of springs are being discharged at the foot 
of slopes sufficient to produce boggv and swamped conditions. The 
cause of this excess water in the soil is probably due in part to losses 
from the present existing irrigation canals and waste from irrigation 
(during the first part of the irrigation season when the Spanish Fork 
Kiver is in flood an acre- foot per acre is very often applied to the 
land at a single irrigation), and in part to run-off from adjacent 
moimtains which sinks into the gravel at the foot of steep slopes. In 
order to reclaim the lands already too wet for cultivation and prevent 
the rise of the water table on additional areas, when the water supply 
is increased and more lands brought under irrigation, the early con- 
structi<m of drainage works is considered necessary. Investigations 
for the purpose of determining the general character and extent of 
the drainaj^e works required on about 40,000 acres and a preliminary 
estimate of the cost were undertaken during the year. 

Digitized by VjOOQIC 



216 TWELFTH ANNUAL REPORT OF RECLAMATION SERVIOB. 
WATXB T7SEBS' ASSOCIATION. 

The Strawberry Valley Water Users' Association, a corporation 
orjninized under the laws of the State of Utah, and made up of owners 
of land under the Strawberry Valley project, entered into a contract 
with the Secretary of the Interior on March 5, 1906, under the terms 
of which it agreed to take certain irrigation water developed by the 
United States Reclamation Service at the mouth of Spanish Fork 
Canyon and do everything necessary, including the takmg over the 
ecmtrol of all existing canals on the project, to deliver this water to 
the land owned by those subscribing for stock in the association and 
applying to the Reclamation Service for water. Nothing else has been 
done by them beyond having a stock subscription and contract signed 
by the owners of approximately 50,000 acres of land and issuing a 
descriptive pamphlet for advertising purposes, describing the wid 
under the projedb. An assessment was levied by the association, but 
only a small part was paid. 

On October 10, 1912, the Director of the Reclamation Service met 
with the board of directors of the Strawberry Valley Water Users' 
Association at Spanish Fork, Utah; the interpretation that the de- 
partment put upon the contract between the water users' association 
and the Secretary of the Interior was explained, and attention called 
to certain requirements in this contract that the association would be 
expected to comply with. At several subsequent meetings of the 
board of directors of the Strawberry Valley Water Users' Association, 
held for the purpose of taking the necessary action to carry out the 
terms of the conb*act, a difference of opinion arose as to whether the 
cost of the Hi^hline Canal from the Reclamation Service power-house 
site on Spani^ Fork River to Oo£^en Pass should be charged to the 

Eroject as a whole or charged to that part of the project which would 
e directly benefited bv it. A number of meetings of the board of 
directors were held and the matter discussed at some lens^, but they 
were imable to arrive at a satisfactory agreement under which to 
proceed, with the result that the water users imder the project have 
formed themselves into two divisions — one made up of tnose owning 
a large area of dry and some partly irrigated land in the vicinity or 
Payson and Mapleton, and those* living in the vicinity of Spanish 
Fork and owning a large area of land and a partial water right under 
the five canals diverting water from Spanish Fork River. During 
the latter part of January separate petitions were sent to the Secre- 
tary of the Interior from Spanish Fork and from Payson, setting 
forth the desires of the water users in these two districts. In sub- 
stance, these two petitions requested that the Secretary adopt two 
almost opposite policies. On March 11 the Secretary of the Interior 
formally called upon the association to take steps to carry out the 
terms of the contract of March 5, 1906. The association was giv^i 60 
days in which to advise the department that steps were being taken 
to comply with the terms of the contract, the department stating that 
failure to comply would be regarded as a breach of the contract On 
June 80 nothing had been received from the water users' association 
regarding the communication of March 11 bevond acknowledging its 
re(5eipt. It is expected that representatives or the Reclamation ^rv- 
ice will visit the project within a short time and meet with the direc- 
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tors of the Strawberry Valley Water Users' Association with the 
idea of deciding on a policy that will be satisfactory to all concenied. 

FINANCIAL STATEMENT& 
Assets and lial^iMies, Btratoberry Valley project, Jume SO, 191S. 

ASSETS. 

Cash in other employees' hands awaiting transfer to S. F. A $206. 20 

Accounts receivable, miscellaneous power and light 854.98 

Inv^itorlee : 

Mercantile stores $926. 46 

Equipment in use — 

Rentals of cottages 4, 642. 80 

Mechanical and other 30, 666. 41 



33, 311. 41 

Materials, supplies, etc., in storehouse 40,979.63 

Lumber 4. 280. 49 

Unadjusted transfer between projects ^436.43 

Undistributed cost (freight and handling on 
Inventory property) 82.00 

Improvements to land: 

Gross cost 2,287,212.68 

Less credits from incidental opera- 
tions — 

Rentals of cottages 4, 642. 80 

Rentals of graaing lands 44, 704. 12 

Rentols of power and light — 13, 648. 19 

Rentals of tel^hones 1,043.10 

Profits on mess operations 11, 190. 81 

Profits on mercantile stores 9, 723. 31 

Loss on hospital * 2, 956. 15 

81, 896. 18 



79,143.66 



2,206,316.60 



Tot^l assets 2,285,520.23 

LIABILITIES. 

Accounts payable : 

Labor 7, 482, 06 

Purchases 1, 978. 48 

Contract holdback 2,949.68 

Freight and express 66. 67 • 

Passenger fares 134. 15 

CJoupons 162. 30 

Bfiscellaneous — Ahorse hire 585.00 



13, 357. 34 

Reserves for depreciation on plant and equipment 590. 50 

Unadjusted credits, net earnings of Government animals 441. 26 

Net investment: 

Disbursement vouchers 2, 320, 838. 42 

Transfers received. 79,469.27 



Collection vouchers 112,679.64 

Transfers issued 16,496.92 



2, 400, 307. 69 
129, 176. 56 



2, 271, 131. 13 



Total liabilities 2, 285, 620. 23 

1 Deduct 
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Feature coats, Btrawherry Valley project, to June SO, 1918. 

Storiige works: 

Strawberry Dam construction $231, 292. 09 

Strawberry Dam construction plant 12, 305. 99 

Reservoir maint^iance 5, 820. 64 

Indian Creek dike 117, 966. 85 

Indian Creek and Trail Hollow diversion 

canal 64, 593. 52 

Intake, spillways, and bridges 21, 945. 47 

Terminal chute, drop, and bridge abutments. 19, 651. 63 

$473, 676. 19 

Strawberry Tunnel: 

Bast portal construction plant 3, 471. 25 

East portal controlling works and intake 90, 763. 04 

Driving Strawberry Tunnel 739,480.46 

Lining Strawberry Tunnel 280, 436. 77 

Clearing site for outlet structures 2, 555. 70 

Portal arch 3, 316. 89 

Outlet weir 5, 817. 84 

West portal construction plant 14, 513. 70 

Stilling basin 1,288.74 

1,141,689.89 

Power canal : 

Spanish Fork Reservoir 4, 492. 68 

Diversion dam 39, 695. 90 

Excavation, classes 1, 2, 3, 4 136, 028. 18 

Concrete lining, resloping and cleaning 48,668.62 

Driving tunnels 1 and 2 33, 192. 88 

Lining tunnels 1 and 2 16, 265. 57 

Structures 40, 629. 74 

Bridges and walks 5, 297. 15 

River improvements 5, 882. 81 

Raising concrete lining 1, 601. 11 

Canal repairs 6, 574. 08 

Concrete arch covering 3,096.07 

Gates in fore bay_^ 824. 65 

• Diversion dam camp 6, 812. 71 

849, 062. 15 

Buildings, construction of: 

Strawberry Dam camp 13„730. 88 

East portal camp 8,357.37 

West portal camp 36, 849. 98 

Diamond switch camp 5, 872. 94 

64,811.17 

Examination of project as a whole: 

Surveys, topographic 9, 514. 29 

Surveys, reconnoissance 5,261.52 

Stream gauging 9, 511. 25 

Irrigation investigations 11, 911. 75 

36, 198. 81 

Administrative buildings—^ 5, 250. 00 

Telephone lines 14, 578. 61 

Wagon roads 43, 854. 61 

Hydroelectric power plants: 

Excavation, construction, machinery and in- 
stalling 55, 770. 35 

Operation and maintenance balance 17, 695. 86 

-r 73. 466 21 

Power transmission line 1 (1.5. 86 

Hlghline Canal - , 457. 63 

Distribution system, preliminary investigation 4,984.97 

Real estate, rights, property, lands purchased 46,275.49 

Inventory of cost ledger supplies 591. 59 

Total buUding cost 2, 287, 212. 68 
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Bttimated cost of contemplated work, Btrawberry VaUey project. 

Grazing land maintenance $2, 000 

Strawberry Dam 20, 000 

Indian CSreek dike 6,000 

Indian Creek and Trail Hollow diversion canal 4, 000 

Strawberry Tunnel 30, 000 

Telephone lines 3, 000 

Wagon roads 3, 000 

Power canal 16, 000 

Hydroelectric power plant 16, 000 

Power transmission lines 8, 000 

Highline Canal 410, 000 

Distribution system 5, 000 

Real estate 40, 000 

Investigation of project as a whole 6,000 

Administrative buildings 3, 000 

Siphon and small canal, east bench 50, 000 

Total 618,000 



WASHINGTON, OKANOGAN PROJECT. 

(For Reaulta to June SO, 1918, and Data for Complete Projects, see Appendix, 
pp. 322 and 337.) 

LOCATION. 

County: Okanogan. 

Townships: 33 to 34 N., Rs. 26 to 27 E., Willamette meridian. 
Railroad: Great Northern (branch line). 

Railroad stations and estimated population, January 1, 1913 : Okanogan, 700 ; 
Omak, 450; Riverside, 400. 

WATER SUPPLY. 

Source of water supply : Salmon Creek. 

Area of drainage basin : 121 square miles above Conconully Dam. 

Annual run-off in acre-feet of Salmon Creek at Jones's ranch, near Okanogan 
(140 square miles), 1903 to 1912: Maximum, 66,600; minimum, 17,360; mean, 
30,750. 

AGBICTTLTTTaAL AND CLIMATIC CONDITIONS. 

Area for which the service is prepared to supply water, season of 1918: 
10,071 acres. 

Area under water-right applications, rental, and vested water-right contracts, 
etc., to June 30, season of 1913 : 9,861 acres. 

Length of irrigating season : May 1 to September 1, 123 days. 

Average elevation of irrigable area : 1,000 feet above sea leveL 

Average annual rainfall on irrigable area: At Omak, Wash., for last three 
years, 8.15 inches; total for 1912, 17.90 inches. At Conconully, Wash., at base 
of Salmon River watershed, average for 12 years, 16.37 inches. 

Range of temperature on irrigable area : — 10* to 105° F. 

Character of soil of irrigable area : Volcanic ash and gravel on upper benches 
and fiand and gravel on lowlands along Okanogan River. 

Principal products: Fruit, hay, grain, and vegetables. 

Principal markets: Local. 

LANDS OPENED FOB IRRIGATION. 

Dates of public notices and orders: November 12, 1908; March 12, 1910; 
April 8, 1910; February 23, 1911; March 28, 1911; April 29, 1912; July 6, 1912; 
March 10, 1918; June 16, 1913. 

Location of lands opened: Ts. 33 and 84 N., Rs. 26 and 27 E., Willamette 
meridian. 
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Present status of irrigable area opened: Entered subject to tbe reclamation 
act, 1,234 acres; open to entry, none; private lands, 8,393 acres. 

Limit of area of farm units : Public, 40 acres ; private, 40 acres. 

Dnty of water : 2i acre-feet per acre per annum at the farm. 

Building charge per acre of irrigable land: $65. Owing to proposed reooa- 
struction of portions of project, new contract has been executed with Okano- 
gasL Water Users' Association providing for a maximum building charge of not 
more than $110 per acre. 

Annual rental charge: $3 per acre of irrigable land for all lands where stay 
of proceedings was taken advantage of: otherwise, operation and maintauince 
diarge of $2.25 per acre. 

GHBONOLOGIGAIi SUMMABY. 

Reconnoissance and preliminary surveys begun in 1903. 
Construction recommended by board of engineers, October 9, 1905. 
(Construction authorized by Secretary, December 2, 1905. 
Grading of canals and distribution system completed. May, 1906. 
Salmon Lake inlet and outlet completed, July, 1908. 
First irrigation by Reclamation Service, season of IdOft. 
Gonconully Dam completed, August, 1910. 
Entire project completed, October, 1910. 

IRRIGATION PLAN. 

The irrigation plan of the Okanogan project provides for the storage of water 
in Salmon Lake and in Ck>nconully Reservoir, controlled by Ck>nconully Dam on 
Salmon Greek, about 2 miles below Gonconully, Wash.; the control of Salmon 
Lake Reservoir by a short inlet canal from Salmon Greek and concrete outlet 
works; the control of Gonconully Reservoir by means of an outlet tunnel dis- 
charging into Salmon Greek below the storage dam ; and the diversion of water 
from Salmon Greek by a dam about 12 miles below the reservoir into a canal 
system watering lands in the valley of Okanogan River between Riverside and 
Okanogan, Wash. The United States intends, for and in connection with the 
project, to use the waste, seepage, spring, and percolating waters arising within 
the same, and asserts a right thereto by virtue of its reservation of all unap- 
propriated waters of the project source of supply and of its appropriation of 
said waters in accordance with the State law heretofore made for the purposes 
of the project 

All of the features of the project — consisting of the inlet canal and outlet 
works to Salmon Lake; Gonconully hydraulic filled dam, spUlway, and outlet 
works; the diversion weir and distribution system — are completed and have 
been in use during the irrigation seasons of 1910, 1911, 1912, and 1913. 

CONSTRUCTION DURING FISCAIi YEAR. 

Canal lining. — ^During the fall of 1912 and spring of 1913 the 
work of placing the concrete lining in those portions of the canals 
and laterals of the distribution system where seepage conditions were 
found to be bad was continued, 32,219 linear feet of canals being 
lined with a plaster lining IJ inches in thickness, placed upon a 
specially prepared foundation following the natural slope of the 
canals. This work required 1,641 cubic yards of concrete. 

Telephone line. — ^During the summer and fall of 1912 the telephone 
^stem on the project was rebuilt, consisting of the line between 
ConconuUy Dam and project headquarters, and the lines along the 
canals of the project, amounting to 25 miles. The work involved 
straightening the line^ setting new poles where necessary, and adding 
another wire, making the system a metallic circuit instead of the old 
ground circuit. 

Salmon Lake improvements. — ^Durinff the fall of 1912 the outlet 
channel from Salmon Lake was lowered 3 feet for a distance erf 850 
feet, and a 24 by 48 inch wooden flume built in the new channel. 
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Ewtention of distribution sffstem. — ^During the summer of 1912 sur- 
V676 and estimates were made i^^paratory to extending the didtribu- 
tion syst^n to provide for the delivery of water to each individual 
tract down to 5 acres where necessary. During the spring of 1913 
this work was commenced, and 15,000 linear feet of ircm i»pe were 
purdiased and shipped to the project. Numerous wooden take*out8 
and other structures were built, and 8,450 feet of pipe trench and 
1,125 feet of class C ditch excavated. 

Fuiure work. — ^During the next fiscal year the concrete lining of 
canals will be continued ; also the improvements of Salmon Lake res- 
ervoir. A cast-inm outlet gate and concrete gate tower will be in- 
stalled, and the deepening of the outlet channel in the lake above 
the outlet will be completed, which, with the work already done, will 
provide 600 acre-feet additional stot-am. For the extension of the 
distribution system additional pipe will be laid^ and such structures 
as may be necessary for the measurement of tha water to the lands 
served tiiereby will be built The fanners' sublaterals previously con- 
structed hj^ individual water users will be taken over and operated 
by the United States as part of the scheme for delivering water to 
eadi farm. 

OFSRATIOlir AND MAXNTEBTANOE. 

The irrigation season of 1912 began with the turning of water into 
the canals on May 18. The system was operated only 89 days dur- 
ing the season, which closed September 1. The season throughout 
was favorable for farming operations on account of abundance of 
rain and lack of excessively hot weather. On account of the un- 
usual rains deliveries of water were frequently suspended for a num- 
ber of days at a time at the request of the water usera During the 
season the entire distribution system, including 46 miles of canals, 
was operated and 7,260 acres of land were irrigated, or 73 per cent 
of the irrigable area of the project. Water was delivered to 432 
farms, aggregating 8,505 acres of irrigable land. During the season 
17,319 acre-feet of water were diverted from Salmon Creek and 9,040 
acre-feet delivered to the lands irrigated, or 1.24 acre-feet per acre. 
This amount of water is only one-half of that to which the water 
users are entitled under their contracts, but proved te be ample, in 
view of the bounteous rains. The seepage and evaporation loss from 
the project canals amounted to 45 per cent of the total amount of 
water (Averted. This was 7 per cent less than the loss reported for 
1911 and is due to the concrete lining of canals done between the 
two irrigation seasons. The run-oflF of Salmon Creek for 1912 was 
21,110 acre-feet, which is considerably below normal, but exceeded 
that for the two years previous or since the entire project has been 
operated. This run-off proved to be in excess of that required for 
the operation of the system, as 2,000 acre- feet remained in storage at 
the end of the irrigation season. 

The rotative system of delivery was practiced throughout the sea- 
son, and has been found to be the most satisfactory for all-around 
purposes, as it tends to cut down the seepage losses and also gives the 
water user a ^ double head," or twice his normal flow, thus enabling 
him to get over his ground quicker than with a single head. The 
system was operated with no washouts of any consequence or any 
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other serious trouble throughout the season. The best crops of any 
year since the inception of the project were grown in 1912. Water 
was plentiful and rains fell often; consequently the complaints re- 
ceived were fewer in number and much less insistent than during 
former years. 

The season of 1913 also had an auspicious beginning. Ite snow- 
fall in the mountains during the winter was greater than usual and 
the spring was backward ; consequently when warm weather began 
the run-off into the reservoir was heavy. Bains during the months 
of May and June have also been greater than normal, all of which 
has produced the largest inflow into the reservoir in the history of 
the project At the close of the fiscal year the storage for the project 
amounted to 13,000 acre-feet, which is about 3,000 acre- feet in excess 
of the previous high- water mark of 1912. Water for the irrigation 
season of 1913 was turned into the canals on May 7, but during the 
remainder of the month and the month of June the demands for 
water were small on account of the frequent rains, and for this rea- 
son the system was entirely closed down several times during these 
two months. The number of farms irrigated on the project this year 
is about the same as during 1912, being 440, but the area irrigated has 
increased about 600 acres, amounting lo a total of 7,730 acres. 

For " Summary of operation and maintenance results," see Appen- 
dix, p. 334. 

The following historical review contains statistical data relating 
to the project for the years from 1909 to 1913, inclusive: 

HUtorical review, OkanogcM project. 



Item. 



1909 



1910 



1911 



1912 



1913, to 
JmieSOL 



Acreage for whfcli service was prepared to supply 

water ■ 

Acreage irrigated 

Number of farms irrigated 

Miles of canal operated 

W ater stored ( acre-feet) total 

W ater diverted ( acre-feet) 

Water delivered to land (acre-feet) 

Water delivered per acre of land irrigated (acre-feet) . . 



4,650 

3,690 

196 

41 

» 5,000 

» 15,000 

19,000 

12.50 



9,500 

4,421 

259 

41 

18,270 

17,280 

9,300 

2.46 



10,051 

6,467 

339 

41 

15,810 

16,290 

6,119 

1,18 



10,051 

7,260 

432 

46 

21, 110 

17,319 

9,040 

1.24 



10,071 

7,730 

440 

47 

14,250 

4,900 

2,900 

.47 



1 Estimated. 



SETTLEMENT, 



During the past three years there has been very little change in 
the number of settlers under the project, and the amount of land 
changing hands has decreased each year. This has been due partly 
to the fact that the project has been isolated on account of lack of 
proper transportation facilities and consequent lack of adequate 
markets for the produce raised. In spite of the fact that the set- 
tlers have worked hard and spent all their money in improving 
their land, prices have actually decreased in a g-ood many instances, 
and are now at about a normal figure. During 1910 the Great 
Northern Railway Co. graded a roadbed for a branch line running 
south from Oroville past the lands of the project on the east side 
of the Okanoffan River as far as the town of Pateros. In 1912 the 
extension of tnis grade to the main line of the railroad at Wenatchee 
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was commenced. Early in the year 1913 the hiying of steel rails on 
the north end of the grade was started at Oroyille, and by June 1 
the track had been completed for a distance of 50 miles south from 
Oroville, which is beyond the boundaries of the Okanogan project^ 
and train service was instituted on June 2. This track will be ex- 
tended to Wenatchee and train service instituted before the close of 
the current year. This will enable the settlers to transport the 
produce raised during 1913 to markets and should enable them to 
miprove their financial condition. The settlers as a rule have not 
been discouraged by the low prices obtained for their products dur- 
ing the past years, and especially in 1912, and are determined to im- 
prove their lands to the highest possible state of productivity. 

PBINGIPAI. CBOPS. 

During 1913 a number of the earlier orchards planted on the 
project will come into bearing, and it is estimated that a ffood jdeld 
will be secured of various soft fruits, such as apricots and peaches. 
All young orchards are in good condition where they have been 
properly cared for, and it is expected that a fair crop of apples will 
also be harvested. The tendency is, however, toward mcreasing 
the production of winter apples, and decreasing the production, for 
conmiercial purposes, of all other varieties of fruit throughout the 
project. This is due to the large acreage elsewhere which produces 
excellent qualities of soft fruits, and to the belief that the Okanogan 
Vallev produces a grade of winter apples which can not be excelled 
anywhere. During 1912, 3,280 acres, comprising 284 farms, were 
cropped, the principal items of which are shown in the following 
table: 

Crap 9taii8tic9, Okanogan project, calendar year 191%, 



Crop. 



Aenagt 

iiTJgated 

or cropped. 



Unit of 
yield. 



Tdtia 
yield. 



▼•Ine. 



AUblfik, giain, liay^. . 

Birries, tmck 

Beans 

Com 

Cairots^ 

Fmit 

Nmsery stoclu 

Onions. 

Potatoes 

Timothy, cioTor 

Less diq>Iicated areas 

Total cropped.. 
Other purposes 

Total irrigated. 



1,061 
200 

ao 

830 

19 

1,042 

60 

4 
320 
270 
536 



Ton... 



2,714 



Pound. 
Bushel. 
Ton.... 
Pound. 



16,330 

21,000 

136 

822,066 



Ton 

Bushel. 
Ton.... 



18 

87,300 

380 



3,280 
3,060 



7,280 



187,140 

8,340 

080 

21,940 

1,210 

8,600 

640 

22,380 

4,660 



120,000 



OBDEB DATED JTTLY 6, 1912. 

Whereas, in pursuance of the acts of Congress approved June 17, 
1902 (32 Stat, 388), and February 13, 1911 (36 Stat., 902), an order 
was promulgated on April 29, 1912, for the Okanogan project, Wash- 
ington, granting under the conditions therein set forth a nirther sta^ 
of proceedings for the cancellation of entries and water-right appli- 
cations; and 
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Whereas the amendatory contract with the Okanogan Water Users* 
Association was executed June 22, 1912, to cover proposed improve- 
ments specified in said order, and the time remaining as set forth in 
paragraph 6 of said order is not sufficient f<v the i^rmal execution 
and recording of contracts for covenants running with the land to 
secure proper applications for water rights and it is necessary to ex- 
tend the tune for the executicm and recording of said contracts; and 

Whereas it is deemed advisable to announce at this time the maxi- 
mum building charge to be inserted in said contract: 

Now, therefore, in pursuance of the said acts of Congress; 

1. All entries and water-right applications hereafter made without 
valid written assignment of credite for payments thwetofore made 
shall be subject to a building charge of not to exceed $110 per acre 
pending the issuance of public notice providing therefor, and such 
entrymen and applicants may receive water upon payment of the 
rental charges provided for in order of April 29, 1912, or which may 
be hereafter announced. • 

2. Paragraph 6 of said order is hereby amended so that the time 
limit for uie formal execution and recording of contracts containing 
covenants running with the land, to secure proper applications for 
water rights, shall be August 1, 1912, instead of July 1, 1912. 

Samuel Adams, 
First Assistant Secretary. 

OBDEB DATBD JXTKE 16, 1013. 

In pursuance of the acts of Congress approved June 17, 1902 (32 
Stat, 388), and February 13, 1911 (36 Stat, 902), and other acts 
applicable thereto, the following order is hereby promulgated for tiie 
CWianogan project, viz : 

1. For all entrymen and water-right applicants who availed them- 
selves of the stay of proceeding offered by order of April 29, 1912, - 
the water rental charge for the irrigation season of 1913 and annually 
thereafter until further notice shall be $3 per acre of irrigable land. 
Such rental shall be due on May 1 of each year, and no water will be 
furnished in any year until payment thereof shall have been made. 

2. The payment of such rental charge annually until further notice 
shall operate to continue in effect the stay of proceedings duly ac- 
cepted m pursuance of order of April 29, 1912. 

T^wis C. Laylin, 
Assistant Secretary of the Interior. 

FINANCIAIi STATEMENTS. 
Assets and UaWities, Okanogan project, June SO, 191S, 

ASSETS. 

Accounts receivable : 

Water rentals $2, 103. 00 

Water right, building charges 52, 387. 70 

Water right, operation and maintenance charges— 160. 50 

$54,731.20 

Inventories : 

Equipment in use — 

Animals $620. 00 

Mechanical and other 6,661.70 

7,281.70 
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Inyentoriefl — Ck)ntinued. 

Materials In storehonse $083^16 

CJement 1, 467. 86 

Structural iron and steel 531. 67 

Lumber 356. 36 

Explosives 65. 20 



Improvements to land : 

Gross cost 631, 694. 68 

Less credits from incidental operations — 

Rental of cottages $660. 00 

Rental of grazing lands 036.50 

Rental of irrigating water 1, 670. 50 

Loss on mess house ^ 103. 83 



110,625.84 



8, 073. 17 



628, 521. 51 



Total assets 603,878.65 

LIABILITIES. 

Accounts payable: 

Labor 144. 30 

Purchases 1, 182. 29 

Freight and express _- 1, 611. 32 

Passenger fares 11. 46 



Reserves: 

Reserve for amortization of original cost by re- 
payment — 

Building charges accrued 68, 228. 40 

Building advance collections 8,111.00 



2,049.86 



76,339.40 



Unadjusted credits, net earnings, Government animals 471.08 

Net investment: 

Disbursement vouchers 684,053.52 

Transfers received 25, 274. 29 



Collection vouchers 116,434.27 

Transfers issued 10,240.21 



709, 327. 81 



126, 674. 48 



582. 653. 33 



Excess, operation and maintenance 31,465. 



Total liabilities 693, 878. 56 

Feature costs, Okanogan project, to June SO, 191S. 

Storage works: 

Salmon Lake Reservoir $7, 029. 13 

ConconuUy Reservoir 328, 169. 26 

$335,198.89 

Diversion system: 

Weir 4, 115. 56 

Main Canal, main laterals, and sublaterals 271, 490. 29 



275,605.85 

Roads (highways to dam site) 1,096.05 

Buildings 7, 200. 00 

Telephone system 6, 001. 20 

Farm unit survey of irrigable lands 1, 889. 92 

Colville extension, examination 4, 603. 27 



Total building cost 631, 594. 68 



* Deduct. 
12872°— 14 ^15 
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Operation and maintenance: 

Salmon Lake Reservoir $1»6. 80 

Gonconully Reservoir 6, 461. 77 

Diversion system 42, 581. (MS 

Headquarters 6,063.68 

Telephone system 398.54 

Inventory of cost ledger supplies 261. 14 

$54,946.99 

Total building and operation and maintenance cost 686, 541. 67 

Operating revenues and empentes, Okanogan profed, to June SO, 191S. 

XXFENSE8. 

Carriage: 

Operation |2, 533. 83 

Maintenance 435.82 

$2,969.65 

Distribution : 

Operation • 14, 578. 23 

Maintenance 7, 763. 93 

^ 22,342.16 

Undistributed expenses 29, 635. 18 

Excess revenues over costs 31, 465. 38 

86,412.37 

RBVENUES. 

Operation and maintenance accruals 34, 566. 87 

Rental of irrigation water 51, 845. 50 

86, 412. 37 

Eaiimated ooat of contemplated toorkSt Okanogan project. 

Improvements, Salmon Lake Reservoir $1, 200. 00 

Robinson Flat pumping plant 79,000.00 

Concrete lining of canals 79, 606. 91 

BSxtension distribution system 62,991.62 

Total estimated cost of contemplated works 222, 798. 53 



WASHINGTON, YAKIMA PROJECT. 

(For Results to June 30, 1913, and Data for Complete Projects, see Appendix, 
pp. 322 and 337.) 

LOCATION. 

Counties: Yakima, Benton, and Kittitas. 

Townships : 8 to 22 N., Rs. 11 to 25 B., Willamette meridian. 

Railroads: Northern Pacific; Chicago, Milwaukee & St. Paul; Oregon-Wash- 
ington Railroad & Nayigation Co. 

Railroad stations and estimated population January 1, 1913 : Grand view, 700 ; 
Sunnyside, 1,400; Outlook, 150; Granger, 500; Zillah, 400; Mabton, 700; Byron, 
50; Prosser, 1,400; Ellensburg, 5,000; Thorp, 300: Yakima, 200; North Yakima, 
16,500; Naches, 150; Wapato, 500; Toppenish, 1,700; and Parker, 50. 

WATEB SXTPPLY. 

Source of water supply : Yakima River and tributaries. 
Area of drainage basin: 5,270 square miles. 

Annual run-off in acre-feet of Yakima River at Union Gap, 3,300 square miles ; 
1897 to 1912— maximum, 4,370,000; minimum, 2,390,000; mean, 3,320,000. 
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AGBICTTLTUSAI. AKD CLIMATIC CONDITIONS. 

Area for which service is prepared to supply water, season of 1918 : Snnnyslde 
unit, 80,008 acres; Tieton unit, 34,537 acres. 

Area under water-right applications and rental contracts, season of 1913: 
Sunnyside unit, 70,722 acres; Tieton unit, 23,225 acres. 

Length of irrigating season : Sunnyside unit, April 1 to October 81, 214 days; 
Tieton unit, May 1 to October 1, 153 days. 

Average elevation of Irrigable area : 1,000 feet above sea level. 

Average annual rainfall in irrigable area : At Sunnyside, from 1896 to 1912, 
6.54 hiches; for 1912, a64 inches. At North Yakima, from 1909 to 1911, 5.74 
inches; at Tieton, for 1912, 10.30 inches. 

Range of temperature on irrigable area : —21* to 110' F. 

Character of soil of irrigable area : Sunnyside unit— on about three-fburths of 
the unit the soil is sandy loam or volcanic ash from 10 to 60 feet deep. The 
remainder is decomposed basalt, underlain by gravel or a combination of this 
with the above-named soils: Tieton unit — volcanic ash. 

Principal products: Forage, hops, vegetables, and fruit 

Principal markets: Seattle, Tacoma, and Spokane, Wash., and eastern dtiet. 

LANDS OPENED FOB IBBIGATION. f 

SUNNTSms TJKIT. 

Dates of public notices: November 18. 1908; March 2, 1909; April 18, 1910; 
May 2, 1910; March 15, 1911; February 29, 1912; May 31, 1912; June 16. 1913. 

Location of lands opened : Ts. 8 to 11 N., Rs. 19 to 25 E., Willamette meridian. 

Present status of irrigable lands opened : 1,411 acres entered subject to rec- 
lamation act ; 576.75 acres of State lands ; 78,620 acres in private ownership. 

Duty of water : 3 acre-feet per acre per annum at the farm. 

Limit of area of farm units : Public, 80 acres ; private, 160 acres. 

Building charge per acre of Irrigable land : $52. 

Annual operation and maintenance charge : $0.95 per acre of irrigable land. 

TIBTON UNIT. 

Dates of public notices and orders: November 7, 1910; March 8, 1911; April 
14, 1911; January 24, 1912; February 21, 1912; April 18, 1912; May 10, 3912; 
March 21, 1913; April 25, 1913; June 16, 1913. 

Location of lands opened : Ts. 12 to 15 N., Rs. 16 to 19 E., Willamette meridian. 

Present status of irrigable lands opened : 1,563.33 acres altered subject to the 
reclamation act; 612.33 acres open to entry; 2,274 acres of State lands; 329 
acres railroad land; 29,759.04 acres in private ownership. 

Duty of water: 2.17 acre-feet per acre per annum at the farm. 

Limit of area of farm units : Public, 40 acres ; private, 160 acres. 

Building charge per acre of irrigable land : $93. 

Annual operation and maint^iance charge : $1.50 per acre of irrigable land. 

CHBONOLOGICAL SUMMABY. 

Reconnoissance and preliminary surveys in 1903. 

Report of board of engineers recommending construction October 16, 1905. 
Oonstmction of Sunnyside and Tieton units authorized by Secretary December 
12, 1905 ; Wapato unit, June 16, 1906. 
Sunnyside Canal purchased June 23, 1906. 

Lake Kachess Dam (temporary crib) purchased December 12, 1906. 
Lake Keechelus Dam (temporary crib) completed April, 1907. 
First irrigation by Reclamation Service, Sunnyside unit, season of 1907. 
Sunnyside diversion dam reconstruction completed October, 1907. 
Lake Clealum Dam (temporary crib) completed November, 1907. 
Tieton diversion dam completed December, 1908. 
Tieton Main Canal completed in 1909. 

Construction Lake Kachess permanent dam begun in May, 1910. 
Bumping Lake Dam completed in 1910. 
First irrigation by Reclamation Service, Tieton unit, season 1911. 
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Bnlaigement Sunnyside Main Canal completed October 1, 1911. 

Distrlbntiaa system, Sunnyside unit, completed in 1911. 

Tieton unit completed winter 1911-12. 

Westcott timber-cutting contract, Lake Kacbess, suspended April 27, 1912. 

Kachess Dam complete fall of 1912. 

Warren Act contract with Kittitas reclamation district executed by Secretary 
of Interior January 18, 1913. 

Allotment for construction Keechelus Dam approved by President February 
21, 1913. 

Bxtoision of time of withdrawal of waters of Yakima watershed to January 
1, 1914, granted by State commissioner of public lands on February 19, 1913. 

Ck>nstruction of McAllister Meadows wagon road begun in June, 1913. 

Per cent completed June 30, 1913 : Storage unit, 20 per cent ; Sunnyside unit, 
89 per coit ; Tieton unit, 94 per cent 

IBBIGATION FLAN. 

The irrigation plan of the Takima project provides for the storage of flood 
waters of the Takima River and its tributaries in Kachess, Keechelus, Clealum, 
and Bumping Lakes, and in a reservoir at McAllister Meadows; the diversion 
of water from the Yakima River for the irrigation of 62,000 acres of land on 
both sides of the river in the vicinity of EHensburg, comprising the Kittitas 
unit ; the diversion of water from the east bank of the Yakima River near Parker 
for the irrigation of 100,000 acres of land by means of the old Sunnyside Canal, 
as improved and extended by the Reclamation Service, comprising Uie Sunny- 
side unit; the diversion of water from the Tieton River below McAllister 
Meadows for the irrigation of 34,700 acres of land lying between the Naches 
River and Ahtanum Creek in the vicinity of North Yakima, comprii^g tiie 
Tieton unit; and the diversion of water from the west bank of the Yakima 
River near Parker for the irrigation by means of the canal system of the 
Yakima Indian Reservation, as improved and extended by the Reclamation 
Service, of 106,000 acres of land by gravity and 14,000 acres of land by pumping 
with power developed at drops in the canals, comprising the Wapato unit. The 
plan also provides for the development of power from drops in the main canals 
and laterals of the Sunnyside and Tieton units to be used for pumping irriga- 
tion water and for other purposes. The United States claims all waste, seepage, 
spring, and percolating water arising within the project and proposes to use 
sudi water in connection therewith. 

The following features of the above plan have been completed: Sunnyside 
unit, diversion dam, enlargement of main canal, Sulphur Creek wasteway, and 
the distribution system, with the exception of small laterals to lands not yet 
applied for and the substitution of permanent for temporary structures tn 
larger laterals. Tieton unit, Bumping Lake storage dam, diversion dam, main 
canal, and distribution system. Storage unit, Kachess Dam ; construction work 
is in progress on Keechelus Dam, the clearing of the reservoir sites at Bumping 
Lake and Lake Kachess, and the extension of the wagon road from Tieton main 
canal headworks to the site of the permanent dam at McAllister's Meadows. 
The features for future construction are: Pumping plants and necessary dis- 
tribution systems on the Sunnyside unit, Clealum and McAllister Meadows Res- 
ervoirs, and Tieton River storage. 

CONSTBUCTIOK DTTBINa FISCAL TEAJ9U 

STORAGE UNIT. 

Oen/erdl. — On the eastern slope of the Cascade Kange are located 
the lakes which, when the waters are impounded, will be the water 
supply for the lands in the Yakima project. Prior to this year the 
Bumping lAke Beservoir was completed, and during the year the 
Kachess Dam and appurtenant structures were finished and construc- 
tion of Keechelus Dam commenced 
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KACHB8S DAM. 



Deserippion. — ^The Kachess Dam is located on the Kachess Biver, 
about 1,700 feet below the most southerly point of Lake Kachess. 
It is an earth dam 1,400 feet long, maxmium height 60 feet, and 
contains 182,000 cubic yards of material. The top width is 20 feet, 
upstream slopes 3 to 1, downstream 2 to 1. A wide cut-oflF trench 
was excavated about 20 feet deep upstream from the center line and 
parallel with it at a distance of 20 to 60 feet. A narrow trench was 
excavated in the bottom of this trench to a depth of from 85 to 60 
feet below the OTound surface, in which was built a concrete core 
wall 2 feet thick. The outlet works consist of 1,200 feet of open 
channel, extending from deep water in the lake to the intake of a cut- 
and-cover section 1,400 feet long. This section consists of a 9 by 10 
horseshoe type conduit placed in a trench, varying in depth from 80 
to 55 feet The water is discharged from this conduit into an open 
channel section 800 feet long, and from this into a 12 by 12 horse- 
shoe type conduit section 800 feet long lying under the dam. An 
open-channel section 700 feet long connects this donduit with the 
Kachess Biver. A spillway is located at a distance of about one-half 
mile from the east end of the dam in a low saddle in the ridge. The 
length of the weir crest is 250 feet, designed to carry 7,200 second- 
feet with a head of 4 feet. 

Outlet works. — Previous to the fiscal year ending June 80, 1918, 
the outlet works were completed, except tor the finiSiing of the lake 
outlet channel, concrete gate tower, installation of gates and operat- 
ing machinery, and some paving on the side slopes of the channel 
below Uie dam. Completing the lake outlet channel required the 
excavation of 88,000 cubic yards of material by means of an orange- 
peel dxcavator mounted on a raft. The installation of the gates 
and operating machinery required the setting of six 4 by 10 cast- 
iron sluice .gates and stands mechanically operated by shafting and 
gears, the power being furnished by a small turbine located within 
the tower. A small amount of dry and mortar paving was placed on 
rhe side slopes of the channel, which completed this work. 

Body of dam. — The cut-oflf trench, core- wall trench, and core wall 
were completed prior to July 1, 1912. The construction of the em- 
bankment was commenced in April, 1912. Practically all the mate- 
rial was obtained from two borrow pits, one located at the east end 
and one about one-half mile southeast of the east end of the dam. 
The material was all hauled in 1^ cubic-yard dump cars in trains of 
from 12 to 15 cars drawn by 9-ton dinkey locomotives. A 45-ton 
steam shovel worked in the pit, which furnished the tig^t material 
for the upstream portion of the embankment, and a 65-ton drag-line 
excavator loaded the material from the ^avel pit. Two eight-hour 
shifts were used on the shovel, the maximum output per 24 hours 
being 2,200 cubic yards. The average length of haul n^as 1,100 feet. 
The drag-line excavator worked principally one shift, two shifts 
being used for only a short period. The maximum output for 24 
hours with two eight-hour shifts was 1,400 cubic yards and the 
average length of haul 8,500 feet. After the material was dumped 
from a trestle built on the center line and to the top of the dam, 
it was spread with f resnoes, sprinkled, and rolled with a 28-ton trac- 
tion engine with extension drive wheels. The rocks suitable for rip- 
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rap, obtained from the embankment material, were hauled to the 
upstream slope of the dam and placed, forming a 2~foot layer of 
nprap. ' One hundred and three, thousand cubic yards of material, 
ombimkment measurement, were placed during the year. 

SpiUway. — ^The construction or the spillway was approximately 
♦6 per cent completed at the beginning of the year. The excavation 
was carried on intermittently as the teams could be spared from the 
embankment feature. After the concreting of the outlet works was 
completed the plant was moved to the spillway, where approximately 
1,400 cubic yards of concrete were placed, finishing the spillway in 
October, 1912. 

Summary. — ^At the end of the fiscal year the Kachess Dam and 
appurtenant structures were 95 per cent ccHnpleted. The principal 
items of work accomplished were: 

Cnbic yards. 

Bxcayation 149,052 

Embankment : 103,107 

Backfill conduit trenches 737 

Concrete, plain 1, 480 

Concrete, reenforced 36 

Paving, dry 1, 424 

Paving, mortar _ 817 

Riprapping 7,466 

KEECHELUS DAM. 

Description. — Keechelus Dam is located at the foot of Lake 
Keechelus, which is the main source of the Yakima Eiver. It is to 
be of ^e earth and gravel type, 6,400 feet long, maximum height of 
68 feet, and will contain approximately 550,000 cubic yards of ma- 
terial. The top width will oe 20 feet, 3 to 1 upstream and 2 to 1 down- 
stream slope. A wide cut-off trench will be excavated and tf con- 
crete core wall placed where the looseness of the material makes this 
construction necessary. The present lake level will be lowered 50 
feet by means of the outlet works, which will be 7,000 feet long, 3,000 
feet of which will be a 10 by 10 horseshoe-type tunnd, and the re- 
mainder open channel section. A spillway with a crest length of 
300 feet, which will discharge 10,000 second-feet with a 4.5 foot head, 
will be located at the north end of the dam and adjacent thereto. 

Body of dam. — ^Active construction work began August 8, 1912. 
A camp to accommodate about 100 men was erected and the clearing 
of the dam site started. In connection with the construction of roads 
a few small areas were grubbed and stripped, the material being used 
on the roads. The camp was closed down in December, 1912, but 
opened up again in March, 1913. At the end of the fiscal year the 
clearing had been finished, the grubbing 66 per cent completed, and 
the stripping 50 per cent completed. 

Outlet works. — ^In May, 1913, work was started on excavating the 
shafts for the tunnel work. The shaft at the lower portal was 
abandoned after encountering very heavy ground. The shaft near 
the upper end of the tunnel is about completed. An adit was started 
about 1,100 feet from the lower end, working in from the river, a 
distance of about 130 feet from the tunnel, and at the end of the year 
was about 25 per cent completed. No work has been done on the 
tunnel section to date. Below the outlet tunnel is an open channel 
approximately 3,000 feet long, with 20-foot bottom width and 1^ to 1 
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slopes. Early in April the excavation of this trench was started with 
a 65-ton dragline excavator. The material is being wasted on the 
river side of the channel to form a dike, thus protecting the channel 
from the overflow from the spillway which nas to pass down the 
river. This work is about 10 per cent completed. 

Spillway. — ^In May, 1913, the clearing and grubbing was done on 
the spillwaj site, and excavation started the next month. The ma- 
terial is being handled by hand into 1^ cubic yard dump cars. The 
material excavated overlies a rock point and is being excavated to 
allow the rock to be quarried to crush for concrete aggregate. 

General. — Since March, 1913, an excellent camp has teen erected 
to accommodate about 600 men. The sanitary conditions are being 
looked after very carefully by providing steel bunlss and mattresses 
for the bunk houses, sewer system, and a pure and adequate water 
supply. A 3mall power plant, which will furnish about 400 horse- 
power to be used duringconstruction, is about completed. At the 
end of the fiscal year the Keechelus dam and auxiliary structures were 
12 per cent completed. The principal items of work accomplished 
were: Clearing, 96 acres; gruboing, 33 acres; excavation, 63,000 cubic 
yards. 

T.A-RTB GUEALUM. 

A few repairs were made to the rock-filled crib dam at Lake 
Clealum. A rock-filled timber crib was placed below and to one side 
of the outlet gates, through the dam, to protect the bank against 
wash when heavy flow of water is passing tnrough the gates. 

CLEARING RESESVOIB SITK8. 

Surrounding Bumping Lake, Lake Keechelus, Lake Kachess, and 
Lake Clealum are good bodies of merchantable timber, which will 
be submerged by the raising of the water surface when permanent 
dams are constructed. Contracts for the removstl of this timber 
were made under date of February 6, 1909, as follows: 

Lake Keechelus, Flanagan Mining Co., estimated valne about $82, 000 

Lake Kachess, F. O. Westcott, estimated value about 15, 000 

Lake Clealum, Joseph F. Walsh, estimated value about 40, 000 

Bumping Lake : No bids were received for the timber around this 
lake, and the work is being done by the United States. Lake Keeche- 
lus: The Flanagan Mining Co. began work about May 20, 1909, the 
first steps being to establish a sawmill on the west shore of Lake 
Keechelus. Very little progress has been made under this contract. 
On June 30, 1913, approximately 900,000 feet, board measure, of 
timber had been cut, the area cleared amounting to approximately 
32 acres. Lake Kachess: Contractor Westcott made no attempt to 
carry out the terms of his contract, and on April 29, 1912, was noti- 
fied that the contract was declared suspended. Cleariag operations 
have since been carried on by the United States, and at the end of 
the fiscal year approximately 1,600,000 feet, board measure, of timber 
had been cut and the logs either skidded to the lake or bucked up and 
left in the woods for future disposal. The area cut over has in- 
cluded that portion at the lower end of the lake adjacent to the dam. 
Lake Clealum: Contractor Walsh began work during July of 1909, 
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establishing a sawmill at the lower end of the lake. Fair progress 
has been made under this contract. On June 30, 1913, approxi- 
mately 4,200,000 feet, board measure, of timber had been cut, the 
area cleared amounting to about 200 acres. 

SUNNTSIDE UNrr. 

MaAn Canal. — ^Work on the enlargement of the Main Canal was 
continued by teams during the winter of 1912-13, and consisted of the 
removal of comparatively small amounts of material at different 

? laces along the canal to complete the enlargement to the final section, 
'he work was done by two team camps, which moved from place to 
place as occasion required, and consisted of the removal of some 
6,000 cubic yards of earth and 600 cubic yards of rock. Work was 
also done on the Main Canal banks at the various fills, where widen- 
ing and strengthening was necessary to insure the safety of the fill. 
The work of enlargement and bank strengthening was done at scat- 
tered points along the canal from mile 2 to mile 48. Three concrete 
turnouts for laterals of 10 second-feet capacity or greater and 11 
combination steel and concrete. turnouts for laterals of less than 10 
second-feet capacity were installed between miles 13 and 52. 

Snipes Mountain division, — ^The enlargement of Snipes Mountain 
lateral was completed from mile 9 to mile 10.2, and additional work 
on the enlargement was done between miles 2.5 and 3. At mile 9 
concrete headworks were installed for the South Branch lateral, con- 
sisting of the headworks itself, of reenforced concrete, and a con- 
crete-lined chute, 600 feet long, with a rock-paved section at its outlet. 

Rocky Ford lateral. — Four paved rock drops were constructed in 
the Rocky Ford lateral between the headworks and mile 2. The 
lateral was enlarged to final capacity from the headworks to mile 3.3, 
and at mile 3.3 diversion works were constructed, whereby the whole 
of the flow of water in the Rocky Ford lateral can be turned into a 
natural drainage channel in case of emergency. 

General distribution system. — ^Work on the general distribution 
sjrstem still necessary for its completion consists of the building of 
small laterals, pipe lines, and flumes for the delivery of water to 
farm units. The policy now is to do such of this work as is called 
for when application is received for water on the farm unit; and 
during the fiscal year some 10 or 12 turnouts were installed, necessi- 
tating the construction of additional sublaterals, pipe lines, and small 
flumes. The map for the distribution system as now constructed was 
completed. 

TIBTON UNIT. 

Distribution system. — A five-room frame cottage for patrolmen 
was built by contract during March and April of the present year. 
The siphon required rather extensive repairs owing to the action of 
the frost on the concrete pipe section during the previous winter; 
these repairs consisted of a heavy concrete covering to replace the 
frosted portion and a careful washing of the inner surface with neat 
cement 
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Tteton River storage investiactiions. — ^During August, 1912, a 
party of four men was in the field making preliminary investij^ 
tions fw temporary storage for the Tieton unit. Five dam sites 
were investigated on the Tieton River and its tributaries. The most 
feasible site found appeared to be on the Tieton River at the mouth 
of Clear Creek, about 8 miles above the site of the McAllister Mead- 
ows permanent dam. Further investigations at this point for foun- 
dation and reservoir will be needed before a final determination of 
the feasibility of thi3 site can be made. 

Bumping Lake. — ^The construction of the Bumping Lake dam was 
practically completed in 1910. During 1911 and to June 30, 1912, 
the clearing of the reservoir area was continued. After the latter 
date a small crew of about 20 men was kept at the lake, engaged 
principallv in hauling logs out of the lake with a donkey engme, 
piling and burning them. No timber was cut, the work beins con- 
fined to removing that cut during the previous year. About Novem- 
ber 15 the weather became so bad that operations were discontinued 
for the season. The clearing oi)erations were resumed Mav 6^, 1918, 
the first work consisting of repairs to the road and the establishment 
of camp. Timber cutting began about the 25th and continued until 
June 12, when the rising water prevented further cutting and the 
crew of 20 men was engaged in piling and burning the logs taken 
from the lake by means of the dontey engine. The crew will later be 
enlarged when the lake surface is lowered sufficiently by the release of 
storage to afford an opportunity to resume the cutting of timber. 

OPEBATIOK AND HAINTENANCB. 

SUNNTSmE UNIT. 

Operation. — ^The operation of the Sunnyside Canal and distribu- 
tion system, from July 1, 1912, to November 1, 1912, the close of the 
irrigation season, was entirely successful. From April 1 to July 1, 
1913, operation has been carried on with but one accident along the 
Main Canal and one on the Rocky Ford lateral. That on the Main 
Canal was a break near mile 56, on the night of April 12, occurring 
somewhere about midnight, and discovered about 2 a. m. So far as 
could be determined by an inspection at the site of the break, it was 
caused by the water reaching a rat hole in the canal bank. By 
prompt use of the Sulphur Creek wasteway and the blow-off valves 
in the Mabton and Prosser siphons, the water in the Main Canal was 
lowered so that repairs were commenced the next morning about 8 
o'clock, and by 1 o'clock the water was flowing past the break. There 
was little or no interruption to water delivery above mile 51 and 
conditions were normal throughout the entire system by April 14. 
Little or no damage was done because of the break, due to the fact 
that all land affected i^ yet in sage brush. The break in the Rocky 
Ford lateral occurred on the night of May 29 at the diversion works, 
mile 3. Tlie water reached a rat hole near the top of the dam at 
this point and broke through sweeping down the drainage channel 
to the river. No serious damage was done to crops or roads, and the 
accident resulted only in keeping the Rocky Ford lateral dry below 
mile 3 for a period of three days, during which time the repairs 
were made. 
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Water was turned into the canal, for priming and puddling, the 
latter part of March, and by April 2 deliveries were made as call^ for. 
The demand during the first half of April was light, and difficulty was 
experienced in maintaining a sufficient level in the canal to serve 
the high ddiveries without naving a surplus at the lower end. There 
have been comparatively few complaints regarding delivery or con- 
dition of the deliveries, and all complaints have T)een investigated, 
and, where found worthy, remedied within 36 hours of receipt at the 
office. The maximum head of water diverted at the headworks dur- 
ing the year was 938 second-feet, and the average diversion 735 
second-feet. The actual delivery of water to lands was 3.10 acre- feet. 
Water is now being delivered to 62,800 acreiS, while the total area for 
which water is now available from the Sunnyside Canal is 80,607.61 
acres, classified as follows: 



Kind of water right 


Acres. 


Bate. 


Amoont. 


Kofiewock' 


8,080.00 

10,788.27 

912.10 

34.80 

20,410.38 

83,382.00 


Free. 

$1.00 

.fiO 

l.fiO 

.05 

.05 




WwhpTigtcn Tn1gati«n f^o 


$10,788.27 
456.08 


Do.". T 


Do 


52.20 


Washington Irrigation Co. and additional Oovamment water right 

Declared avaUaWe by public notice 


25,080.86 
31,712.00 






Total .' 


80,007.01 




74,090.31 





In addition a small acreage is being served with water upon a 
rental basis. 

Maintenance. — ^Maintenance work has consisted of the necessary 
cleaning of canals and laterals and the repairs and renewals of 
measuring boxes and structures. 

For " Summary of operation and maintenance results," see Appen- 
dix, p. 334. 

HUtortcal review, Sunnyside unit, Yakima project. 



Item. 



1909 



1910 



1911 



1912 



19131 



Acreage for which service was prepared to supply 

water 

Acreage irrigated 

Number of rarms irrigated 

Miles of canal operated 

Water diverted^(acre-feet) 

Water delivered to land (acre-feet) 

Water delivered per acre of land iirigated (acre-feet) . . 



58,360 

44,375 

1,600 

400 

245,851 

154,427 

3.480 



01,245 

48,255 

1,818 

434 

262,008 

158,611 

3.287 



71,756 

51,040 

2,221 

500 

275,466 

157,419 

3.084 



80,076 

55,800 

2,441 

513 

314,733 

179,308 

3.213 



80,606 

63,800 

2,450 

52S 

312,032 

194,725 

8.101 



I Estimated. 



TEBTON uNrr. 



Irrigation was first begun on May 4, 1910, flood water being de- 
livere<i to approximateljr 1,700 acres of land under rental contracts 
in what is Imown as unit one. No storage water was available dur- 
ing 1910, and it became necessary to close down the canal when the 
flow of the Tieton River reached a point where its entire flow was 
necessary to supply prior appropriations. The Bumping Lake Dam 
was completed in 1910 and in 1911 31,800 acre- feet of water were 
stored, making possible continuous irrigation throughout the season, 
from May 1 to September 30, inclusive. 
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la 1911 units one and two were formally opened iinder public 
notice and water was served to 7,190 acres of land under regular 
water-right applications. A system of delivery on demand was 
used, the delivery being made in an intermittent flow, four service 
periods being the general rule, and the delivery amounting to 1.91 
acre-feet per acre for the season. 

In 1912 unit three was formally opened under public notice, mak- 
ing the entire project subject to water service under the regular 
water-right applications. During 1912 the system of delivery was 
the same as that used during 1911, water being delivered in an inter- 
mittent flow and on demand. The main canal and distribution svs- 
tem were operated throughout the season, from May 1 to September 
30, inclusive, with the exception of four days in July, when the entire 
system was turned off in order to do some cleaning and repair work 
on the diversion dams along the North Fork Channel. Only one 
break of any importance occurred, this being in a main lateral just 
below the wastewav on the south fork of C5owiche Creek. The water 
was turned througn the wasteway while the repairs were being made, 
which required a period of 24 hours. The cost amounted to approxi* 
mately $100, no damage having resulted to farm lands. Complaints 
relative to water delivery were few, and in no case was there shown 
actual damage from insufficient water supply. 

At the end of the fiscal year 1913 the total area for which water is 
available had been reducea to 34,537 acres by various amendments to 
farm-unit plats. Of this area 18,283 acres were receiving water, 
and on approximately 10,000 acres of the best^developed land water 
is being delivered on a rotation schedule of 5 days on and 10 days 
off. On the remainder of the project the delivery is still being made 
on demand. During the season of 1913 the main canal and distribu- 
tion system have been in operation without interruption, no breaks 
having occurred. It is estimated that 20,000 acres will be irrigated 
during the season. 

For " Summary of operation and maintenance results," see Appen- 
dix, p. 334. 

Historical review^ Tieton uMt, Yakima project. 



1910 



1911 



1912 



1PI3, to 
Tune 30. 



Acreage for which servico was prepared to supply water. . 

Acreage Irrigated 

Number of rarms irrigated 

Miles of canal operated 

Water stored (acre-leet) on Tune 30 

Water diverted (acre-feet) 

Water delivered to land (acre-feet) 

Water delivered i>er acre of land irrigated (acre-feet) 



10,082 

1,695 

73 

75 



7,830 

2,932 

1.73 



19,378 

7,190 

438 

166 

31,800 

22,608 

13,733 

1.91 



84,700 

15,008 

876 

335 

31,800 

47,046 

34,445 

2.27 



^34,587 

18,288 

1,000 

335 

31,800 

22,158 

15,965 

.94 



> Reduction of acreage due to amendments to farm-unit plats. 
SETTLEMENT. 

8UNNTSIDB UNIT. 

The general development and growth of the district irrigated by 
the Sunnyside Canal has been steady during the past year. The new 
development has been confined largely to the Prosser and Mabton 
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difitricts, and there has been less immigration than at any time dur- 
itig the past six or seven years. Good progress, however has been 
made by the settlers on the ground in developing their holdings, and 
with few exceptions they are in a position to secure good cro|)s and 
expect reasonable returns. There has been little growth in the towns 
and villages during the year, but several permanent improvements 
are noted on the older farms. Permanent roads are being built and 
there has been a great deal of activity in the construction of trunk 
drains by drainage districts organized under the State law. The 
estimated population on farms of the Sunnyside unit is 7,500. There 
were in 1910, 1,818 farms under irrigation; in 1911, 2,221; and in 
1912, 2,441. There have been comparatively few sales^ and it is be- 
lieved that for the most part the present population is permanent. 
There have been no relinquishments of homesteads. 

TEBTON UNIT. 

The number of farms irrigated during the past three years was as 
follows: 1910, 73; 1911, 438; 1912, 875; 1913, estimated at 1,000. A 
census of the population for 1912 showed 1,174 people living on the 
farms. A large part of the Tieton lands is being farmed by people 
living in near-by towns, who hire their farm work done, bJeing en- 

Saged in business or working for salaries to keep up their living and 
evelopment expenses. This condition is due partly to the fact tiiat 
a large part of the lands has been set to fruit trees, which will not 
yield an income until several years' growth has been attained. It is 
believed that as the lands are further developed and the income from 
farm products is increased, a larger per cent of the landowners will 
make their permanent homes on the project. At the present time 
considerable land in private ownership is being offered for sale. 
There are still 2,603 acres of State and railroad lands under the 
project which have not been sold to settlers. 

PBINCIPAL CHOPS. 
SUNNTSmE UNFT. 

The principal crops grown are fruits, including peaches, apples, 
pears, cherries, grapes, melons, etc. ; forage crops, consisting princi- 
pally of alfalfa, timothy, and clover or grain hay; and vegetables, 
of which potatoes are the principal crop, while cabbage, asparagus, 
tomatoes, eggplant, onions, and other garden products are being 

Elanted in increasing quantities as their value and the methods or 
andling become better known. The fruit crop for the year 1912 
was the largest ever produced in the valley. The acreage planted to 
potatoes in 1912 was almost two and a half times that of the previous 
year, and an excellent crop was secured. Alfalfa hay, wnich has 
formerly been exported to a large extent, brought prices below the 
average during the fall and winter, but in the spring, on account of 
a large increase in the dairy herds of the valley, the price rose to $10 
per ton, and will probably remain in that neighborhood. Dairying, 
with hog raising as a side issue, is attracting a great deal of atten- 
tion and will probably be the means of establishing a fair market 
value for the forage in the country. Com is being raised successfully 
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and will afford the necessary feed to finish the local hogs for the 
market. 

The total estimated crop returns for the Smmyside unit in the 
year 1912 were $3,158,857, being an average return of $69 for each 
acre irrigated, or practically $50 per acre for each acre to which 
water was delivered. The average returns for each farm were ap- 
prozimatel]^ $1,290. The crop yields referred to cover a large area 
of liuid wmch has been farmed under the old water rights for frosa 
5 to 15 years, which, of course, produces above the average^ while 
the new "farms, which have been placed under cultivation during the 
last two to four years, probably did not produce an average of more 
than $30 per acre during the past year. The crop prospects for 1913 
are good. The first cutting of alfalfa was all in the stack hj June 25, 
with practically no damage, and the prevailing market price is $10 
per ton, an advance of about $1 per ton over the price at this time in 

Crop statistics, Sunnyside unit, Yakima project, calendar year 1912, 



Crop. 



Acraam 

irrlgateaor 

cropped. 



Unit of 
yield. 



Total yield. 



Total YtliM. 



Alfalfa 

Apples 

Pears 

Peaches 

Potatoes 

Com 

Small fruit 

Ifisoellaneoas 

Less duplicated areas 

Total cropped. . 
other purposes 

Total irrigated. 



24,338 
4,896 

472 

995 
3,980 
3,804 

606 
6,687 

200 



Tons 

Pounds. 

..do 

..do 

Bushels. 
..do 



133,863 

74,746,400 

6,061,640 

13,930,000 

990,075 

190,200 



45,480 
10,320 



66,800 



1870,044 
1,143,623 
133,773 
139,300 
246,646 
136,944 
113,736 
374,993 



3,168,867 



TIETON uNrr. 



The Tieton lands have been largely devoted to raising alfalfa, 
grain hay, wheat, oats, potatoes, onions, melons, garden truck, and 
such other crops as could be started quickly by the new settlers. A 
considerable acreage has been set to fruit trees, and some of the 
smaller crops were raised in these young orchards. 

For 1912 the production of alfalra averaged about 2^ tons per acre, 
including newly seeded lands, grain hay about 1^ tons, wheat and 
oats sligntly over half a ton, potatoes al>out 3^ tons, onions about 2^ 
tons, the total value of crops raised being about $272,000. The 
market price for alfalfa was low during the early part of the winter, 
but later the prices advanced until the market oecame firm toward 
the end of the winter at $10 to $12 per ton. 

For 1913 the crops are about the same as those for 1912 with 
perhaps a smaller proportion of the land in potatoes. The first crop 
of alialf a was cut and put into stack toward the end of June, the 
market being firm at prices ranging from $9 to $12 per ton. A 
considerable acreage has been plant^ to beans to determine if this 
crop can be grown successfully and to ascertain if special treatment 
of the seed will overcome the blight which has heretofore infected 
the crops in this vicinity. Taking into consideration the fact Jthat 
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practically all the Tieton lands are new and a large per cent of the 
settlers inexperienced in irrigation, the crop yields have been very 
satisfactory and the young orchards have made excellent growth. 

Considerable interest is being shown in dairying in conjunction 
with hog raising; this will, no doubt, become a leading mdustry 
with tho^ who have sufficient acreage. For those who have only 5 
and 10 acre tracts, it is probable that it will be necessary to devote 
their lands largely to fruit raising together with such small crops as 
they will need for home consumption.. 

Crop statistics, Tieton unit, Yakima proiect, calendar year 1912, 



Crop. 



Acmgair- 
ligstodor 
cropped. 



Unit of 
yield. 



Total 
yield. 



Total 

value. 



XMaXtA 

Com 

Fruit 

Q rain (wheat and oats ) 

Grain (hay) 

Onions 

Pasture 

Potatoes 

Truck garden 

Miscellaneous (broom com, hops, and beans) 
Less duplicated areas 

Total cropped 

Other purposes 

Total irrigated 



2,612 
766 
211 
862 

1,372 
225 
103 

3,817 
234 
189 
673 



Ton.. 
..do. 
Box.. 
Ton.. 
..do. 
..do. 



6,431 

979 

67,300 

512 

1,958 
594 



Ton.. 



13,420 



9,717 
5,291 



15,008 



146,200 

16,900 

28,400 

12,100 

16,600 

7,110 

1,090 

118,630 

4,300 

30,740 



272,070 



EXAMINATIONS OF APPBOPBIATIONS OE WATER. 

When the Reclamation Service first contemplated construction 
work in the Yakima Valley the waters of the Yakima River had 
been largely overappropriated, and the Secretary of the Interior, 
under date of December 12, 1905, set forth several conditions prece- 
dent to ffovernmental activities in the valley— one being the termi- 
nation of litigation before the courts and tne settlement, by signed 
agreements, of the amounts of water claimed by various holders of 
water rights in the valley. This latter condition was met by the 
execution of instruments known as " limiting agreements," under the 
terms of which various individuals and corporations set forth the 
amount of their claims in the Yakima River and its tributaries and 
specifically limited those claims to the amounts indicated. 

Another condition was the passage of an act by the State legisla- 
ture granting to the United States the right to acquire and use for 
storage purposes the title to the beds and shores of any navigable 
lake or stream which could be utilized for construction purposes, the 
right to appropriate water, and the right to exercise the power of 
eminent domain. Such an act was passed on March 4, 1905, and 
under its terms the State land commissioner was authorized to with- 
draw from any or all appropriation under any law of the State all 
of the unappropriated waters of any stream or streams upon which 
investigations were being made by the United States. In pursuance 
of section 3 of the act the officers of the Reclamation Service, on 
behalf of the United States, under date of May 4, 1905, and April 
26, 1906, served notices upon the State land commissioner to the 
effect that the United States contemplated an investigation to deter- 
mine the feasibility of irrigation works in the Yakima Basin. TTie 

Digitized by VjOOQIC 



washinotok: yaktma pbojeot. 289 

effect of tliis notice was to withdraw from further appropriation all 
of the unappropriated waters of the Yakima River and its tribu- 
taries. This was followed by the necessary certificate of feasibility 
under dates of April 18 and December 17, 1906, and later, upon re- 
quest of the United States, the State land commissioner extended the 
period of withdrawal to February 20, 1913. 

On December 30, 1912, application was made by the Secretary of 
the Interior to E. W. Boss, State commissioner of public lands, for 
a further extension of time. The application was referred to the 
legislature, which was about to convene. After some negotiations, 
Clark V. Savidge, who had succeeded Mr. Ross as commissioner, with 
the consent of the le^lative committees on irrigation; granted an 
extension of time to January 1, 1914, with the understanding that 
he would make investigation and grant such further extension as he 
deemed equitable. 

In addition to the withdrawals specified, the United States filed 
appropriations covering 1,000 cubic feet of water per second at Lake 
Keechelus by notice recorded October 10, 1906, and 3,000 cubic feet 
of water per second at Lake Clealum by notice recorded October 10, 
1906, both of which notices were recorded in Kittitas County. 

The United States has also acquired, by contract of December 12, 
1906, the rights of the Cascade Canal Co. at Lake Kachess, and by 
contract of Slay 26, 1906, the rights of the Union Gap Irrigation Co. 
at Lake Clealum, and in addition the United States is successor in 
interest to the Washington Irrigation Co. in connection with its 
appropriation for the Sunnyside irrigation system. On June 23, 
1906, this company deeded to the Government the Sunnyside Main 
Canal, with its water appropriation. This appropriation is one of 
the earliest in the valley and originally consisted of 1,000 second-feet 
the appropriation having been made on September 2, 1890, followed 
by an amended claim made March 23, 1891. To this amount is added 
50 cubic feet, to which the United States has title as successor in in- 
terest of the Konewock Ditch Co., under an appropriation claimed 
to have been initiated in 1881. 

HYDBOGBAPHIC SUBVBT. 

During the summer of 1912, when litigation was apparently immi- 
nent in regard to the water rights of the valley, it was realized that 
the Reclamation Service did not have sufficient information in regard 
to all water rights to successfully meet issues that would probably be 
raised in such a situation. It was deemed advisable to secure as 
accurate detailed information as possible on each and every water 
right along the river, or at least on that portion of the river lying 
above any intakes owned or controlled by the Government. Accord- 
mgly, authority was secured for the expenditure of $10,000 for a 
hydrographic survey, and work was begun at the upper end of the 
Yakima River, locating each head gate and a short portion of each 
irrigation ditch with sufficient data to give capacities. In a few 
cases where it was deemed especially necessary, a detailed survey was 
made of all the land being irrigated from certain canals. In 
connection with these surveys affidavits were secured, as far as pos- 
sible, from the owners or claimants to water rights. These affi- 
davits set forth the claim of each water user as to the amount of 
water, the acreage under cultivation, the length of time used in each 
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season, the number of years water has been used, the source of the 
original claim, the land of crops, and other information that might 
bear on the water-right situation and be of interest generally. It 
was not possible to secure affidavits from all water users, but a large 
per cent was secured. This information has been filed in the super- • 
vising engineer's office and will be available in case of litigation, and 
in fact is used from time to time in the present work of the service. 

HTDBOOBAPHIC INVESTIGATIONS. 

On April 1, 1912, the Reclamation Service took over the hydro- 
graphic work in the Yakima Valley, most of which data had previ- 
ousW been secured by the Geological Survey. Since that date the 
Reclamation Service has gathered all data needed for its studies and 
investigations. 

The hydrographic work for the fiscal year 1912-13 consisted 
of the release and distribution of stored water from the reservoirs; 
the consequent maintenance and operation of numerous gaging sta- 
tions on private canals during the irrigation season and on the Yakima 
River and its most important tributaries throughout the year, as well 
as gathering such other data as might be of interest from the hydro- 
graphic standpoint and for the valley's ultimate development. 

PUBLIC NOTICE DATED JUNE 16, 1913. 

In pursuance of the provisions of section 4 of the reclamation act 
of June 17, 1902 (32 Stat, 388), and acts amendatory thereof and 
supplementary thereto, notice is hereby given as follows : 

1. Water will be furnished from the Sunnyside unit, Yakima 
project, Washington, under the provisions of the reclamation act, 
upon the filing of proper water-right application for the following 
lands shown on farm-unit plats of T. 8 N ., R. 22 E., T. 9 N., R. 22 E., 
T. 11 N., R. 20 E., and T. 9 N., R. 24 E., approved by the Secre- 
tary of the Interior February 28, 1911, T. 8 K, Rs. 23 and 24 E., ap- 
proved by the Secretary of the Interior February 19, 1912, Ts. 10 
and 11 N., R. 21 E., and T. 9 N., R. 25 E., approved by the Secretary 
of the Interior May 22, 1912, as amended May 21, 1913, viz: 

Willamette meridian. 

Added Irrigable 
area (acres). 
9. N., R. 24 B. : 

Sec. 25, NE. 1 NE. i 10 

SE. i NE. i 10 

Sec. 30, lot 3 1 

lot 4 1 

Sec. 34. NW. i NW. i 10 

9 N., R. 25 E, : 
Sec. 32, lot 5 7. 6 

lot 6 1 

10 N., R. 21 E. : 
Sec. 9, SW. i SE. i 9 

SE. i SE. i 1 

11 N., R. 20 E. : 
Sec. 36, lot 1 15 

NW. i NE. i 8 

11 N., R. 21 B. : 
Sec. 29, SB. i SW. i 39 



Added irrigable 




area (acres). 




T. 8 N., R. 22 E. : 


T. 


Sec. 2, lot 4 38 




SW. i NW. i 40 




SW. i SW. i 40 




lot 3 25 




SE. i NW. i 24 




SW. i NE. i 19 


T 


SE. i NE. i 2 




NW. i SW. i 40 




T. 8 N., R. 23 E., sec. 2, lot 1 22 


T. 


T. 8 N., R. 24 E. : 




Sec. 1, NE. i SW. i 3 




SE. i SW. i 4 


T 


NW. i SE. i 1 




T. 9 N., R. 22 B. : 




Sec. 36, SE. 1 NE. i 26 


T. 


SW. i NE. i 23 




NE. i SE. i 40 




NW. 1 SE. i 23 




SB. i SB. 1 40 
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2. A supplementary list showing all lands now ready for irrigation 
in the Sunnyside unit has been filed in the project office at Sunnyside, 
Wash., showing in separate columns the area in each regular sub- 
division or farm unit opened to irrigation in 1909, 1910, 1911, 1912, 
and 1913, and the additional lands for which water will be furnished 
in 1914 and subsequent years will be shown on further supplementary 
lists to be duly filed in the said project office. 

3. In all other respects applications for water rights, including 
the charges and the times and manner of payments, shall be gov- 
erned by the terms of the public notices of March 15, 1911, and Feb- 
ruary 29, 1912, and public notices and .orders supplemental thereto 
or amendatory thereof, except that the installment of the charges for 
the lands covered by this notice, and for the additional acreage for 
which water will be furnished in 1913, as shown by the list on file at 
the project office at Sunnyside, Wash., referred to m article 2 hereof, 
shall be due on June 15, 1913, and subsequent installments on March 
1 of each year thereafter until fully paid. 

Lewis C. Latlin, 
Assistant Secretary. 

PUBLIC irOTICE DATED MABCH 21, 1913. 

Whereas under the provisions of the reclamation act of June 17, 
1902 (32 Stat., 388), works have been constructed for the irrigation 
and reclamation of the lands under the Tieton unit, Yakima project. 
Wash., and the estimated cost thereof must be paid by the water 
users as required by said act in not exceeding 10 annual installments; 
and 

Whereas public notices of the charges payable and the time and 
manner of payment have been given for the said Tieton unit, the said 
charges bemg fixed so as to cover the estimated cost of building, 
operating, and maintaining the project as to the lands in question; 
and 

Whereas certain water users have not made the payments as re- 
quired by the said public notices, for reasons which in many cases 
have been unavoidable on their part, and it has accordinglv been 
decided to offer opportunity under the terms of the act of Feoruary 
13, 1911 (36 Stat., 902), for the water users to secure easier terms of 
payment, and at the same time recover for the reclamation fund as 
required by the terms of the reclamation act, the said estimated cost 
of the building, operation, and maintenance of the irrigation works 
on said unit: 

Now therefore the following public notice is issued under the 
terms of section 4 of the reclamation act and acts amendatory thereof 
or supplementary thereto and especially of the said act of February 
13,1911: 

1. Owners of and entrymen upon lands for which acceptable water- 
right applications have heretofore been filed in accordance with the 
terms of any public notice now in effect for the said Tieton unit may 
continue to make payments under the terms thereof. 

2. Such owners and entrymen may, after qualifying under the 
provisions of this notice, make the payments of the portions of in* 

12872* —14 ^16 
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stallments for building charge under such applications in accordance 
with the following graduated schedule, to wit : 

First Installment 1 r $9. 30 

Second Installment 1. 50 

Third installment i 3. 00 

Fourth installment 4. 00 

Fifth installment 5. 20 

Sixth installment 10. 00 

Seventh instaUment 15. 00 

Eighth installment 15. 00 

Ninth installment - 15. 00 

Tenth installment 15. 00 

Provided^ however^ That no person shall be entitled to make pay- 
ments in accordance with said schedule until he shall have first 
reclaimed and cultivated 50 per cent of the total irrigable area covered 
by his said application. 

3. In order to receive the benefit of the graduated payments as 
outlined, an owner or entryman shall file with the supervising en- 
gineer of the United States Keclamation Service in North Yakima a 
certificate in the following form, to- wit: 

I, hereby certify that I am 

the owner (or homestead entryman) of the of 

Section , Township North, 

Range -- East, W. M., and that said land is 

covered by water-right application No. , dated 

, covering irrigable acres, and 

that I have reclaimed and cultivated acres of said 

land; that I desire to receive the benefits afforded by public notice 
dated March 21, 1913, and that if the benefits of the schedule of 
graduated payments therein are afforded me, I hereby agree to accept 
the provisions of said public notice and to make all payments 
promptly in accordance tnerewith". 

Signed -. 

Dated 

Approved on the part of the United States by 



Supervising Engineer. 

4, All entries of lands not heretofore entered and of lands which 
have heretofore been entered and relinquished to the United States 
and which are not accompanied by written assignment of credit for 
payments theretofore made, shall be subject to the provisions of the 
public notices and orders heretofore issued, and shall be accom- 
panied by the amount of the first installment of the charges under the 
Srovisions thereof. If at the time the second installment becomes 
ue such entryman shall have reclaimed and cultivated not less than 
25 per cent of the irrigable area of his entry and certificate to that 
effect on the form set forth herein is approved, his second installment 
on account of the building charge shall be reduced to $1.50 per acre 
and the balance added to the tenth annual installment ; and if, when 
the third payment becomes due, 50 per cent of the irrigable area cov- 
ered by such entry shall have been reclaimed and cultivated as herein 
provided for, and appropriate certificate executed therefor, and ap- 
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proved, the third and subsequent installments shall be graduated in 
accordance with the schedule of graduated payments herein provided 
for. 

5. Water users who qualify under the provisions of this notice mav 
have any payments heretofore made by tnem on account of the build- 
ing charge portion of the second or later installments credited to the 
payments of the building charge portion of the second and subse^ 
quent installments of the schedule in para^aph 2 hereof. 

6. Until further notice the portions of installments for operation 
and maintenance shall be as announced in public notices heretofore 
issued for the said unit, and shall be due and payable as specified 
therein, and all the terms of the public notices heretofore issued or 
water-right applications made ana accepted Uiereunder shall be and 
remain in full force and effect except as herein specifically modified. 

Lewis C. Layijn, 
Assistant Secretary of ths Interior. 

PUBLIC NOTICE DATED AFBIL 25, 1913. 

The public notice for the Tieton unit, Yakima project, Washing- 
ton, dated March 21, 1913, •under the provisions of the Beclamation 
Act of June 17, 1902 (32 Stat.^ 388), and acts amendatory thereof and 
supplementary thereto, establishing a system of graduated payments 
under specific conditions, is hereby amended by adding thereto the 
following paragraph: 

7. Owners of, and entrymen upon lands for which acceptable water-right 
applications shall be hereafter filed in accordance with the terms of any pnbUc 
notice now or hereafter in effect for said Tieton unit, may be admitted to the 
benefits of this public notice, and make payments according to the schedule 
herein, by complying with all of the terms hereof as to reclamation and colti- 
Yation« 

Lewis C. LatIjIN, 
Assistant Secretary of the Interior. 

FUBLIC NOTICE DATED JUNE 16, 1913. 

1. In pursuance of the provisions of section 4 of the reclamation 
act of June 17, 1902 (32 Stat, 388), and of the acts amendatory 
thereof and supplementary thereto, notice is hereby given that water 
will be furnished from the Tieton unit for the irrigable land in the 
northwest quarter of northeast quarter, northeast quarter of north- 
west quarter, southeast quarter of northwest quarter, southwest quar- 
ter or northeast quarter, being, respectively, farm imits E, F, G, 
and H of sec. 30^ T. 13 N., K. 17 E., W. M., as shown on amended 
plat approved May 28, 1913, and on file in the local land oflSce and 
the project office, both in North Yakima, Wash. 

2. The charges, times, and the manner of making payments shall 
be governed by the terms of the public notice of April 18, 1912, as 
amended by public notice of May 10, 1912, except that for lands 
covered by this public notice the first installment of charges for 
building, operation, and maintenance shall be due and payable at 
the time of filing applications, as hereinafter provided ; the second 
installment shall oe due on April 1, 1914, and subsequent installments 
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shall become due on April 1 of each year thereafter. All installments 
of charges shall become due and payable as herein provided, whether 
or not water-right application is made therefor or water is used 
thereon. 

8. All water-right charges are payable to the special fiscal agent, 
United States Beclamation Service, North Yakima, Wash. 

4. The limit of area per entry representing the acreage whidi, in 
the opinion of the SecTetarv of the Interior, may be reasonably re- 
quirea for the support of a family is as shown on the plat 

5. Homestead entries, accompanied by applications tor water rights 
and the first installment of the charges for building, operation, and 
maintenance may be made imder the provisions of said act for the 
farm units covered by this notice, in the manner hereiniafter provided. 

6. Homestead applications for the said farm units shall be made 
only in the manner following: Any i)erson qualified to make home- 
stead entry may execute such application on and after June 25, 1913, 
up to and including June 30, 1913, before any duly authorized offi- 
cer witi[iin the land district. Each homestead application must be 
accompanied bv a properly executed water-right application and by 
a certified check on a national bank or post-ofl^e money order, drawn 
to tbe order of the special fiscal agent, TInited States Reclamation 
Service, for the amount of the first installment of the water-right 
charges for building, operation, and maintenance^ viz, $10.80 per 
acre of irrigable land, and also by a certified check on a national 
bank or post-office money order, drawn to the order of the receiver, 
United States land office, for the amount of the fees and commissions, 
amounting to $6.50 per entry. 

7. The nomestead application, the water-right application, and the 
certified checks or money orders, and all papers necessary to show 
the applicant to be qualified to make homestead entry, shall be in- 
closed m a sealed envelope, addressed to the register and receiver of 
the United States land office at North Yakima, Wash., and the upper 
left-hand comer of the envelope must contain the name and address 
of the applicant and the description of the land, by farm unit, section, 
township, and range, and be marked "Tieton unit." The papers 
so prepared and inclosed in a sealed envelope may be filed in person, 
through another, or through the mail, in the United States land 
office at North Yakima, Wash., on June 30, 1913, between the hours 
of 9 a. m. and 4.30 p. m. All persons sending in their applications 
by mail should post them at such time as to insure their being re- 
ceived at the local land office between these hours. All applications 
filed before 9 o'clock a. m. of that day will be returned without open- 
ing, and all applications filed after 4.30 o'clock p. m. of that day 
will be held until all applications filed between 9 a. m. and 4.30 p. m. 
have been disposed of, when, if there are an^ vacant farm units for 
which delayed applications are filed, they will then be considered in 
the order of their filing. 

8. Warning is hereby expressly given that no rights can be ob- 
tained by settlement made on the land since the date of its withdrawal 
under the provisions of the reclamation act of June 17, 1902 (32 Stat, 
L., 388), and prior to the allowance of entry hereunder, nor will 
any person be allowed to obtain preference right or other advantage 
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through priority in presenting homestead applicaticm at the United 
States^ land office, or by holding a place in any line formed at that 
office, nor in any other manner than as herein provided for. 

9. Where two or more persons apply for the same farm unit on the 
date above specified, the right to enter will be determined in the 
manner hereinafter prescribedL on July 2, 1913, at the United States 
land office at North Yakima, Wash. 

10. No person will be allowed to present application to enter more 
than one farm unit, which must be specifically and fully described in 
the homestead application and water-right application, according 
to legal subdivision, section, township, and range, and also by farm- 
unit description. If anv person presents applications for more than 
one farm unit, none of nis several applications will be considered. 

11. It shall DC the duty of the register and receiver and the project 
manager of the said Tieton unit to arrange all envelopes containing 
applications presented hereunder in alphabetical order, according to 
the names of the several applicants snown on the outside thereof, 
without opening the same. They shall also prepare cards or slips 
of paper of uniform size, color, and appearance, and the names of the 
several applicants shall be written, one on each slip of paper, with a 
description of the farm unit applied for, and such cards representing 
applications for one particular farm unit shall be assembled. 

12. The right of entry for each farm unit shall be determined in 
public, and tef ore the nght for each farm unit for which more than 
one person has applied is determined, it shall be the duty of the 
register of the local land office to make public announcement that 
such right is about to be determined. AU cards or blips of paper 
representing applications to enter such farm unit will then be placed 
in a box or other receptacle provided for that purpose and the register 
of the land office shall publicly announces the name of each applicant 
at the time the card or slip of paper bearing his name is placed 
within the receptacle. All cards or slips of paper in the receptacle 
shall be thoroughly mixed, and one card or slip of paper will then 
be drawn therefrom by some impartial and disinterested person 
designated by the officers in charge, and the right to enter the farm 
unit will be accorded to the applicant whose name appears on the card 
or slip so drawn, provided he is duly qualified to make homestead 
entry and water-ri^ht application, and the envelope containing his 
application will be immediately opened and the papers examined by 
tne local land office, and, if found to comply with the law and the 
regulations thereunder, they will be ^ven a serial number; and upon 
approval of the water-right application by the project manager the 
homestead application will be allowed by the local land officers, but 
no receipt will be issued until the certified checks, where such accom- 
panied the application, have been paid. While applicants may be 
present at the time right of entry is awarded, yet such presence is 
not necessary, as the applications of successful persons will be im- 
mediately allowed on the papers already filed and notice at once 
mailed the successful applicants. 

13. The slips of pap^r bearing the names of the other applicants 
for the particular farm unit will be retained in the receptacle ; and if, 
on examination, it shall be found that the applicant whose name is 
first drawn is not qualified to make a homestead entry or water-right 

Digitized by VjOOQIC 



246 TWELFTH ANNUAL BEPOBT OF RECLAMATION SEBVIOE. 

application, or the papers filed in support thereof are unsatisfactory, 
the register will thereupon reject his application, assigning reasons 
therefor, and allow the applicant the usual right of appeal, where- 
upon a second slip will be drawn from such receptacle in the same 
manner as the first slip was drawn, and the person whose name ap- 
pears on said second dip shall be accorded the' right to make ^itrv 
of tiie unit, if duly qualified and his showing is satisfactory. Suea 
procedure shall be followed until a person is found who is qualified 
to make homestead entry and water-right application and who has 
met all requirements, where a second drawing is necessary and 
entry is allowed thereon^ such entry will be subject to the rights of 
the party whose application was first drawn, if upon appeal the action 
of the local land omcers in rejecting his application be set aside. 

14. When the right to enter all of the farm units applied for has 
been determined, the envelopes remaining unopened shall each be at 
once inclosed in an official Grovemment envelope and returned by the 
local land officers to the persons whose names appear on the outside 
thereof. 

15. In order that every person desiring to execute and present ap- 
plication for any of the farm units may be enabled to do so at the 
time allowed^ without causing a rush, warning is hereby given that 
all such applications should be prepared and executed before some of 
the officers authorized by law at as early a date as possible after June 
26, 1918. 

16. After the expiration of the period for entry hereinbefore pro- 
vided for, all entries made for any of the lands described, whether 
for lands not heretofore entered or for lands covered by prior entries 
which have been canceled by relinquishment or otherwise, shall be 
accompanied by applications for water rights in due form, and by all 
charges for building, operation, and maintenance then due. Where 
payments have been duly made by the prior applicants and credits 
therefor duly assigned in writing, the entryman shall continue the 
payment thus begun. In other cases the entryman shall pay the first 
mstallment in full at the time of his entry; the second installment 
shall become due on April 1 of the calendar year following the date of 
entry; and subsequent installments shall become due on April 1 of 
each year thereafter until fully paid. 

17. Entrymen of lands for which acceptable water-right applica- 
tions shall be filed in accordance with the terms of this notice may 
secure the benefits of the public notices of March 21 and April 26, 
1918, and make their payments according to the schedule therein by 
complying with the terms thereof as to reclamation and cultivation. 

18. The regulation is hereby established that no water will be fur- 
nished in any year until all operation and maintenance charges whidi 
have become due shall have been paid in full. 

19. Failure to pay any two installments of the charges when due 
shall render the entry and the corresponding water-right application 
subject to cancellation, with forfeiture of all rights under lie recla- 
mation act, as well as of any moneys already paid. 

Lewis C. Latun, 
Assistant Secretary of the Interior. 
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nXTANCIAL STATEMENTS. 
Assets and liaMMNet, Yakima storage protect, June SO, 191S. 

AB8XTI. 

Cash in other employee's hands awaiting transfer to qpedal fiscal 

agents 1684.20 

Accounts receivable uncollected, miscellaneous 9,696.d8 

Inyentories : 

Mercantile stores |5, 435. 01 

Equipment in use — 

Animals $22. 622. 60 

Mechanical, etc 89,848.36 

112,470.86 

Storehouse 83, 363. 20 

Cement 6, 860. 01 

Structural steel 271. 38 

Lumber 1, 646. 86 

Explosives 8, 220. 46 

Forage 1, 886. 76 

Fuel 732. 35 

Unadjusted transfers between projects 591. 51 

Less credit, freight, and handling *689. 10 



164, 688. 30 



Improvements to land : 

Gross cost 882, 833. 02 

Less credits from incidental operations — 

Rental of cottages 1, 424. 12 

Rental of grazing land 51.00 

Rental of Irrigation water 14, 305. 00 

Revenue, miscellaneous 22,736.98 

Mess profit 14,425.34 

Mercantile store profit 2,991.32 

Hofi5)itel profit 562.28 

56,496.04 



826, 336. 98 
Total assets 1, 001, 406. 46 

LIABILITIES. 

Accounts payable: 

Labor 18, 100. 30 

Purchases 46, 035. 96 

Freight and express 6, 883. 16 

Passenger fares 492. 30 

Coupons 280. 05 



71, 791. 77 

Reserves, depreciation on plant equipment 2, 804. 36 

Unadjusted credits, net earnings of Government animals 7, 297. 50 

Net investm^it : 

Disbursement vouchers 831, 278. 81 

Transfers received 111,858.02 



Less — 

Collection vouchers 14,378.58 

Transfers issued 9,245.42 



943, 136. 83 
23, 624. 00 



919, 512. 83 



Total liabilities •- 1, 001, 406. 46 

» Deduct. 
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As8€t8 and UaUUties, YakimorSunnyside project, June SO, 1913, 

ASSETS. 

Gash in other employees' hands awaiting transfer to special fiscal 

agent $38.10 

Accounts receivable: 

Freight refunds |18. 75 

Miscellaneous 9, 852. 18 

Water-right building charges 177, 139. 86 

Water-right operation and maintenance 
charges 44, 302. 93 



231,313.72 



Inventories : 

Equipment In use — 

Animals $300. 00 

Mechanical and other 11,687.65 



11, 987. 65 

Materials, etc., in storehouse 6, 745. 75 

Cement 1, 061. 64 

Lumber 544. 17 

Forage 167. 43 

Unadjusted transfers between projects * 128. 85 

Undistributed cost (freight and handling) ^927.33 



19, 450. 46 



Improvements to land: 

Gross cost 2,382,827.84 

Less credits from incidental op- 
erations — 

Revenues, miscellaneous 402. 15 

Profits, messes 4,639,26 

Profits, mercantile stores 2,725.61 

Profits, hospital — , 619. 52 

Contractors* freight refunds— 8,905.62 
Forfeitures, bidders' and con- 
tractors' 18, 671. 30 

35, 963 46 



2, 346, 864. 38 
Deferred operation and maintenance revenues 3, 297. 28 



Total assets 2, 600, 964. 03 

LIABILITIES. 

Accounts payable: 

Labor 3, 581. 80 

Purchases 579. 12 

Freight and express 540. 25 

Passenger fares 224. 05 

Land agreements 270. 00 

Miscellaneous 615. 95 



6, 811. 17 



Reserves : 

For amortization of original cost by repay- 
ment — 
Building charges accrued — 683, 500. 71 
Advance collections 6, 658. 50 



690, 159. 21 
For depreciation on plant and equipment 371. 34 



690. 530. 55 
Unadjusted credits, net earnings Government animals 19, 863. 10 

1 Deduct. 



Digitized by VjOOQIC 



WASHINGTON : YAKIMA PBOJEGT. 249 

Net Investineiit : 

Dlsborgement vouchers $2, 780, 189. 60 

Transfers received 111,224.16 

$2, 891, 413. 66 

Collection vouchers 943, 186 80 

Transfers issued 63,467.65 

1,006,664.46 

$1, 884, 759. 21 

Total liabilities 2,600,964.03 

Assets and liabilities Bumping Lake Reservoir, Yakima-Tieton project, June 

SO, 191S. 

ASSETS. 

Gash on hand |21. 45 

Accounts receivable: 

Freight refunds $8. 33 

Water-right building charges 117,625.80 

Water-right operating and maintenance 
charges 31, 301. 14 

148, 935. 27 

Inventories : 

Merchandise store 209. 90 

Bqulpment In use — 

Qovemment animals $3,160.00 

Mechanical and other 12,629.84 

16, 789. 84 

Storehouse 858. 53 

Cement 50. 00 

Structural steel 192. 80 

Lumber ^ 922. 60 

Explosives 15. 64 

Forage 515. 94 

Product local operations 440. 51 

Unadmlnistered transfers 5, 888. 61 

Freight and'handllng * 2, 438. 77 

22,446.60 

Improvements to land : 

Gross cost 3, 028, 369. 72 

Less credits from Incid^ital operations — 

Rentals cottages 4, 234. 97 

Rentals Irrigation water 3, 526. 50 

Loss, messes * 139. 81 

Profit, stores 9,131.59 

Profit, hospital 1, 351. 28 

Adjustments freight refunds.. 5,100.46 

23,204.98 

3,005,164.74 

Total assets 3, 176, 667. 06 

LIABILITIES. 

Accounts payable : 

Labor 3, 239. 88 

Purchases 2, 275. 14 

Freight 525. 70 

Passenger fares 252. 34 

Coupons 8. 70 

6,801.71 

» Deduct. 
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Reserves: 

Amortization of original cost by repayment — 
Building charges accrued— 1283,329.08 
Advance collections 8,091.80 



$286,421.78 
Depreciation 146. 20 



$286, 566. 98 

Unadjusted credits, net earnings of Government animals 15, 327. 82 

Net Investment: 

Disbursement voucliers 2, 874,719. 83 

Transfers received 557,163.82 



Collection vouchers 300,754.90 

Transfers issued 271,206.65 



3,431,883.15 
571, 971. 55 



2,859,921.60 
Excess operation and maintenance 8, 448. 95 

Total llabiUties 8,176,567.06 

Feature costs Yakima project to June SO, 191$, 

STOKAOS UNIT. 

Lakes Clealum, Keechelus, Kachess, and Mc- 
Allisters Meadows: 

General expense $68,927.97 

Real estate 23, 071. 19 

Crib dams» construction and maintenance 113, 803. 32 

Kachess and Keechelus Dams, construction.. 531, 623. 64 

Kachess Dam, maintenance 641.52 

$738,067.64 

Wagon roads and highways, construction and maintenance 16, 330. 67 

Telephone system, construction and maintenance 3, 378. 80 

Buildings : 

Camp construction and maintenance 73, 013. 26 

Watchman's house, Kachess 2,146.45 

Watchman's house, Keechelus 2,012.25 



77,171.96 



Bxamination of unit : 

Reservoir reconnoissance 1,924.88 

Hydrographlc survey and investigation 14,801.02 

16,725.90 

Inventory of cost ledger supplies 31,158.05 

Total building cost of unit 882, 833. 02 

SUNNYSIDE UNIT. 

Preliminary expense 45, 918. 42 

Purchase of canal : 

Purchase price 245, 072. 00 

Miscellaneous expense 3,618.64 



Main Canal and headworl^s : 

Diversion Dam and headworks 55, 680. 75 

Enlargement Bucyrus dredge 339,636.87 

Enlargement drag bucket excavator 126, 211. 20 

Enlargement team work 189,924.42 

Enlargement extension 13,251.09 

Drops 74, 998. 29 

Culverts 33, 819. 30 

Turnouts 36, 352. 38 

Bridges 4,786.56 

Miscellaneous structures 32, 657. 24 



248,690.64 
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Main Canal and headworks — Continued. 

Rocky Ford headworks 

Outlet weir (mile 59.70) 

Right of way 



ZlUah wasteway 

Snipes Mountain division: 

Headworks 

Bnlargement and drops. 



Sulphur Creek wasteway : 
Headworks 



Lined sectlon.. 
Barth section.. 
Outlet drop 



Mabton division: 

Headworks 

Feeder canal 

Pipe line 



River crossing 

Intake and outlet structures 

Laterals (excavation and flumes). 
Wasteway 



Prosser division: 

Intake and outlets.. 
Pipe line 

Main lateral system. 



Distribution system: 

Farm-unit survey 

Topographic survey. 
Construction 



Pumping plants, investigation 

Drainage investigation 

Telephone system 

Buildings : 

Headquarters building and grounds. 

Patrol houses and grounds 



Total building cost 

Operation and maintenance: 

Operation 

Maintenance, diversion dam and headworks. 

Maintenance, main and branch canals 

Maintenance, laterals 

Maintenance, spillways 

General expense (undistributed) 



Total operation and maintenance cost. 
Total cost of unit 



$2,006.96 

1,889.65 

46,628.79 



9, 827. 11 
39,081.61 



11,483.12 
46,226.06- 
272,503.78 
3, 641. 04 



6, 46a 00 

23,278.28 

145,122.45 

26, 774. 82 

4,890.16 
20,460.11 

1, 794. 28 



2,476.34 
72, 104. 66 
19,324.34 



20, 655. 63 

39, 884. 92 

264, 685. 97 



24,276.46 
11, 852. 09 



$958,443.40 
36, 116. 93 



48,40a72 



833,854.00 



228, 787. 54 



93,905.34 



325, 226. 52 

2, 080. 37 

11, 418. 80 

13, 848. 61 



36. 128. 55 



2, 382, 827. 84 



154, 805. 75 

2,808.40 

155,479.28 

108, 600. 08 

6, 687. 30 

14,312.30 



442, 693. 11 
2,825,520.95 



TIETON UNIT. 



Diversion system: 

Dam 

Haadworks 



Tieton Main Canal : 

Barth work, open canal 

Driving tunnels, etc 

Manufacturing and placing shapes. 
Auziliaiy structurea ..... ;. 



11, 711. 99 
3, 300. 14 



263, 969. 84 

295, 851. 55 

463, 518. 26 

92,491.56 



15, 012. 13 



1,115.831.21 
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Distribution Eastern : 

General expense $61, 265. 10 

North Fork channel and diversion dams 24, 638. 50 

Main laterals and structures 694,443.58 

Sublaterals and structures 450, 193. 57 



Wagon roads: 

Tieton Main Canal 52,674.69 

Distribution system 5, 827. 62 



$1, 230, »0. 76 

58,502.31 

25,195.01 

Real estate, Main Canal 2, 768. 60 

Buildings: 

Headquarters buildings and grounds 24, 167. 68 

Patrol houses 17, 731. 00 



Telephone system: 

Main Canal 6, 236. 62 

Distribution system 18, 958. 39 



41,898.68 
Bzamination and surveys, Main Canal 18,638.00 



Total building cost, Tieton unit 2,508,386. 

Operation and maintenance: 
Operation — 

Main Canal 4. 519. 10 

Distribution system 25, 943. 16 

Maintenance — 

Main Canal 5, 768. 23 

Distribution system 31, 801. 66 

Bumping Lake Dam and Reservoir 4, 233. 31 

Headquarters farm 829. 10 

General expense (undistributed) 10,662.28 



Total operation and maintenance cost 83, 756. 83 



Total Tieton building and operation and maintenance cost. 2, 592, 148. 52 
Bumping Lake and McAllisters Meadows: 

Bumping Lake, construction 519, 453. 38 

McAllisters Meadows, investigation, inventory 

of cost ledger supplies * 529. 65 



519,983.03 



3, 112, 126. 55 



BECAPITULATION BY UNITS. 

Building cost: 

Storage 882. 833. 02 

Sunnyside 2, 382, 827. 84 

Tieton, including Bumping Lake 3, 028, 369. 72 



Operation and mainj:enance : 

Sunnyside 442, 693. 11 

Tfeton 83, 756. 83 



6, 294, 030. 58 
526, 449. 94 



Total building and operation and maintenance cost 6, 820, 480. 52 

Operating revenues and expenses, Takima-Sunnyside project, to June 30, 191S. 

EXPENSES. 

Development, maintenance $2, 808.40 

Carriage : 

Operation $144,035.07 

Maintenance 162, 166. 58 

306,201.65 



^ Included in storage unit. 
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Dicrtribntion : 

Opaation $10, 770. 68 

Maintenance 108, 600. 08 

$119, 870. 76 

Undistribnted expenses 14, 312. 30 

Total 442, 693. 11 

REVENUES. 

Operation and maintenance accruals 395, 995. 39 

Operation and maintenance, advance payments 473.58 

Rental of lands and buildings 617. 50 

Rental of power and light ^— 1,989.20 

Rental of irrigation water 34,940.05 

Miscellaneous revenues (interest) 5,480.11 

Deferred operation and maintenance revenues 3, 297. 28 

Total 442, 693. 11 

Operating revenues and expenses, YakimorTieton project, to June SO, 191S. 



Development : 

Operation $2, 137. 71 

Maintenance 2, 095. 60 

$4, 233. 31 

Carriage : 

Operation 4, 519. 10 

Maintenance 5, 768. 23 

10, 287. 33 

Distribution : 

Operation 25, 943. 15 

Maintenance 31, 801. 66 

57, 744. 81 

Undistributed expenses 11, 491. 38 

Excess of revenues over costs 8, 448. 95 

Total 92, 205. 78 

BEVENUES. 

Operation and maintenance, accmiUs 90, 867. 68 

Operation, advance payment 45.00 

Rental of buildings 1,205.70 

Rental, irrigation water 97. 50 

Total 92, 205. 78 

Estimated cost of contemplated work, Yakima project. 

Storage unit: 

Keechelus Dam $362,450.00 

Kachess Dam and Reservoir 52,900.00 

Clealum crib, dam, and timber 3,550.00 

McAllisters Meadows Reservoir 14,675.20 

Hydrographic investigations 9,920.00 

Hydrographic survey 1, 650. 62 



Sunnyside unit: 

Main canal and headworks 14,042.71 

ZiUah wasteway 283.07 

Snipes Mountain division 3,225.00 

Mabton division 200. 00 

Distribution system 40, 796. 48 



$445, 145. 82 



68,647.26?^ 
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Tietoii unit: 

Clearing Bumping Lake Reservoir $34, 840. 00 

Tleton River storage, Clear Creek Dam 36, 960. 00 

$71,800.00 

Total 675, 493. 08 

WYOMING, SHOSHONE PROJECT. 

(For Results to June SO, 191S, and Data for Complete Projects, see Appendix, 
pp. 322 and 337.) 

LOGATIOir. 

Counties: Park and Bighorn. 

Townships : 52 to 58 N., Rs. 07 to 104 W., sixth principal meridian. 

Railroad: Chicago, Burlington & Qulncy. 

Railroad stations and estimated population January- 1, 1913: Cody 1,800. 
Corbett,^ Deaver,^ Ralston 25, Powell 400, Garland 125, Mantua,^ and Frannie,' 
Wyo. 

WATEB SUPPLY. 

Source of water supply : Shoshone River. 
Area of drainage basin : 1,380 square milea 

Annual run-off in acre-feet of Shoshone River near Cody (1380 square miles), 
1902 to 1912— maximum, 1,420,000; minimum, 905,000; mean, 1,125,000. 

AGBICULTTTBAL AND CLIMATIC CONDITIONS. 

Area for which service is prepared to supply water, season of 1913: 41,310 
acres. 

Area under water-right applications, season of 1913 : 23,635 acres. 

Length of irrigating season : From April 20 to October 20 — 180 days. 

Average elevation of irrigable area : 4,500 feet above sea level. 

Average annual rainfall on irrigable area: 1907 to 1912, 5.81 inches (1912, 
7.05 Inches). 

Range of temperature on irrigable area : —31* to 101' F. 

Character of soil of irrigable area : Light sandy and clay loams. 

Principal products : Alfalfa, grain, vegetables, cattle, and hogs. 

Principal markets : Omaha, Nebr. ; Kansas City, Mo. ; Chicago, 111. ; Billings, 
Mont ; and local. 

LANDS OPENED FOB IRRIGATION. 

Dates of public notices and orders relating thereto : November 25, 1907 ; April 
8, 1908; May 8, 1909; February 6, 1911; March 25, 1911; May 20, 1911; Novem- 
ber 8, 1911; February 9, 1912; March 23, 1912; July 17, 1912; January 17, 1913; 
February 26, 1913 ; and June 23, 1913. 

Location of lands opened : Ts. 54 to 56 N., Rs. 98 to 100 W., sixth principal 
meridian. 

Present status of irrigable lands opened : 23,105 acres of public and 530 acres 
of private land under water-right application, 15,248 acres of unentered public 
land, and 2,(X)2 acres of private and State land open to entry for which water 
is available, but for which no water-right application has been made; 324 
acres of land included in United States reserves. 

limit of area of farm units : Public, 80 acres ; private, 160. 

Duty of water : 2 acre-feet per acre per annum at the farm. 

Building charge per acre of irrigable land : $50 on first imit, $51 on second, 
and $52 on third and fourth. 

Annual operation and maintenance charge: $1 per acre of irrigable land. 

CHRONOLOGICAL SUMMARY. 

Reconnoissance made and preliminary surveys begun in 1903. 
(Construction recommended by Board of Engineers February 1, 1904. 
Construction authorized by Secretary February 10, 1904. 



^Railroad sidings only. 
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Oorbett dlvendon dam completed June, 1907. 
Corbett Tunnel completed November, 1907. 
First irrigation by Reclamation Service, season of 1908. 
Garland Canal completed in 1908. 
Shoshone Dam completed January, 1910. 

ESntire project 50 per cent completed June 30, 1913; first, second, third, and 
fourth units completed. 

IBBIOATION FLAN. 

The irrigation plan of the Shoshone project provides for the storage of flood 
waters of Shoshone River in a reservoir controlled by Shoshone Dam, about 8 
miles above Cody, Wyo. ; the diversion of water from Shoshone River by a dam 
at CJorbett, about 16 miles below the reservoir, and through the Corbett Tunnel 
into a canal system supplying water to lands on the north side of the river in 
the vicinity of Ralston, Powell, Garland, Mantua, and Frannie; the diversion 
into the Willwood Canal for the irrigation of lands on the south side of the 
Shoshone River; and the diversion into the north side High Line from the 
Shoshone Dam for the irrigation of lands lying on the north side of the Sho- 
shone River above the Garland Canal system and extending from the lower end 
of the Shoshone Canyon near Cody to the divide between the Shoshone River 
and darks Fork drainage. 

The United States claims all waste, seepage, spring, and percolating water 
arising within the project, and proposes to use such water in connection there- 
with. 

The Shoshone Dam. Corbett Dam, Corbett Tunnel, Garland Canal, about 12 
miles of the Frannie Canal, and the lateral and distributary system for approxi- 
mately 42,000 acres in the vicinity of Ralston, Powell, and Garland, Wyo., have 
been completed. 

Future operations include the construction of the High Line Canal, the Will- 
wood Canal, and the extension of the Frannie Canal to cover lands in the 
vicinity of Frannie, Wyo. 

CONSTRUCTION DURING FISCAL YEAR. 

Shoshone Dam. — The work of installing two 30-inch gate valves 
on each of the two 42-inch outlet pipes through the base of the 
Shoshone Dam was begun and completed during the spring of 1918. 
It involved the excavation of approximately 100 cubic yards of loose 
rock in the river bed to unwater tne lower ends of the pipe, the placing 
of 4 gate valves, each weighing 5,700 pounds, with necessary r^ucers, 
nippies, and expanders ; and the placmg of 32 cubic yards of concrete 
in tne gatehouse. 

Drairuige work, — ^Work was continued on suspended contract No. 
411 to November 8, 1912, when excavation was stopped due to the 
inability of the contractor's steani shovel to make progress in the 
material encoimtered. At the beginning of the fiscail year 37.8 per 
cent of the work was completed, and when operations were suspended 
in November 65.47 per cent had been completed. 

Tile drains : Durmg the fiscal year authority was granted for the 
construction of 140,000 linear feet of tile drains in the vicinity of 
Powell and Garland. Excavation was be^n on this work with 
drag-line excavator on August 7, 1912, with trench excavator on 
October 4, 1912, and with an additional drag-line excavator on June 
23, 1913. Excavation and tile laying were suspended during the 
winter months from the middle of December, 1912, to the middle of 
April, 1913, on accoimt of frozen ground. At the close of the fiscal 
year 85,335 linear feet of tile had ]^n laid in tile drains. 

GFEBATION AND MAINTENANCE. 

During the season of 1913 the Shoshone Dam, Corbett Diversion 
Dam, Uie main supply (Garland) canal, 10 main laterals, and 80 
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distributaries^ aggregating 245 miles of canal, were operated. The 
principal dimcurty experienced in maintaining the canals occurs in 
the spring when considerable trouble results from the erosion of banks 
and washing out of small structures due largely to frost loosening the 
soil. Trouble was experienced in the spring with Russian thistles 
clogging canals. 

For ''^Summary of operation and maintenance results," see Appen- 
dix, p. 334. 

The following statement shows the extent of the area affected by 
seepage in 1910, 1911, 1912, and 1913 : 

Area affected "by seepage. 





1910 


1911 


1912 


To June 
30,1913. 


Antft so affected a5 to l>« too w^t to cnltivatf r. ...... ........... 


Aera. 
255 

87 


AertB. 

874 
655 


Aerea. 
2,014 
1,316 


Aerea. 
1,350 
614 


Aim 90 fliTect«<l fL<? to tnAt^f^Ily redPo« crop yields. .......... r . 






Number of ferm iinitfl affMrtiKl 


29 


HI 


164 


182 







The figures in the above table for 1913 include lands over which 
the water table has been lowered and which are drying out, but 
which have not yet been brought to a producing status. The drain- 
age work now being done, and the contemplated construction of 
approximately 10 miles of additional tile drain are designed to lower 
the ground-water plane in the areas now affected or threatened by 
seepage. 

The following table contains data with reference to the status of 
irrigable lands, use of water, etc., from 1909 to 1913, inclusive: 

Historical review, Shoshone project. 



Item. 



1909 



1910 



1911 



1912 



1913 to 
June 30. 



Acreage for which service was prepared to supply 
water , 

Acreage irrimted 

Number of farms irrigated 

Miles of canal operated 

Water stored (acre-feet) maximum 

Water diverted (acre-feet) 

Water delivered to land per acre of land irrigated 
(acre-feet) 



30,898 

9,025 

167 

90 



36,257 
2.54 



30»898 
14,701 
275 
110 
157,000 
48,241 

2.05 



34,898 

16,216 

322 

210 

300,000 

54,862 

2.20 



41,332 

16,524 

346 

245 

426,600 

50,100 

1.66 



41,310 

13,500 

380 

245 

456,000 

29,756 

1.18 



SETTLEMENT. 

During the fiscal year there was a slight increase in settlement over 
the preceding year. Fifty-two farm units were .taken by homestead 
entry with an aggregate irrigable area of 3,457.10 acres. During the 
year 16 entrymen relinquished and 10 entries were canceled for non- 
payment of water-right charges, leaving a net gain in settlement of 
1,477.21 acres, bringing the total of public lands taken to June 30, 
1913, up to 23,105.27 acres. No additional water rights were taken for 
private lands. Eelinquishments have been made since the project 
was opened as 'follows: 1908, 2; 1909, 19; 1910, 34; 1911, 37; 1912, 34; 
1913 (to June 30), 9. No farms have changed hands by relinquish- 
ment since March, 1913, from which it would appear that settlers now 
on the farms have confidence in the future development of the ooun- 
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try and ultimate success in the reclamation of the lands under the 
project. 

The following statement shows the estimated population on farms 
and in towns on the project for the past three years (exclusive of 
Cody) : 





i9n 


1012 


1013 


On fftrlM . .i............r.r^.,, -T r,T» . ^.t-t., ...... .r 


1,400 
326 


1,700 
500 


1,800 
600 


Tn tOWDB ....T mT,,.-.,T r-.TT«r......«..,T. 







On December 2, 1912, a public auction of town lots was held at 
Powell, at which time 12 resident lots and 4 acre tracts were sold. 
During the fiscal year 1913 there were 23 town lots sold in Powell 
town site, returning to the fund $6,620, and bringing the total re- 
turns to the fund on accoimt of town-lot sales to $30,590 on Jime 30, 
1913. By act of Congress, approved August 21, 1912, block 31 of 
Powell town site was deeded to school district No. 2. The district is 
erecting upon the site a school building which will cost, upon com- 
pletion, approximately $20,000. 

PBINCIFAL CBOPS. 

The total gross value of crops for the season of 1912 was $155,400, 
of which 54 per cent, or $84,000, was produced on 7,790 acres of old 
alfalfa. The average yield of alfalfa was 1.66 tons per acre, and the 
maximum 4 tons per acre. The climate is well adapted to the 
growing of oats, the maximum yield being 81.5 bushels per acre. 
This was grown on alfalfa land and gives a fair estimate of the 
results which may be expected when alfalfa is plowed under. Po- 
tatoes show the largest gross returns per acre. After the farmers 
have had more experience in growing potatoes by irrigation their 
production will probably be one of the leading industries. 

The following table gives crop statistics in full for the season 
of 1912: 

Crop statistics, Bhoshone project, calendar year 1912. 



Crop. 



Acreage 

inigateaor 

cropped. 



Unit of yield. 



Total 
yield. 



Total 
valae. 



Alfalfa seed 

Do 

Barley 

Brome grass seed. 

Flax 

Oats 

Oat, hay 

Pasture, alfalfa. . . 
Potatoes 

iltz. 

hy seed 

Do 

Tmok 

Wheat, hay 

Wheat, spring 

Wheat, winter 

Total cropped 

Other porposes 

Cropped and not Irrigated. 

Total irrigated 



7,79a 25 

38.00 

118.50 

224.00 

6.00 

76.00 

4.00 

3,205.25 

289.25 

113.50 

103.50 

27.00 

4.00 

5.00 

324.00 

116.50 

2,781.25 

211.50 



Ton 

Bushel 

Not threshed. 

Bushel 

do 

do 

do 

do 

Ton 

do 

Bushel 

do 

do 

No yield 



12,981.00 



183,987.00 
355.00 



3,588.00 

5a 00 

2,138.00 

60.00 

66,460.00 

256.00 

226.65 

7,947.00 

486.00 

6.00 



1,973.00 

53.00 

1,283.00 

120.00 

26,584.00 

1,792.00 

1,473.00 

3,576.00 

292.00 

32.00 



Ton 

Bushel. 
do.. 



121.16 
40,562.00 
2,727.00 



7,379.00 

364.00 

24,337.00 

1,800.00 



15,437.50 

1,814.33 

727.60 



155,400 



16,524.33 



12872'— 14 ^17 
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OBDEB DATED JULY 17, 1912. 

The order of February 6, 1911, for the Shoshone project, Wyo- 
ming, regarding the amount of water to be delivered, is hereby modi- 
fied Dy the addition of a proviso to paragraph 4 so that the order 
shall read as follows: 

1. The instructions accompanying the public notices heretofore 
issued opening to irrigation lands in the Shoshone project, Wyo- 
ming, in pursuance of the provisions of the reclamation act of June 
17, 1902 (32 Stat, 388), provide that the amount of water to be 
furnished to be stated in the second paragraph of each water-right 
application is 3 acre-feet per acre per annum. 

2. In accordance with such instructions the water-right application 
as executed by the water users reads as follows : 

The amount of water to be furnished hereunder shall be 3 acre-feet of water 
per annum per acre of irrigable land as aforesaid, measured at the land, or so 
much thereof as shall constitute the proportionate share per acre from the 
water supply actually available for the lands under said project : Provided, That 
the supply furnished shall be limited to the amount of water beneficially used 
on said Irrigable land. 

3. Experience has demonstrated that the quantity of water stated 
is in excess of the actual needs for beneficial use, and that the appli- 
cation of the said quantity of water is having a detrimental effect 
upon the irrigated lands. 

4. It is accordingly hereby ordered that the amount of water to be 
furnished hereafter shall not exceed 2 acre-feet of water per annum 
per acre of irrigable land, measured at the land, or so much thereof 
as shall constitute the proportionate share per acre from the water 
supply actually available for the lands under said project : Provided^ 
That the supply furnished shall be limited to the amount of water 
beneficially used on said irrigable land : Provided further^ That addi- 
tional water may be furnished in quantities not less than a quarter 
acre-foot per acre for the land for which the water is to be delivered 
at the rate of 80 cents per acre- foot, upon payment for such amount 
at the time of ordering the same. 

Samuel Adams, 
First Assistant Secretary. 

OBDEB DATED JANTTAIIY 17, 1913. 

Whereas, by the fourth paragraph of section 2 of the public notice 
dated May 8, 1909, for the second unit of the Shoshone project, Wyo- 
ming, provision is made for the accumulation of the portions of the 
installments of charges account of operation and maintenance under 
the following terms and conditions : 

Entries and water-right applications filed in 1910 and subsequent years must, 
in addition to one full Installment of the charges, be accompanied by an amount 
equal to the portions of the installments of prior years for operation and main- 
tenance, which would have been payable had the entry and application been 
made in 1909. 

Whereas similar provision for the accumulation of the portions of 
the installments of charges account of operation and maintenance is 
contained in section 7 of the public notice issued May 20, 1911, for 
lands within the third unit of said project; and 
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Whereas the public notice issued February 9, 1912, for the relief 
of parties who had filed entries or water-right applications under the 
previous public notices provides that upon the Ming by such parties 
of water-right applications subject to the provisions of the said public 
notice of February 9, 1912, as amendatory to water-right applications 
theretofore filed, the portions of installments for operation and main- 
tenance shall not accumulate; and 

Whereas such water-right applications as have been continued under 
the public notices of May 8, 1909, and May 20, 1911, pursuant to 
section 1 of the public notice of February 9, 1912, ai»e subject to the 
accumulation of the portions of the installments of charges account 
of operation and maintenance; and 

Whereas it is desired to place all water-right applicants for lands 
on the project on an equitable basis : 

Now, therefore, by virtue of the authority given me by the act of 
Congress approved June 17, 1902 (32 Stat., 388), commonly called 
the reclamation act, and by acts supplementary thereto and amenda- 
tory thereof, it is hereby ordered : 

That the fourth paragraph of section 2 of the public notice of May 
8, 1909, and section 7 of the public notice of May 20, 1911, are 
hereby revoked, and all water-nght applicants who have elected to 
continue their applications under the public notices of May 8, 1909, 
or May 20, 1911, pursuant to section 1 of the public notice of February 
9, 1912, as well as all applicants who have made water-right applica- 
tions under the terms of the public notice of February 9, 1912, as 
amendatory to water-right applications theretofore filed, who have 
made payment of accumulated portions of installments of charges 
account of operations and maintenance shall be allowed due credit for 
any such payments made upon the portions of subsequent installments 
of the charges account of operation and maintenance. 

Samuel Adams, 
First Assistant Secretary of the Interior. 

riNANCIAIi STATEMENTS. 

Assets and liahilitieSf Bhoslione project, June 30, 1913. 

ASSETS. 

Cash in other employees' hands awaiting transfer to special fiscal 

tLgmta $66.60 

Accounts receivable : 

Freight refunds $7, 000. 83 

Water-right building charges 57, 406. 66 

Water-right operation and maintenance charges. 12, 407. 77 

76, 824. 26 

Inventories : 

Mercantile stores 1, 001. 11 

Equipment in use — 

Animals $4, 329. 00 

Mechanical and other 46, 293. 79 

50, 622. 79 

Materials, supplies, etc., in storehouses 31, 173. 42 

Cement 826.92 

Structural iron and steel 1, 345. 40 

Lumber 8, 978. 89 
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Inventories — Continued. 

Explosives $277. 90 

Products of local operations ^ 461. 36 

Goods in transit • 308. 30 

Unadjusted transfers between projects *1. 50 

Undistributed cost on inventory property 

(freight and handling) * 4, 873. 52 



Improvements to land : 

Gross cost 3, 771, 561. 78 

Less credits from incidental op- 
erations — 

Rentals of cottages $6, 110. 27 

Rentals of grazing lands 101. 00 

Rentals of irrigating water_, 4 90 

Rentals, telephones 102. 10 

Revenues, miscellaneous 903.02 

Loss on mess operations * 10, 361. 28 

Profits on mercantile stores. _ 2, 841. 42 

Profits on hospital 686.50 

Adjustments — 

Contractor's freight refunds__ 19, 137. 72 
Forfeitures by defaulting bid- 
ders and contractors 42,000.00 

61, 525. 65 



$90, 120. 57 



3,710,036.13 
Deferred operation and maintenance revenues 241, 083. 79 



Total assets 4, 118, 131. 35 

LIABILITIES. 

Accounts payable : 

Labor 10, 134. 89 

Purchases 7, 614. 70 

Freight and express 6,414.91 

Passenger fares 399.28 

Miscellaneous 10, 719. 68 



35, 283. 46 



Reserves : 

For amortization of original cost 
by repayment — 

Building charges accrued 244, 271. 82 

Building charges advance col- 
lections 1, 061. 83 

Building charges collections 

forfeited 2, 469. 57 

247,803.22 

For depreciation on plant and equipment™ 6, 688. 36 

254, 491. 58 

Unadjusted credits, net earnings of Government animals 269. 50 

Net investment : 

Disbursement vouchers ; 4,111,296.01 

Transfers received 137,100.31 



Less — 

Collection vouchers 373, 554. 70 

Transfers issued 46,754.81 



4, 248, 396. 32 



420, 309. 51 



3,828,086.81 



Total liabilities 4, ng, 131. 35 

^Deduct. 



Digitized by VjOOQIC 



WYOMING: SHOSHONE PEOJBCT. 261 

Feature coats, Shoshone project, to June SO, 191S. 

Storage works (Shoshone Dam and Reservoir) : 

Shoshone Dam $877, 186. 01 

Lower outlet tunnel 20, 975. 96 

Sluice gates 70, 435. 19 

Upper outlet tunnel 21, 020. 59 

Lands submerged by reservoir 213,836.80 

Lands damaged by wind-blown sand and silt, 

surveys and examination 111. 43 

$1, 203, 566. 98 

North Canal, examination and surveys 41, 088. 86 

Corbett diverting works : 

Corbett Dam 97, 467. 80 

Corbett Tunnel 1, 137, 666. 00 

Settling basin, dam, and spillway 26, 314. 16 

1,260,437.96 

Garland Canal and laterals : 

Surveys 9, 309. 04 

Structures 283, 217. 32 

Earthwork 656, 150. 30 

Ralston Reservoir 17, 056. 81 

966,733.47 

Frannle Canal extension and laterals: 

Surveys and examination 11, 593. 53 

Structures 442. 88 

12,036.41 

WlUwood diverting system 1, 036. 00 

Willwood canals and laterals 12, 307. 03 

13, 343. 03 

Roads and highways : 

Roads around Shoshone Reservoir. 117, 533. 40 

Garland Flat roads - 1, 952. 43 

119, 485. 83 

Telephone system : 

Construction 3, 066. 40 

Maintenance 1, 517. 06 

4, 683. 46 

Highway bridges : 

Across Garland Canal 8, 408. 36 

Across laterals Garland Canal 6, 906. 97 

Sublateral road crossings 5, 576. 54 

Shoshone Reservoir highway 12, 093. 88 

31,985.75 

Buildings : 

At Shoshone Reservoir 7, 818. 04 

On Garland Flat 35, 622. 84 

At Ralston Reservoir 539. 38 

Frannle Canal extension 1, 729. 58 

46, 709. 84 

Irrigable lands, farm-unit subdivision 9,444.13 

Examination of project as a whole 62, 045. 46 

Stream gauging 140. 60 

Inventory of cost ledger supplies 1,961.50 

Total building cost 3, 771, 561. 78 

Operation and maintenance: 

Operation, all features 54, 419. 94 

Maint^iance, all features 40, 469. 53 

Underground drainage 172, 314. 56 

Surface drainage 7, 801. 16 

MlsceUaneous 36, 729. 88 

Demonstration farm 1, 842. 18 

312, 577. 23 

Total building and operation and maintenance cost 4, 084, 139. 01 
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Operating revenues and expenses, Shoshone project, to June 30, 1913. 

EXPENSES. 

Deyelopment : 

Operation $8, 042. 16 

Maintenance 5, 007. 07 

$13,049.23 

Carriage : 

Operation 16, 620. 97 

Maintenance 6, 532. 65 

33, 153. 62 

Distribution : 

Operation 28, 562. 46 

Maintenance 63, 283. 48 

91, 845. 94 

Drainage : 

Operation 1, 194. 35 

Maintenance 181, 491. 91 

182,686.26 

Undistributed expenses 1, 842. 18 

312, 577. 23 

BEVENUES. 

Operation and maintenance, accruals 68, 133. 63 

Operation and maintenance, forfeitures 1, 560. 53 

Operation and maintenance, advance payments 1, 621. 05 

Rentals of irrigating water 178. 23 

Deferred operation and maintenance revenues 241, 083. 79 

312, 577. 23 
Estimated cost of contemplated work, Shoshone project. 

Drainage : 1 $230, 000 

Additional rights of way (Shoshone Reservoir) 5,000 

Canal extensions 110, 000 

Roads 8, 000 

Extensions to telephone system 2,000 

Total 355,000 
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APPENDIX. 
LEGISIiATION. 

BECLAICATION ACT. 

An Act Appropriating the receipts from the sale and disposal of public 
lands in certain States and Territories to the construction of irrigation 
works for the reclamation of arid lands. 

Be it enacted hy tJie Senate and House of RepresentaiiveB of the 
United States of America in Congress asseinbled^ That all moneys 
received from the sale and disposal of public lands in Arizona, Cali- 
fornia, Colorado, Idaho, Kansas, Montana, Nebraska, Nevada, New 
Mexico, North Dakota, Oklahoma, Oregon, South Dakota, Utah, 
Washington, and Wyoming, beginning with the fiscal year ending 
June 30, 1901, including the surplus of fees and commissions in 
excess of allowances to registers and receiverSj and excepting the 6 
per cent of the proceeds of the sales of public lands in the above 
States set aside by law for educational and other purposes, shall be, 
and the same are hereby, reserved, set aside, and appropriated as a 
special fund in the Treasury to be known as the " reclamation fund," 
to be used in the examination and survey for and the construction 
and maintenance of irrigation works for the storage, diversion, and 
development of waters for the reclamation of arid and semiarid lands 
in the said States and Territories, and for the payment of all other 
expenditures provided for in this act: Provided^ That in case the 
receipts from the sale and disposal of public lands other than those 
realized from the sale and disposal of lands referred to in this section 
are insufficient to meet the requirements for the support of agricul- 
tural colleges in the several States and Territories, imder the act of 
August 30, 1890, entitled "An act to apply a portion of the proceeds 
of the public lands to the more complete endowment and support of 
the colleges for the benefit of agricultural and the mechanic arts, 
established under the provisions of an act of Congress approved July 
2, 1862," the deficiency, if any, in the sum necessary for the support 
of the said colleges shall be provided for from any moneys in the 
Treasury not otherwise appropriated. 

Sec. 2. That the Secretary of the Interior is hereby authorized and 
directed to make examinations and surveys for, and to locate and 
construct, as herein provided, irrigation works for the storage, diver- 
sion, and development of waters, including artesian wells, and to 
report to Congress at the beginning of each regular session as to the 
results of such examinations and surveys, giving estimates of cost of 
all contemplated works, the quantity and location of the lands which 
can be irrigated therefrom, and all facts relative to the practicability 
of each irrigation project; also the cost of works in process of con- 
struction as well as of those which have been completed. 

263 
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Sec. 8. That the Secretary of the Interior shall, before giving the 
public notice provided for in section 4 of this act, withdraw from 
public entry the lands required for any irrigation works contem- 
plated under the provisions of this act, and shall restore to public 
entry any of the lands so withdrawn when, in his judgment, such 
lands are not required for the purposes of this act : and the Secretary 
of the Interior is hereby authorized, at or immediately prior to the 
time of beginning the surveys for any contemplated irrigation works, 
to withdraw from entry, except imder the homestead laws, any public 
lands believed to be susceptible of irrigation from said works : Pro- 
vided^ That all lands entered and entries made imder the homestead 
laws within areas so withdrawn during such withdrawal shall be sub- 
ject to all the provisions, limitations, charges, terms, and conditions 
of this act; that said surveys shall be prosecuted diligently to com- 
pletion, and upon the completion thereof, and of the necessary maps, 
plans, and estimates of cost, the Secretary of the Interior shall deter- 
mine whether or not said project is practicable and advisable, and if 
determined to be impracticable or imadvisable he shall thereupon 
restore said lands to entry; that public lands which it is proposed to 
irrigate by means of any contemplated works shall be subject to entry 
only under the provisions of the homestead laws in tracts of not less 
than 40 nor more than 160 acres, and shall be subject to the limita- 
tions, charges, terms, and conditions herein provided : Provided^ That 
the commutation provisions of the homestead laws shall not apply to 
entries made under this act. 

Sec. 4. That upon the determination by the Secretary of the Inte- 
rior that any irrigation project is practicable, he may cause to be let 
contracts for the construction of the same, in such portions or sec- 
tions as it may be practicable to construct and complete as parts of 
the whole project, providing the necessary funds for such portions or 
sections are available in the reclamation fund, and thereupon he shall 
give public notice of the lands irrigable under such project, and limit 
of area per entry, which limit shall represent the acreage which, in 
the opinion of the Secretary, may be reasonably required for the 
support of a family upon the lanas in question; also of the charges 
which shall be made per acre upon the said entries, and upon lands 
in private ownership which may be irrigated by the waters of the said 
irrigation project, and the number of annual installments, not ex- 
ceeding 10, in which such charges shall be paid and the time when 
such payments shall commence. The said charges shall be deter- 
mined with a view of returning to the reclamation fund the ejsti- 
mated cost of construction of the project, and shall be apportioned 
equitably : Provided^ That in all construction work eight hours shall 
constitute a day's work, and no Mongolian labor shau be employed 
thereon. 

Sec. 5. That the entryman upon lands to be irrigated by such 
works shall, in addition to compliance with the homesteadf laws, 
reclaim at least one-half of the total irrigable area of his entry for 
agricultural purposes, and before receiving patent for the lands cov- 
ered by his entry shall pay to the Government the charges appor- 
tioned against such tract, as provided in section four. No right to the 
u^e of water for land in private ownership shall be sold for a tract 
exceeding 160 acres to any one landowner, and no such sale shall be 
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made to any landowner unless he be an actual bona fide resident on 
such land, or occupant thereof residing in the neighborhood of said 
land, and no such right shall permanently attach until all payments 
therefor are made. The annual installments shall be paid to the 
receiver of the local land office of the district in which the land is 
situated, and a failure to make any two payments when due shall 
render the entry subject to cancellation, with the forfeiture of all 
rights under this act, as well as of any moneys already paid thereon. 
All moneys received from the above sources shall be paid into the 
reclamation fund. Registers and receivers shall be allowed the usual 
commissions on all moneys paid for lands entered under this act. 

Sec. 6. That the Secretary of the Interior is hereby authorized and 
directed to use the reclamation fund for the operation and mainte- 
nance of all reservoirs and irrigation works constructed under the 
provisions of this act: Provided^ That when the payments required 
Dy this act are made for the major portion of the lands irrigated 
from the waters of any of the works herein provided for, then the 
management and operation of such irrigation works shall pass to the 
owners of the lands irrigated thereby, to be maintained at their ex- 
pense imder such form of organization and under such rules and 
regulations as may be acceptable to the Secretary of the Interior: 
Provided^ That the title to and the management and operation of the 
reservoirs and the works necessary for their protection and operation 
shall remain in the Government until otherwise provided by Cfongress. 

Sec. 7. That where in carrying out the provisions of this act it 
becomes necessary to acquire any rights or property, the Secretary of 
the Interior is hereby authorized to acquire the same for the United 
States by purchase or by condemnation under judicial process, and to 
pay from the reclamation fund the sums which may be needed for 
that purpose, and it shall be the duty of the Attorney-General of the 
United States upon every application of the Secretary of the Interior, 
under this act, to cause proceedings to be commenced for condemna- 
tion within thirty days from the receipt of the application at the 
Department of Justice. 

Sec. 8. That nothing in this act shall be construed as affecting or 
intended to affect or to in any way interfere with the laws of any 
State or Territory relating to the control, appropriation, use, or dis- 
tribution of water used in irrigation, or any vested right acquired 
thereunder, and the Secretary or the Interior, in carrying out the pro- 
visions of this act, shall proceed in conformity with such laws, and 
nothing herein shall in any way affect any right of any State or of 
the Federal Government or of any landowner, appropnator, or user 
of water in, to, or from any interstate stream or the waters thereof : 
Provided^ That the right to the use of water acquired under the pro- 
visions 01 this act shall be appurtenant to the land irrigated, and 
beneficial use shall be the basis, the measure, and the limit of the 
right. 

Sec. 9.^ That it is hereby declared to be the duty of the Secretary 
of the Interior in carrying out the provisions of this act, so far as 
the same may be practicable and subject to the existence of feasible 
irrigation projects, to expend the major portion of the funds arising 
from the sale of public lands within each State and Territory here- 

^ Sec of this act repealed by the act of June 25, 1910. 
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inbef ore named for the benefit of arid and semiarid lands within the 
limits of such State or Territory : Provided^ That the Secretary may 
temporarily use such portion of said funds for the benefit of arid 6v 
semiarid lands in any particular State or Territory hereinbefore 
named as he may deem advisable, but when so used the excess shall 
be restored to the fund as soon as practicable, to the end that ulti- 
mately, and in any event, within each ten-year period after the 
passage of this act, the expenditures for the benefit of the said States 
and Territories shall be equalized according to the proportions and 
subject to the conditions as to practicability and feasibility aforesaid. 

Sec. 10. That the Secretary of the Interior is hereby authorized to 
perform any and all acts and to make such rules and regulations as 
may be necessary and proper for the purpose of carrying the pro- 
visions of this act into full force and enect. 

Approved, June 17, 1902 (32 Stat, 388). 

ASSIGNMENT OF DESERT-LAND ENTRIES. 

An Act Relating to partial assignments of desert-land entries within recla- 
mation projects made since March twenty-eighth, nineteen hundred and 
eight. 

Be it enacted by the Senate and Hov^e of Representatives of the 
United States of America in Congress a^semhled^ That a desert-land 
entry within the exterior limits of a Government reclamation project 
mav be assigned in whole or in part under the act of March twenty- 
eignth, nineteen hundred and eight. Thirty-fifth Statutes at Large, 
fifty-two, and the benefits and limitations of the act of June twenty- 
seventh, nineteen hundred and six. Thirty-fourth Statutes at Large, 
five hundred and twenty, shall apply to such desert-land entryman 
and his assignees: Provided^ That all such assignments shall con- 
form to and be in accordance with farm units to be established by the 
Secretary of the Interior upon the application of the desert-land 
entryman. All such assignments heretofore made in good faith 
shall be recognized under this act. 

Approved July 24, 1912 (37 Stat., 200). 

PATENTS ON RECLAMATION ENTRIES, ETC. 
An Act Providing for patents on reclamation entries, and for other purposes. 

Be it enacted hy the Senate and House of Representatives of the 
United States of America in Congress assembled^ That any home- 
stead entryman under the act of June seventeenth, nineteen hun- 
dred and two, known as the reclamation act, including entrymen 
on ceded Indian lands, may, at any time after having complied with 
the provisions of law applicable to such lands as to residence, recla- 
mation, and cultivation, submit proof of such residence, reclamation, 
and cultivation, which proof, if found regular; and satisfactory, 
shall entitle the entryman to a patent, and all purchases of water- 
right certificates on reclamation projects shall be entitled to a final 
water-right certificate upon proof of the cultivation and reclama- 
tion of the land to which the certificate applies, to the extent re- 
quired by the reclamation act for homestead entrymen: Provided^ 
That no such patent or certificate shall issue imtil all sums due the 
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United States on account of such land or water right at the time of 
issuance of patent or certificate have been paid. 

Sec, 2. That every patent and water-right certificate issued 
under this act shall expressly i:eserve to the United States a prior 
lien on the land patented or for which water right is certified, to- 
gether with all water rights appurtenant or belonging thereto, su- 
perior to all other liens, claims, or demands whatsoever for the pay- 
ment of all sums due or to become due to the United States or its 
successors in control of the irrigation project in connection with 
such lands and water rights. 

Upon default of payment of any amount so due title to the land 
shall pass to the United States free of all encumbrance, subject to 
the right of the defaulting debtor or any mortgagee, lien holder, 
judgment debtor, or subsequent purchaser to redeem the land within 
one year after tne notice of such default shall have been given by 
payment of all moneys due, with eight per centum interest and cost. 
And the United States, at its option, acting through the Secretary 
of the Interior, may cause land to be sold at any time after such 
failure to redeem, and from the proceeds of the sale there shall be 
paid into the reclamation fund all moneys due, with interest as 
herein provided, and costs. The balance "of the proceeds, if any, 
shall be the property of the defaulting debtor or his assignee : Pro- 
vided^ That m case of sale after failure to redeem under this section 
the United States shall be authorized to bid in such land at not more 
than the amount in default, including interest and costs. 

Sec. 3. That upon full and final payment being made of all 
amounts due on account of the building and betterment charges to 
the United States or its successors in control of the project, the 
United States or its successors, as the case may be, shall issue upon 
request a certificate certifving that payment of the building and 
betterment charges in full has oeen made and that the lien upon the 
land has been so far satisfied and is no longer of any force or effect 
except the lien for annual charges for operatioi^ and maintenance: 
Provided^ That no person shall at any one time or in any manner, 
except as hereinafter otherwise provided, acquire, own, or hold 
irrigable land for which entry or water-right application shall have 
been made under the said reclamation act of June seventeenth, 
nineteen hundred and two, and acts supplementary thereto and 
amendatory thereof, before final payment m full of all installments 
of building and betterment charges shall have been made on account 
of such land in excess of one farm unit as fixed by the Secretary 
of the Interior as the limit of area per entry of public land or per 
single ownership of private land for which a water right may be 
purchased respectively, nor in any case in excess of one hundred 
and sixty acres, nor shall water be furnished under said acts nor 
a water right sold or recognized for such excess ; but any such ex- 
cess land acquired at any time in good faith by descent, by will, or 
by foreclosure of any lien may be neld for two years and no longer 
after its acquisition; and every excess holding prohibited as afore- 
said shall be forfeited to the United States by proceedings instituted 
by the Attorney General for that purpose in any court of competent 
jurisdiction; and this proviso shall be recited in every patent and 
water-right certificate issued by the United States under the pro- 
visions of this act. 
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Sec. 4. That the Secretary of the Interior is hereby authorized 
to designate such bonded fiscal agents or officers of the Reclamation 
Service as he may deem advisable on each reclamation project, to 
whom shall be paid all smns due pn reclamation entries or water 
rights, and the officials so designated shall keep a record for the in- 
formation of the public of the sums paid and the amount due at any 
time on account of any entrv made or water right purchased under 
the Reclamation Act; and the Secretary of the Interior shall make 
provision for furnishing copies of duly authenticated records of 
entries upon payment of reasonable fees, which copies shall be ad- 
missible m evidence, as are copies authenticated under section eight 
hundred and eighty-eight of the Revised Statutes. 

Sec. 6. That jurisdiction of suits by the United States for the 
enforcement of the provisions of this act is hereby conferred on the 
United States district courts of the districts in which the lands are 
situated. 

Approved, August 9, 1912. (37 Stat, 265.) 

CONVEYANCE OF BLOCK IN POWELL TOWN SITE TO SCHOOL 

DISTRICT. 

An Act Maiding a grant of lands for school purposes in block numbered 
thirty-one, town site of Powell, Shoshoni reclamation project, Wyoming. 

Be it enacted by the Senate and House of Representatives of the 
United States of America in Congress asserabled^ That the Secre- 
tary of the Interior is hereby authorized and directed to issue patent 
conveying block thirty-one, town site of Powell, on Shoshoni recla- 
mation project, Wyoming, to school district numbered two. Park 
County, Wyoming. 

Approved, August 21, 1912. (37 Stat., 322.) 

INDIAN IBBIGATION, FISCAL YEAB 1913. 

An Act Making appropriations for the current and contingent expenses of 
of the Bureau of Indian Affairs, for fulfilling treaty stipulations with 
various Indian tribes, and for other purposes, for the fiscal year ending 
June thirtieth, nineteen hundred and thirteen. 



CAUTORNIA. 

* * * For the balance of the first annual reclamation and main- 
tenance charge on Yuma allotments and for the second annual charge 
and maintenance, $52,362.62, or so much thereof as may be required, 
to be reimbursed from the sale of surplus lands or from other funds 
that may be available, in accordance with the provisions of the act 
of March 3, 1911. (37 Stat, 523.) ♦ ♦ ♦ 

MONTANA, 

* * * That so much of the act of Congress approved March three, 
nineten hundred and eleven (36 Stat. L., 1066), which provides for 
the reservation of an easement over tracts of land bordering Flat- 
head Lake, Montana, be, and the same hereby is, amended to read as 
follows : " That an easement in, to, and over all lands bordering on or 
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adjacent to Flathead Lake, Montana, which lie below an elevation of 
iiine feet above the high- water mark of said lake for the year 1909, 
is hereby reserved for uses and purposes connected with storage for 
irrigation or development of water power, and all patents hereafter 
issued for any such lands shall recite such reservation." (87 Stat., 
627.) ♦ * * 



WASHINGTON. 

* * * That the Secretary of the Interior be, and he is hereby, 
authorized and directed to investigate the conditions on the Yakima 
Indian Reservation in the State of Washington with a view to 
determine the best, most practicable and most feasible plan for pro- 
viding water for such lands of said reservation as may be irrigated 
and to cause surveys, plans, and reports to be made thereon, together 
with an estimated limit of cost of such irrigation project and to 
submit his report thereon to Congress on the first Monday in Decem- 
ber, 1912, together with such facts and reasons in support of the same 
as may be necessary to advise Congress fully in regard thereto. 

Approved, August 24, 1912. (37 Stat., 538.) 

* * * * * m . * 

PATENTS ON DESEBT-LAND ENTRIES, ETC. 

An Act Making appropriations to supply deficiencies in appropriations for 
the fiscal year nineteen hundred and twelve and for prior years, and for 
other purposes. 



That any desert-land entryman whose desert-land entry has been 
embraced within the exterior limits of any land withdrawal or irri- 
gation project under the act of June 17, 1902, known as the reclama- 
tion act, and who may have obtained a water supply for the land 
embraced in any such desert-land entry from the reclamation 
project hj the purchase of a water-right certificate, may at any time 
after having complied with the provisions of the law applicable to 
such lands and upon proof of the cultivation and reclamation of the 
land to the extent required by the reclamation act for homestead 
entrymen, submit proof of such compliance, which proof, if found 
regular and satisfactory, shall entitle the entryman to a patent and 
a final water-right certificate under the same terms and conditions 
as required of homestead entrymen under act entitled "An act pro- 
viding for patents on reclamation entries, and for other purposes, 
approved August 9, 1912." 

♦ «***•* 

Approved, August 26, 1912. (37 Stat., 610.) 

COBBETT TUNNEL CLAnffS. 

Joint Resolution Appropriating money for the payment of certain claims 
on account of labor, supplies, materials, and cash furnished in the con- 
struction of the^ Corbett Tunnel. 

Resolved hy the Senate and House of Representatives of the United 
States of America in Congress assembled^ That there be, and is 
hereby, appropriated out of any moneys in the reclamation fund in 
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the Treasury the sum of forty-two thousand dollars, or so much 
thereof as may be necessary, for the payment of and to be paid to 
those persons who have and hold and who have presented, or may 
present, claims, remaining unpaid, on account of labor, supplies, 
materials, or cash furnished to the contractor or the subcontractor 
and used in the construction of the Corbett Tunnel, as a part of the 
Shoshone irrigation project, in the State of Wyoming, under any 
contract or contracts let for that purpose by the Government of the 
Uniten States; and the Secretary of the Interior is hereby author- 
ized and directed to forthwith, and as soon as may be, investigate, 
hear evidence about, determine, and declare the several amounts due 
and remaining unpaid, if any, on account thereof, and to whom so 
due, atnd to certify the amounts due to the Secretary of the Treasury, 
who is hereby authorized to pay the several amounts so ascertained 
to the persons entitled to the same. 
Approved, August 24, 1912. (37 Stat, 643.) 
BBTDGE ACBOSS SNAKE BIYEB IN JACKSON HOLE, WYO. 

An Act To provide for a bridgre across Snake Biver, in Jackson Hole, W70- 

miner. 

Be it enacted hy the Senate and House of Representatives of the 
United States of America in Congress assembled^ That the Secretary 
of the Interior is hereby authorized to use such portion of the recla- 
mation fund, not to exceed twenty-seven thousand dollars, and in 
no event more than three-fourths of the sum that may be necessary 
for the construction of a bridge across Snake River, at a point in 
township forty-one or forty-two north, range one hundred and six- 
teen or one hundred and seventeen west, Wyoming, to be determined 
by the Reclamation Service, with the view of best serving the people 
of Jackson Hole and adjacent territory in Wyoming: Provided^ That 
no part of the funds herein authorized to be used, except as may be 
necessary for the making of examinations and estimates, shall be 
expended until the Secretary of the Interior shall have obtained, 
from the proper local authorities, satisfactory guarantees of the pay- 
ment by the said local authorities of one-fourth of the cost of said 
bridge; and that the said local authorities assume full responsi- 
bility for, and will at all times maintain and repair the said bridj^e 
and approaches thereto: Provided further^ That the amount of the 
reclamation fund so used shall be charged as a part of the cost of the 
reclamation project or projects, the construction and development 
of which have caused the necessity of such bridge. 

Approved, March 3, 1913^ (37 Stat., 730). 

COOPEBATION WITH BITItEAIT OF PLANT INDITSTBY.* 

An Act Making appropriations for the Department of Agriculture for the 
fiscal year ending June thirtieth, nineteen hundred and fourteen. 

* 4> * 4> * 4> * 

For investigations in connection with western irrigation agri- 
culture, the utilization of lands reclaimed under the reclamation act, 
and other areas in the arid and semiarid regions, $75,000. * ♦ ♦ 

Approved, March 4, 1913 (37 Stat., 836). 

iFor previous similar legislation, see act Mar. 4, 1909 (86 Stat. L., 1045), $76,680; 
act May 26, 1910 (36 Stat. L., 4C2), $74,380; act Mar. 4, 1911 (36 Stat. LT 1^43); 
$73,060; act Aug. 10, 1912 (37 Stat. L, 277), $69,600. 
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OFFICB BUILDING IN WASHINGTON, D. C. 

An Act To increase the limit of cost of certain public buildings, to authorize 
the enlargement, extension, remodeling, or improvement of certain public 
buildings, to authorize the erection and completion of public buildings, 
to authorize the purchase of sites for public buildings, and for other 
purposes. 

* ♦ * ♦ * * « 

Sec. 9. That the Secretary of the Treasury be, and he is hereby, 
authorized and directed to cause to be constructed on square num- 
bered one hundred and forty-three^ in the city of Washington, Dis- 
trict of Columbia, a firejproof building of modern oflSce building 
type of architecture of sufficient area to afford, when completed, oflSce 
accommodations for the entire organization at Washington, District 
of Columbia, of the Geological Survey, Reclamation Service, Indian 
Office, Bureau of Mines, and such other offices and bureaus of the 
Interior Department as can be accommodated therein. 

That the plans, specifications, and estimates for said building shall 
be approved by a board consisting of the Secretary of the Treasury, 
the Secretary of the Interior, and the Superintendent of the Capitol 
Building and Grounds. 

That, for the purpose of beginning the construction of said build- 
ing the sum of $596,000 is hereby authorized, and the unexpended 
balance of the appropriation for the acquisition of said square one 
hundred and forty-three is hereby made available as a part of said 
authorization for the employment, at customary rates of compensa- 
tion without regard to civil service laws, rules, or regulations, of 
technical and engineering services in the Office of the Supervising Ar- 
chitect, exclusively to aid in the preparation of the necessary plans, 
specifications, estimates, and toward the commencement of the con- 
struction of said building. 

That the foregoing authorization for the employment of technical 
and engineering services shall be in addition to and independent of 
the authorizations and appropriations for personal services for the 
Office of the Supervising Architect otherwise made : Provided^ That 
this authorization shall not be construed as fixing the limit of cost 
of said building at the sum hereby named, but the building hereby 
authorized shall be constructed or so planned as to cost, complete, 
including fireproof vaults, heating and ventilating apparatus, ele- 
vators, lighting fixtures, and approaches, but exclusive of site, not 
exceeding $2,596,000. 

That the Secretary of the Treasurj'^ be, and he is hereby, authorized 
and directed to enter into contracts for the construction of a suitable 
building for said purposes within the ultimate limit of cost above 
mentioned. * ♦ * Approved March 4, 1913 (37 Stat., 880-881). 

INDIAN IBBIGATION, FISCAL TEAB 1914. 

An Act Making appropriations for the current and contingent expenses of 
the Bureau of Indian Affairs, for fulfilling treaty stipulations with vari- 
ous Indian tribes, and for other purposes, for the fiscal year ending June 
thirtieth, nineteen hundred and fourteen. 

« « « « ♦ « « 

Provided further^ That nothing herein contained shall be con- 
strued to prevent the Bureau of Indian Affairs from having the 
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benefit of consultation with engineers in other branches of the public 
service or carr^g out existing agreements with the Seclamation 
Service.^ ♦ * ♦ 

ARIZONA AND NEW MEXICO. 

For maintenance, care, and protection of machinery and irrigation 
wells already completed, in connection with the irrigation of the 
lands of the Pima Indians in the vicinity of Sacaton, in the Gila 
River Reservation, $5,000.* ♦ ♦ ♦ 

OAIjIFORNIA. 

For reclamation and maintenance charge on Yuma allotments, 
$40,000, to be reimbursed from the sale of surplus lands or from 
other funds that may be available, in accordance with the provisions 
of the act of March third, nineteen hundred and eleven. * * ♦ 

MONTANA. 

For continuing the construction of irrigation systems to irrigate 
the allotted lands of the. Indians of the Flathead Reservation, in 
Montana, and the unallotted irrigable lands to be or which have been 
heretofore disposed of under authority of law, including the neces- 
sary survevs, plans, and estimates, $325,000, to be immediately avail- 
able, reimbursable in accordance with the provisions of the act of 
April fourth, nineteen hundred and ten. 

For continuing the construction of irrigation systems to irrigate 
the allotted lands of the Indians of the Blackfeet Indian Reservation, 
in Montana, and the unallotted irrigable lands to be disposed of un- 
der authority of law, including the necessary surveys, plans^ and 
estimates, $150,000, reimbursable in accordance with the provisions 
of the act of March first, nineteen hundred and seven. 

For continuing construction of irrigation systems to irrigate allotted 
lands of the Indians of the Fort Peck Indian Reservation, in Mon- 
tana, including necessary surveys, plans, and estimates, $150,000, the 
same to be reimbursable.' 

WASHINGTON. 

For extension and maintenance of the irrigation system on lands 
allotted to Yakima Indians, in Washington, $15,000, reimbursable in 
accordance with the provisions of the act of March first, nineteen 
hundred and seven. * * * 

A commission consisting of two members of the Senate Committee 
on Indian Affairs, to be appointed by the chairman of said committee, 
and two Members of the House of Representatives, to be appointed 
by the Speaker, is hereby created for the purpose of investigating the 
necessity and feasibility of establishing, equipping, and maintaining 
a tuberculosis sanitarium in New Mexico for the treatment of tuber- 
culous Indians, and to also investigate the necessity and feasibility of 
procuring impounded waters for the Yakima Indian Reservation or 

1 Same provision in Indian Appropriation Act for fiscal year ending June 30, 1913 ; see 
act of Aug. 24, 1912. 37 Stat., 618. 

* For similar provision for fiscal year ending .Tune 30, 1913, see act of Aug. 24. 1912. 
37 Stat 522. — o i • 

» For 'similar provision for fiscal year ending Jnne 30, 1913, see act of Aug. 24, 1012, 
37 Stat.. 626. e , , «• . . 
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the construction of an irrigation system upon said reservation, to 
impound the waters of the Yakima River, Wadiincton, for the recla- 
mation of the lands on said reservation, and for tne use and benefit 
of the Indians of said reservation. That said commiission shall have 
full power to make the investigations herein provided for, and shall 
have authority to subpoena and compel the attendance of witnesses, 
administer oaths, take testimony, incur expenses, employ clerical 
help, and do and perform all acts necessary to make a thorough and 
complete investigation of the subjects herein mentioned, and that said 
commission shall report to Congress on or before January first, nine- 
teen hundred and fourteen : Provided^ That one-half of all necessary 
expenses incident to and in connection with the making of the investi- 
gation herein provided for, including traveling expenses of the mem- 
bers of the commission, shall be paid from the contingent fund of the 
House of Representatives and one-half from the contingent fund of 
the Senate on vouchers therefor signed by the chairman of the said 
commission, who shall be designated by the members of the said 
commission. 



Approved, June 30, 1913. 



(Public, No. 4.) 



PURCHASES OF RIGHTS AND PROPERTY. 

The following purchases of rights and property were made dur- 
ing the fiscal year ended June 30, 1913 : 

Purchases of rights and property. 

ARIZONA, SALT RIVER PROJECT. 



Vendor. 



Description. 



Considera- 
tion. 



Bate of 
deed. 



Bartlett Heard Land &. Cattle 

Co. 
Packard Investment Co 



Peck, Thos. W. & E 

Window, H. O. & L M 



San Francisoo Canal 

A strip of land in the south part of NE . } of sec. 

12, T. 1 S., R. 4 E., G. & S. R. B. & M. 
Aparcelof landlnNE. Jsec. 7,T. 1 N., K. 1 E., 

Q. 6i S. R. B. & M. 
A parcel of land in E.J, NE. \ sec. 10, T. 1 S., 

R*. 4 E., G. & 8. R. B. & M. 



S12,840.00 

740.25 

100.00 

1,684.00 



Dec. 31,1912 

Deo. 24,1012 

Feb. 17,1913 

Apr. 9,1913 



ARIZONA-CALIFORNIA, YUMA PROJECT. 



Andrews, Geo. Y., and wife. . 

Athey, R. E., and wife 

Bridge, G. M., and wife 

Curtis, Emll W., and wife — 

Garvin, C. A., and wife 

Hopkins, Carrol C 

Jacobs, Ralph C, trustee, ac^ 

log for Mabel C. Hinds. 
Jones, W. J., administrator... 

Jordan, A.C 

Do 



Improvements on strip of land in lot 3, sec. 33, 

T.16 8.,R.22E.,S:B. M. 
Improvements on strip of land in NE. \ NW. 

i sec. 6. T. 9 S., R. ^W., G. & S. R. M. 
Strip of land in lot 32 fn east half block 3 of 

TowQsend tract, in lot 2, sec. 20, T. 8 S., R. 

23 W., G. dc S. R. M., containin£0.15 acre. 
Improvements on strip of land in NW. J NW. 
' Jsec.6,T.9S.,R.^W.,G.&S.R.M. 
Strip of land in N. * SW. } sec. 4, T. 10 S., R. 24 

W. Q.& S. R. M. (improvements). 
Improvements on strip of land in east 70 acres 

of 8W. J sec. 10, T. 10 S.,R. 24 W., G. & S. 

K. M. 
Improvements on strip of land in E. } SE. \ 

NW.i8eo.25,T.9S.,R.24W.,G.&S.R.M. 
Improvements on strip of land in E. ^ SE. i 

sec. 23, T. 9 S., R. 24V., G. & S. R. M. 
Improvements on stripof land in SW. * SE. J 

sec. 32, T. 8 S., R. 23 W., G. & S. R. M. 
Improvemonts on strip of land in E. 1 SW. \ 

SW. 18«5.6,T.98.,R.28W.,G.AS.R.M. 



128T2*— 14 ^18 



$400.00 


Mar. 4,1913 


84.00 


Aug. 22,1912 


200.00 


June 15,1912 


72.00 


Mar. 21,1913 


25.00 


Oct. 24,1912 


250.00 


Jan. 20,1913 


84.00 


July 22,1912 


85.00 


Jan. 27,1913 


75.00 


Aug. 21,1912 


ao.oo 


Do. 
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Purchases of rights and property — Continued. 
ARIZONA-CALIFORNIA, YUMA PROJECT— Continued. 



Vendor. 



Description. 



Considera- 
tion. 



Date of 
deed. 



Karr, L. E., and wife, and 
H. C. Kester. 



IfoCleUand, EUzabeth 

Merrill, S. T., and wife 

MoUna, IdaK 

Mumm, Jacob, jr 

Pike, Albert 

Sberwin, John J 

Smith, Ann E 

Smith, Earl T., and wife.... 
Do 

Timmons, W. F., and wife. 
Tuttle, Allyn R., and wife. ... I 
Williams, Chas. R., and wife. . , 



Lot 1 of block 1 of Townsend tract; the i^rth 

160-feet strip in block 17 of Townsend tract, 

and a portion of block 19, Townsend tract, 

Yuma, containing 2.65 acres. 
Improvements on strip of land in NW. i SW. 

i sec. 12, T. 9 8., R. 24 W., G. & S. R. M. 
Improvements on strip of land in W. } NW. J 

SE. i sec. 25, T. 8 S.,ll. 24 W., Q. & 8. R. M. 
Improvements on strip of land in SE. i sec. 17, 

T. 10 S., R. 24 W.. G. & 8. R. M. 
Improvements on strip of land in N. i SW. i 

NE. i sec. 25, T. 8 S., R. 24 W., G. & 8. R. M. 
Improvements on strip of land in SW. i SE. i 

sec. 29, and NW. i NE. i sec. 32, T. 8 S., R. 

23 W., G. & 8. R. M. 

Improvements on strip of land in 8E. ifnis>- 

tional sec. 20, T. 8 S., R. 23 W.. G. & 8. R. M. 
Improvements on strip of land in NW. i NW. 

i sec. 31, T. 8 S.. R. 23 W., G. & 8. R. M. 
Improvements on strip of land in 8. i SW. i 

sec. 4, T. 10 8., R. 24 W.. G. & 8. R. M. 
Improvements on strip of land in SW. i SW. 

i sec. 4 and NW. i NW. i sec. 9, T. 10 S., R. 

24 W., G. & S. R. M. 

Improvements on strip of land in SE. i NE. i 
sec. 12, T. 9 8., R. 24 W.. G. & 8. R. M. 

Improvements on strip of land in N. i SW. | 
sec. 12, T. 10 S., R. 24 W., G. & 8. R. M. 

Improvements on strip of land in E. J SW. i 
sec. 25, T. 8 S., R. 24 W., G. & 8. R. M. 



1998.00 

165.00 
35.00 
76.00 
36.00 

120.00 

350.00 
34.00 
116.00 
226.00 

210.00 
182.00 
170.40 



June 27,1912 

June 18,1912 
June 10,1912 
July 1,1912 
Aug. 14,1912 
July 2,1912 

June 4,1912 
Apr. 16,1913 
Feb. 28,1913 
Aug. 22,1912 

June 29,1912 
Oct. 3, 1912 
Mar. 6,1913 



CALIFORNIA, ORLAND PROJECT. 



Donohoe. Charles L., and wife. Strips of land through N. i and SE. i sec. 18, 
T. 22 N.. R. 2 W., M. D. B. & M. 

Ehom. S. F., and wife ' Strips of land through sees. 1 and 2, T. 22 N., 

R. 3 W., M. D. B. & M. 

Strips of land 30 feet wide through 8. i sec. 16, 
SW. i sec. 15, T. 22 N., R. 3 W., M. D. B. & 
M.; and 30-foot strips through W. i sec. 4 and 
NW. i sec. 9, T. 21 N., R. 3W., M. D. B. & 
M.; 20-foot strips through SW. t sec. 15, the 
SW. i and the SE. i sec. 16, T. 22 N., R. 3 
W., M. D. B. & M.; and throu^ W. } sec. 4, 
T. 21 N., R. 3 W., M. D. B. & HL, 13.17 acres. 

Strip of land through NW. i NE. i and SE. i 
sec. 4, SW. i and SE. i sec. 3, NE. i sec. 10, 
T. 22 N., R. 4 W., M. D. B. & M., 18.2 acres. 

Strip of land 40 feet wide through NE. \ sec. 
13, T. 22 N., R. 3 W., M. D. B. & M. 

Strip of land 30 feet wide through SW. i NW. 
J sec. 23, T. 22 N., R. 3 W., M. D. B. & M., 
0.4 acre. 



Greenwood, W. A., and wife. 



Scearce, W. E., administrator, 
and others. 



^haw, Lxicy Ann 

Wacaser, A., and others. 




June 28,1912 
June 21,1913 
Apr. 29,1911 



Dec. 31,1912 

Nov. 4,1912 
Feb. 27,1913 



COLORADO, GRAND VALLEY PROJECT. 



Abalr,A.J 

Anderson, James B. and Car- 
rie L 
Bancroft, R.H 

Best, John E 

Boals,M.C 

Bowman, G. W 

Bowman, Nancy C 

Bridegroom,Julius and Corilla 



Improvements on right of way across NW. J 
SW. i NE. } sec. 3, T. 1 8., R. 1 E., Ute M. 

Improvements on right of way across W. jt E. 
i SE. i SE. i sec. 5, T. 11 S., R. 98 W., 6th M. 

Improvements on right of way across E. ^ W. 
iX iNE. }NW. J sec. 9, T. 11 S.,R.98W., 

Improvements on right of way across a 532-foot 

strip off east side of lot 4 and SW. J NW. J 

sec. 12, T. 11 S., R. 98 W., 6th M. 
Improvements on right of way across N. 5f 

acres of W. * E. J NW. i NW. i sec. 9, T. 11 

S., R. 98 W., 6th M. 
Improvements on right of way across E. 25 

acres of SE. J NE. i sec. 2, T. 1 8., R. 1 E., 

UteM. 
Improvements on right of way across N. 22^ 

acres of SW. i NW. J sec. 1, T. 1 8., R. 1 E., 

UteM. 
Right of way across E. 10 acres of 8. 30 acres 

fot 3, sec. 4, T. 1 S., R. 1 E., Ute M, 



$1,200 


July 23,1912 


3,060 


Dec. 27,1912 


1,876 


July 22,1912 


2,160 


July 26,1912 


2,876 


Aug. 28,1912 


1,350 


July 24,1912 


2,100 


Do. 


1,200 


July 8,1912 
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Purchases of rights and property — Ck>ntinuecL 
COLOBADO, QBAND VALLBY PBOJBGT— Continaed. 



Vendor. 



Descriptton. 



Consld«ni- 
tlon. 


Date of 
deed. 


11.900 


July 23,1912 


1,340 


Nov. 9,1912 


1,340 


Nov. 18,1912 


100 


Sept. 12, 1912 


700 


July 5, 1912 


2,825 


Aujj. 31,1912 


7,120 


Mar. 29,1913 


1,300 


July 26,1912 


1,400 


Jan. 21,1913 


1,760 


Aug. 8,1912 


1,425 


Oct. 21,1912 


1,450 


Oct. 18,1912 


1,500 


July 19,1912 


1,325 


Nov. 9,1912 


150 


Oct. 30,1912 


1,275 


Aug. 26,1912 


900 


July 20,1912 


1,750 


Aug. 20,1912 


5,550 


July 23,1912 


1,700 


Aug. 16,1912 


1,350 


July 27,1912 


1,250 


July 29,1912 


1,500 


Aug. 7,1912 


450 


Sept. 3,1912 


1,175 


Nov. 25, 1912 


1,300 


Sept. 21, 1912 


100 


July 23,1912 


11,300 


Mar. 29,1913 


1,000 


July 22,1912 


2,375 


Nov. 7,1912 


1,900 


July 29,1912 


2,760 


Oct. 24,1912 


1,600 


July 20,1912 


1,150 


Dec. 6,1912 


5,600 


Aug. 9,1912 



Brown, Lewis 

Bunte, Fred E. and George H . 

Do 

Burckhalter, D. A 

Bums, F. M 

Buachlen, Simeon 

Cameo Ck>al & Land Co 

Canfield, G. D. and Mary L. . . 

Clinton, James L., and estate 
of Mrs. Emma May Stark- 
weather. 

Colcord,J.W 

Craddick, James I 



Cotter, Charles. 



Davis, A. M 

DeardorfT, Addison W . 

De Long, Horace T 

Detweiler, EUR 



Drake, J. W 

Eakin,J.C 

Echtemach, John A . 



Epperson, William Allan 

and Hardy. 
FamswortU, A. H 



Famsworth, O. H 

Folsom, F. J., and others. 

Forry, Nannie E 

Freemyer, Carrie 



Freyermuth, Netta E 

FuUer, Charles H., and White, 

Henry C. 
Grand Junction Mining <& 

Fuel Co. 
Grant, James C 



Grenamyre, Edna D., and 
others. 



Griffith, T.J 

Hampton, Charles IJ. 
Hart,W.S 



Harvey, Howard L. , 
Hawker, Henry. . . . . 



Improvamaiits on right of way across B. 10 

acree of W. 20 acres of S. 30 acres of SW. i 

NW. i sec. 3, T. 1 8., R. 1 E., Ute M. 
Improvements on right of way across E. i E. 

JSE.iSW.j8ec.6,T.US.,R.98W.,6thM. 
Immovements on right of way across W . * E . J 

SE. J SW. J sec. 6. T. 11 S., R. 98 W., 6th M. 
Improvements on right of way across W. i NE. 

J SW. J sec. 2, T. 1 8.. R. 1 E^ Ute M. 
Right of way across E.J W. i SW. i NE. i sec. 

4, T. 1 S., R. 1 E., Ule M. 
Improvements on right of way across W . <,V li^- 

Hot 2, sec. 9, T. 11 S., R. 96 W., 6th M. 
Improvements on right of way across SE. ^ 

NE. \ and NE. } SE. isec. 27, T. 10 S.. R . 98 

W.,6thM. 
Improvements on right of way across E. iW. 

} SE. i SW. isec. 6, T. 11 S., R. 98 W., 6th M. 
Improvements on right of way across W. i E. ^ 

SE. J SW. Jsec. 6, T. 11 S., R. 98 W., 6th M. 

Improvements on right of way acro^ W . | S W . 

i NE. i sec. 2, T. 1 S., R. 1 E., Ute M. 
Improvements on right of way across E. | W\ ^ 

E. 4 SW. i SW. fsec. 6, T. 11 S., R. 98 W., 

6th M. 
Improvements on right of way across NE. } 

NE. i NE. i sec. 8, T. 11 S., R. 98 W., 6th M., 

above Price ditch. 
Improvements on right of way across NE. \ 

SE. i NW. i sec. 3, T. 1 S., R. 1 E., Ute M. 
Improvements on right of way across E. | NB. 

i NW. i sec. 9, T. 11 8.. R. 98 W., 6th M. 
Improvements on right of way across E. i NW. 

i SW. i sec. 2, T. 1 S.. R. 1 E., Ute M. 
Improvements on right of way across W. 6 

acres of E. ^ W. ^ SE. i SW. i sec. 5, T. 11 8., 

R. 98 W., 6th M 
Improvements on right of way across E. i lot 2, 

sec. 1, T. 1 8., R. 1 E., Ute M. 
Improvements on right of way across W. i E. i 

NW. i NW. i sec. 9. T. 11 8., R. 98 Wy 6th M. 
Improvements on right of way across W. J lot 2, 

sec. 9, T. 11 8., R. 98 W., 6th M. 
Improvements on ri^t of way across NW. i 

SE. i NW. i sec. 3, T. 1 8., R. 1 E., Ute M. 
Improvements on ridit of way across W. 10 

acres, lot 2, sec. 1. T. 1 S., R. 1 E., Ute M. 
Improvements on right of way across E. J W. J 

lot 2, sec. 1, T. 1 S., R. 1 E., Ute M. 
Improvements on right of way across E. | SE. ^ 

SW. i sec. 32, T. IN., R. 1 E., Ute M. 
Improvements on right of way across W. f lot 4, 

sec. 6, T. 1 8., R. 1 E., Ute M. 
Improvements on rix^t of way across W. 7 

acres N. J NW. f NB. i sec. 7, T. 11 S., R. 98 

W., 6th M. 
Improvements on right of way across W. i E . } 

SW. i SW. i sec. 6, T. 11 S^B. 98 W., 6th M. 
Right of way across W. J SW. i NE. j sec. 4, 

tTi 8., R. 1 E., Ute M. 
Improvements on right of way across NW. i 

NW. i sec. 34, T. 10, S., R. 98 W., 6th M. 
Improvements on right of way across W. } E. | 

lot 2, sec. 1, T. 1 S., R. 1 E., Ute M. 
U interest in improvements on right of way 

across E. } SW. J NE. i sec. 8, T. 1 S., R. 1 E., 

Ute M. 
Improvements on right of way. across W. i 

NW. i NW. i sec. 9, T. 11 8., R. 98 W., 6th M. 
Improvements on right of way across E. A W. ^ 

NW. i NW. i sec. l/r. 11 8., R. 98 W., 6th M. 
Improvements on ruht of way across N. 10 

acres and E. ft of 8. 30 acres SW. i NW. 4 

sec. 3, T. 1 8., R. 1 E., Ute M. 
ImprovemflDts on right of way across SW. ^ 

NW. iand NW. fSW. i sec. 13, T. 10 8., 

R.98W.,ethM. 
Improvements on right of way across SW. i 

NE. i sec. 12, T. US., B. 99 W., 6fh M. 
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Purchases of rights and propeny-^Oontinued. 

COLORADO, GRAND VALLEY PROJECT— Continaed. 



Vendor. 



D«Bcription. 



Considera- 
tion. 



Date of 
deed. 



Hcndee, Albert L. 



Huckleberry, Warren. 
Hugus, J. W., &Co... 



Jackflon, H. L. 
John, 0. H.... 
John, P.M.... 
Kern, Lewis... 



Kilmer, Daniel B . . 
Ellage, Herman W . 
Larkin, John B 



Lester, J. A., and Davis, 

Leona Estella. 
Lloyd, W.H 



Do 

Haze, Kate 

Merrivale Orchards Co. 
Moncrief Orchards Co. . 

Do 

Morgan, C.J 



Morgan, Jefferson G . 
Morse, C.T 



Neer, S.J. 



Newton, C. A.. 
Oliver, JehnL. 



Phillips, John M . 
Port, A. C 



Port, John A . . 
Port, Marie T . 



Potter, Delos D., and others. 



Potter, Delos D. and Robert 



Ragsdale, J. M. 
Rait, A. C 



Improvements on right of way across E. 6 
acres of E. i lot 2, lying N. of railroad right 
of way, in sec. 9, T. US., R. 98 W., 6th M. 

Improvements on right of way across W. ' 
lot 2, sec. 4, T. 1 S., R. 1 E., Ute M. 



Improvements on right of way across W. 4 
• ^TE. * NWri NE. i and E. 3 ao 
N W. J NE. i sec. 7, T. 11 8., R. 98 



acrM of NE. \ NwTi NE. i and E. 3 acres 
of N W. \ N W. \ NE. i sec. 7, T. 11 
W.,6thM. 



Interest In E. * BW. \ NE. J sec. 3, T. 1 8., 

R. IE., Ute P.M. 
Improvements on right of way across W. 1 8 W. 

i SW. \ sec. 6. T. 11 8., R. 98 W., 6th M. 
Improvements on right of way across E . J W. 4 

8W. \ SW. i sec. 5, T. 11 8.. R. 98 W., 6th M. 
Improvements on right of way across W. 4 

NE. ^ and SE. I NW. i sec. 33, T. 10 8., R. 96 

W., 6th M. 
Improvements on right of way acroa W. ^ W. } 

SE.iNE.iandE.iE.J8W.iNE.Jsec.2, 

T. IS., R. lE.,UteM. 
Improvements on right of way acrsos E. I 

W. I SE. J NE. \ sec. 2, T. 1 S., R. 1 E., 

UteM. 
Improvements on right of way across NE. \ 

lot 1, sec. 5, T. 1 S., R. 1 E.,Ute M. 
Improvements on right of way across west part 

of lot 3, sec. 11, T. 11 S.. R. 99 W., 6th M. 
Improvements on right of way across E. i E. i 

E. h SW. * SW. i sec. 3, T. 11 8., R. 98 W., 

6th M. 
Improvements on right of way across W. J E. J 

SW. \ SW. i sec. 3, T. 11 S., R. 98 W., 6th M. 
Improvements on right of way across a part of 

lot 4, sec. 12, T. 11 S., R. 99 W., 6th M. 
Right of way across E. 20 acres of lot 4 below 

stub ditch, sec. 4, T. 1 8., R. 1 E., Ute M. 
Improvements on right of way across NW. J 

sec. 6, T. 1 8., R. 2 E., Ute M. 
Improvements on right of way across lot 1, 

sec. 7, T. 11 S., R. 98 W., 6th M. 
Improvments on right of way across west part 

of lot 4, sec. 12, and part of east part of lot 3, 

sec. 11, T. 11 S., R. 99 W., 6th M. 
Improvements on right of way across SE. \ 

NW. i sec. 12, T. 11 8., R. 99 W., 6th M. 
Improvements on right of way across a 405-foot 

strip in eastern part of NW. i BE. * SW. \, 

sec. 3, T. U 8., R. 98 W., 6th M. 
Improvements on right of way across E J NE . 

4NE. \ NW. \ sec. 7, T. U 8., R. 98 W., 6th 

Improvements on right of way across E . J W. + 

SE. } SE. J sec. 6. T. 11 8., R. 96 Wy^6th M. 
Improvements on right of way across "W. f E . * 

W. * NE. i NW. \ sec. 9, T. 11 8., R. 98 W., 

6th Sf. 
Improvements on rig^t of way across E . J W; J 

lot 2, sec. 4, T. 1 S., R. 1 E., Ute M. 
Improvements on right of way across W. 10 

acres of S. 30 acres of SW. \ NW. \ sec. 3, 

T. 18., R. IE., UteM. 
Improvements on right of way across W. } E. | 

SW. J BE. * sec. 5, T. 11 8., R. 98 Wy 6th m! 
Improvements on right of way across W^. 8 rods, 

of W. i W*NE. iNW i8eo.9,T.118.,R. 

98W.,6thM. 
Improvements on right of way aoioss N. part 

of SE. i NE. J sec. 12, T. 11 8., R. 99 W., 

6thM. 
Improvements on right of way across W. I W. 

*SW. \ SW. I sec. 3, T. 11 S., R. 98 W., 6th 

Improvements on right of way across N. 15 

acres of W. ^ lot 1, sec. 1, T. 1 S., R. 1 E., 

UteM. 
Improvements on right of way across W. \ 

B. J W. 1 8W. \ SW. J sec. 6, T. 11 8., R. 98 

W.,6thM. 



$575 

750 
2,500 

375 
1,000 
1,550 
3,100 

900 

1,150 

275 
3,100 
2,100 

1,800 
1,850 
1,900 
3,325 
3,000 
1,850 

2,425 
2,550 

1,250 

1,325 
2,500 

200 
1,050 

2,500 
1,525 

475 

1,900.00 

2,300.00 

1,675.00 



Dec. 28,1912 

July 26,1912 
Nov. 25,1912 

Nov. 7,1912 

Nov. 14,1912 

Mar. 25,1913 

June 4,1913 

Aug. 27,1912 

July 24,1912 

July 29,1912 
July 23,1912 
Oct. 25,1912 

Nov. 8,1912 
Aug. 9,1912 
Sept. 20,1912 
Sept. 5,1912 
Sept. 21,1912 
July 23,1912 

Apr. 3,1913 
Apr. 7,1913 

Sept. 10,1912 

Aug. 27,1912 
Aug. 20,1912 

Aug. 5,1912 
July 30,1912 

July 23,1912 
July 24,1912 

Aug. 6,1912 

July 26,1912 

July 24,1912 

Aug. 29,1912 
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Vendor. 



Description. 



Considera- 
tion. 



Date of 
deed. 



Reed, C. 



Reed,C.S 

Reed, Dana, and Jordan, E. 

W. 
Reed, Edna M 



Reed,T. P 

Richardson, David. 
Russell, C.B 



Savage, Eugene F. 
ScboonovM', Isaac. 



Shideler, H. J 

Shook, John H 

8hook,J.H... 

Simpeon, Charlie G 

Simpson, C. G., and Arthur, 
8kinn«r,R. M 



Improvemeints on right of way across E. ) W. 
i NE. i NW. J and W. J E. J NE. J NW. i 
sfc. 9, T. 11 8., R. 98 W., 6th M. 
Part NW. J NE. J NW. } sec. 7, T. 11 S., R. 98 

W., 0th P. M., 0.58 acre. 
Improvements on right of way across 8W. \ 
NE.JNW.j8ec.7,T.llS.,R.98W.,6thM. 
Improvements on right of way across NW. \ 
I SE. JNW.Jsec. 1,T. 18.,R.lE.,UteM. 
Improvements on right of way across B . i 8 W. 
i SE. i sec. 6, T. 11 8., R. 98 W., 6ih M. 
I improvements on right of way across SE. } 

NW. J sec. 2, T. 1 S., R. 1 E., Ute M. 
! Improvements on right of way across 6 acres 
in NW. comer of lot 2, sec. 7, T. 11 8., R. 98 
I W., 6th M. 

I Improvements on right of way across W . i NE . 
JNE. J NW. i sec. 7, T. 11 S., R. 98 W., 6th 

Improvements on right of way across E. i W. } 
E. i SE. J SW. J sec. 5, T. 11 S., R. 98 W., 
6th M. 



Smith, Harry... 
Snider, John B.. 
Songer, Frank J. 



Starkweather, Geo. C, execu- 
tor, and others. 
Stewart, Ada H 



Stickney, Andrew F.. 



Strong, H. E., and Maud C. . . 

Strother, Julius O. and Scha- 
binger, Karl C. 

Tadlock, George , 

Toothakor, B. W. and Flor- 
ence N. 

Underberg, C. W 

West, John O. and Oliver, J. L. 

West, Wort and Reed, C. S.. . 

Wheeler, H.J 

Wheeler, Herbert M 

Wilkinson, Frank B 

Wilson, Emmet and Alder- 
son, James. 

Wilson, John, and Masters, 
W. P. 

Wilt, John R., and others 

Wire, A. B 



Improvements on right of way across W . | E . i 
. J SW. J sec. 3, T. 11 S., R. 98 W^eth M. 



SW. 



Improvements on right of way across V^ . } SE 

i SE. i Sec. 6, T. 11 S., R. 98 W., 6th M. 
Improvements on right gf way across W. J E. 

i lot 1, sec. 1, T, 1 S., E. 1 E., Ute M. 
Improvements oti rtght at way across E. | 

SW. J SE. isec. S^, T. I K,, R. 1 E., Ute M. 
Improvements on right of way across SE. I 

SE. i sec. 32, T ' N n. 1 E., Ute M. 
Improvemeints oi nl wsy across 258-foot 

strip in eastern Durt oi .Nw. f SE. i SW. * 

sec. 3, T. 11 8., R. 98 W., 6th 



Improvements on right of way across W. i E. 

iSW.J8E.j8ec.6.T.llS.,R.98W.,6thM. 
Improvements on right of way across W. | 

SE. i SE. i sec. 6, T. 11 S., R. 98 W., 6th M. 
Improvements on right of way across lot 1, 

sec. 1, T. 1 8., R.Te., Ute M. 
PartW.iW.JE.iSE.JSW.i8ec.6,T.llS., 

R. 98 W., 6th P. M., 0.62 acre. 
Improvements on right of way across E. i SE. 

J SE. J sec. 6, T. 11 S., R. 98 W., 6th M. 
Improvements on right of way across E. 6 

acresofW.iNE.JNW.isec.9,T.llS.,R. 

98 W., 6th H. 
Improvements on right of way across E. } W.^ 

SE. i SE. i sec. 5, T. 11 S., R. 98 W., 6th M 
Imi»t>vements on right of way across 262-foot 

s&ip near center of lot 4, and SW. i NW. i 

sec. 12, T. 11 S., R. 99 W., 6th M. 
Improvements on right of way across E. i W. } 

SW. i SW. i sec. sTt. 11 S., R. 98 W^6th M. 
Improvements on right of way across W. } E. 

fNE. i NW. i sec 9, T. 11 S., B. 98 W., 6th 

Improvements on right of way across E. | NW. 

i NW. i sec. 9, T. 11 S.. R. 98 W., 6th M. 
Improvements on right of way across E. ^ W. 

J SW. i SW. isoc. VT. 11 S., R. 98 W., 6th M. 
Improvements on right of way across NW. J 

NE. i NW. J sec. 7, T. 11 S., R. 98 W.. 6th M. 
Improvements on right of way across W. i SW. 

i SE. i sec. 6, T. II S., R. 98 W., 6th M. 
Improvements on right of way across E. A W. i 

SW. i SE. i sec. 6, T. 11 S., R. 98 W., 6th M. 
Improvements on right of way across S. part of 

SE. i NE. i sec. 12, T. 11 8., R. 99 W^ 6th M. 
Improvements on right of way across £. i SW. 

i SW. i sec. 6, T. 11 S., R. 98 W., 6th M. 
Right of way across E. i SW. i NE. i sec. 4, T. 

lS..R.lE.,UteM. 
Part SE. i NE. i sec. 12, T. 11 S., R. 99 W., 6th 

P.M., 0.36 acre. 
Improvements on right of way across E. 10 

acres W. l SB. i BE/i sec 6, T. II 8., R. 98 

W., 6th M. 



12,100.00 

450.00 
4,200.00 

150.00 
2,675.00 
1,450.00 
2,900.00 

650.00 

1,400.00 

8,826.00 
2,675.00 
1,600.00 
1,400.00 
2,300.00 
2,400.00 

550.00 
1,325.00 
1,150.00 
1,400.00 
3,175.00 
2,100.00 

2,876.00 
1,420.00 

1,550.00 
1,875.00 

1,775.00 
2,575.00 

450.00 
2,650.00 
2,495.00 
3,800.00 
2,300.00 
1,410.00 

475.00 
1,875.00 



Aug. 19,1912 

Feb. 8, 1913 
Nov. 13,1912 
Aug. 31,1912 
Sept. 4,1912 
Apr. 1,1913 
Aug. 10,1912 

Sept. 24, 1912 

July 29,1912 

Dec. 28,1912 
July 19,1912 

Do. 
July 22,1912 

Do. 

Do. 

Jan. 7,1913 
Aug. 6,1912 
July 20,1912 
Jan. 21,1913 
July 27,1912 
July 24,1912 

Dec. 27,1912 
July 23,1912 

Jan. 17,1913 
July 24,1912 

July 27,1912 
Aug 30,1912 
Feb 8,1913 
Aug. 5,1912 
Oct. 9, 1912 
Aug. 8,1912 
Sept. 23,1912 
Sept. 13,1912 
Aug. 6,1912 
Oct. 1,1912 
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Purchases of rights and property — Ck>]itinuecL 

COLOEADO, UNCOliPAHGRE VALLEY PROJECT. 



Vendor. 



Description. 



Ck>nsidera- 
tion. 



Date of 
deed. 



Bertorello, Rosa, and others. 



Davidson, S.C 

Davis, Elizabeth J.. 



Davis, Willis A. and Davis, 
OllieB. 

Denniiig, Laura, and others... 



Dillon, Syrena E., and Pal- 
mer, Charles A. 
Donley, Fred 

Fenlon, Lizzie C 

Gtallagher, Hugh 

QJsh, George F., and others .. 



Hampton, Charley W., and 

Hampton, Middleton W. 
Jaoobl, Hugo 

Kirks, Marinda T 

Lovell, Jesse B 

Miller, Freda 



ICowry, Lyman T., and Wal- 
ters, Aaron. 



Neale, Albert A., and Gallo- 
way, L. W. 



O'Drisooll, William F. 



Pepper, I. N., and Pepper, 

Emma R. 
Perkins, H. E 



Bidhards, Adams, A. F. Mrs., 
and Richards, John D. 



BoUins. Frederick C, and 
Deeble, John. 

Battle, Calahill £., and wife. . 

Tagg, George A 

White, A. J., and others 



Portion of SW. * NE. i sec. 36, T. 48 N., R. 9 
W.. N. M. P. M., containing 3.33 acres, more 
or less. 

Portionof N. *SE.*NW.isoc. 10, T.60N., R. 
10 W., N. M. P. M., containing 1.55 acres. 

Portion of W. | NE. { sec. 34, Tjfe S., R. 96 W., 
6th P. M^ontaliung 1.88 acres. 

Portion of SW. J NETJand NW. i NW. * sec. 
27, T. 15 8., R. 96 W., 6th P. M., containing 
1. 65 acres. 

Right to construct and maintain a pipe line 
across lots 1, 2. 3, 4, 5 and 24 of block 18 of 
Willerups subdivision to the town of Mont- 
rose, Colo. 

Portion of BW. * 8E. i sec. 11, T. 48 N., R. 10 
W., N. M. P. M., containing 3.8 acres. 

PortionofN.iNE.isoc.9,T.48N.,R.10W., 
N. M. P. M.. containing 3.52 acres. 

Portion of NW. * NE. i sec. 35, T. 48 N., R. 
W.. N. M. P. M., containing 1.33 acres. 

Portion of SE. i SW. i, SW. i SW. i and NW. 
i SW. J. sec. 27, T. 16 S., R. 96 W., 6th P. M., 
containing 2.58 acres. 

Lots 7 and 8 block 1, lots 7, 8, 17, and 18 of 
blocks 2, 3, and 4, and part of residence tract 
(unnumbered lot), all m Sunset subdivision 
to the town of Olathe, Colo. 

Portion of SE. J NW. \ sec. 12, T. 48 N., R. 10 
W., N. M. P. M., containing 0.56 acre. 

SW. i SW. i sec. 22, T. 15 S., R. 96 W., 6th 
P. M., containing 0.76 acre. 

Lots 8 and 9, block 7 of W. S. Gaines's subdi- 
vision to town of Olathe, Colo. 

Portion of NW. \ NE. i sec. 29, T. 50 N., R. 9 
W., N. M. P. M., containing 0.68 acre. 

Right of way for telephone Ime across NE. J 
SE.Jt sec. 19, and NW. J SW. i sec. 20, T. 49 
N., R. 7 W., N. M. P. M. 

Irrigation canal known as Mowry lateral in 
sees. 17, 18, and 20, T. 49 N^ R. 8 W., N. M. 
P. M., and sees. 12 and 13, T. 49 N., R. 9 W., 
N MP M 

Portion of" NW. J NW. * sec. 10, containing 
1.63 acres; portion of SW. J SW. J sec. 4, con- 
taining 2.3 acres; portion of lot 8 sec. 6, con- 
taining 0.93 aero; portion of lot 8 sec. 6, con- 
taining 0.13 acre; portion of lot 2 sec. 6, con- 
taining 2 acres. All in T. 48 N., R. 10 W., 
N M IP M 

Portion of SW. J NE. J sec. 10, T. 48 N., R. 10 
W., N. M. P. M.. containing 0.89 acre; por- 
tion of NE. J NW. i sec. 10, T. 48 N., R. 10 
W., N. M. P. M., oontahiing 1.61 acres. 

Portion of SW. i SE. J sec. 8, T. 49 N., R. 10 
W., N. M. P. M., containing 0.52 acre. 



T» ., X^ . JU.. J. . JU.., WU1/C»XUU±5 V.U« ( 

Portion of W. * SE. i see. 3, cont 

. „, '"E.iscc.i 

50 N., R. 10 W., 



acres; portion of NE. J SE. \ sec. 3, conw 
ing 0.2 acre. All in T. "" *' - -- > 



N. M. P. M. 
Lots 3, 4, 21, and 22. block 212; lots 3, 4, 21, and 

22, block 207; and part of lots 22, 23, and 24, 

block 215, of the Ahna Heights subdivision 

to the town of Olathe, Colo. 
Portion of S. i SW. \ SE. J sec. 15, T. 49 N., 

R. 10 W., N. M. P. M., containing 0.86 acre 

more or less. 
Portion of NW. \ NW. \ see. 1, SE. \ NE. \ 

and NE. \ NE. \ sec. 2, T. 50 N., R. 10 W., 

N. M. P. M., containing 6.4 acres. 
Portion of NE. \ SE. i, N. \ NW. i SE. i, and 

N. * NE. J SW. \ sec. 36, T. 48 N., R. 9 W., 

N. M. P. M., containing 3.15 acres. 
Part NE. \ SW. \ sec. 10, T. 50 N., R. 10 W., 

N. M. P. M., containing Ifi acres. 



$700.00 

115.00 
1.00 
LOO 

50.00 

200.00 

200.00 

75.00 

50.00 

350.00 

1.00 

1.00 

375.00 

34.00 

1.00 

1.00 
1.00 



May 7,1912 

Jan. 10,1913 

Jan. 13,1913 

Apr. 4,1913 

Apr. 5,1912 

Dec. 6,1912 

Feb. 1,1913 

May 7,1912 

Mar. 13,1913 

May 14,1913 

Aug. 12,1912 

Mar. 31,1913 

Mar. 7,1913 

Apr. 7,1913 

Dec. 9,1912 

Do. 

July 3,1912 



145.00 


Jan. 30,1913 


75.00 


Jan. 10,1913 


1.00 


Sept. 2,1912 


1.00 


Nov. 29,1912 


100.00 


June 13,1913 


500.00 


Nov. 14,1912 


225.00 


Apr. 15,1912 


350.00 


May 14,1913 
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Purchases of rights and property — Ck)ntinued. 

IDAHO, BOISE PROJECT. 



Vendor. 


XHasorlptlom 


Considera- 
tion. 


Date of 
deed. 


B6cUa,Wiii., and wife 

RnrM, J^m 


B. 4 £.; E. i NW. i and E. i SW. i seo. 19. 

PortlonofT.3N.,R.5E.,B.M 

Easement across S£. i NW. i and NE. ^ SW. 

i sec. 15. 
T. 2 N., R. 2 W., B. M.; portion of lot 1, sec. 

4,T.2N.,R.3E.,B. M. 
NE. i BW. i sec. 6, T. 4 N., R. 6 W., B. M.; 

portion NE., J SE. i sec. 16, T. 2 N., R. 2 W., 

Easement across N. i NE. i sec. 30 and SW.i 
SW. i sec. 20, T. 3 N., R. 4 E., B. M. 

Placer location In sec. 21, T. 3 N., R. 4 E., 
B. M. 

Part W. i NE. i NE. i SW., isec. 36, T. 21 8., 
R. 46 E., W. M. 


$100.00 

1,000.00 
100.00 

100.00 

620.00 

50.00 

260.00 

76.00 


Sept. 3,1912 
Apr. 2,1913 


Brad«n, Wm., and wife 

Gloriaax, A. J 


June 39,1912 
June 15,1913 


Idaho, State of 


Dec. 19,1912 


Tifionardson, R. P...... 


Dec. 27,1912 


R08S.F.P 

Town, Mary E 


Oct. 7,1913 
Apr. 19,1913 







IDAHO, MINIDOKA PROJECT. 



Daley, Chas. M. L.... 
Scott, Sewell F 



Part W. i SE. i sec. 35, T. 9 S., R. 22 E., B. M., 

0.6 acre. 
Lots 1 and 2, block 139, townsite of Burley, 

Idaho. 




Dec. 2,1912 
Nov. 6,1912 



MONTANA, FLATHEAD PROJECT. 



BeU, Francis Edward . 
Finley, Frank 



Improvements on allotment 930, sec. 21, T. 

22N.,R. 20W., M.P.M. 
A tract of land lying in sec. 29, T. 22 N. , R. 20 

W.,M. P.M., 120 acres. 



$457.00 
200.00 



Dec. 14,1912 
Dec. 11,1911 



MONTANA, HUNTLEY PROJECT. 



Boadrye, Sam R., and wife.. 

Blight, Edward 8 

Brocksmith, W. F., and wife. 

Bnckingham, Roy W 

Davis, Andrew H 

Davis, Glen 

Hargrove, Jnlins S , 

Hansen, Mads, and wife 

Haw, James Q 

Hebner, Chas. H., and wife. 
Hebner, H. Lee, and wife... 
Hofl, Albert 0., and wife. . . 
Hottiger, Emil, and wife. . . . 



Damages to improvements on right of ^^y for 
drain, farm unit A, sec. 36, T. 3 N., R. 28 E., 
M. P. M. 



Damages to improvements on right of way for 

drain, farm unit D, sec. 35, T. 3 N., R. 29 E., 

M. P. M. 
Damages to improvements on right of wav for 

drain, fiarm unit H, sees. 12 and 13, T. 2 N., 

R. 28 E., M. P. M. 
Damages to improvements on right of way for 

drain, farm unit L, sec. 35, T. 3 N., R. 28 £., 

M.P.M. 
Damages to improvements on right of wav for 
' drain, farm unit G, sec. 35, T. 3 N., R. 29 £., 

M. P. M. 
Damages to improvements on right of way for 

drain, farm unit E, sec. 35, T. 3 N., R. W E., 

M. P. M. 
Damages to improvements on right of way for 

drain, farm unit J, sec. 35, T. 3 N., R. 28 E., 

M.P.M. 
Damages to improvements on right of way for 

drain, farm unit F, sec. 6, T. 2 N., R. 30 E., 

M.P.M. 
Damages to improvements on right of way for 

drain, farm unit K, sec. 35, T. 3 N., R. 28 E., 

M.P.M. 
Damages to improvements on right of way for 

drain, farm unit L, sec. 1, T. 2 N., R. 28 E., 

M.P.M. 
Damages to improvements on right of wav for 

drain, farm unit G, sees. 12 and 13, T. 2 N., 

R. 28 E., M. P. M. 
Damages to improvements on right of way for 

drain, farm unit O, sec. 34, T. 3 N., R. 28 E., 



M. P. M. 

Damages to improvements on right of w 
drain, farm unit I, sec. 1, T. 2 N., R. 
M.P.M 



JZ 



I 
$1.00 I Mar. 25,1913 

1.00 Mar. 27,1913 



1.00 
1.00 
1.00 
1.00 
1.00 
1.00 
1.00 



June 3, 1913 
Mar. 29,1913 
Mar. 27,1913 
Mar. 26,1913 
Mar. 26,1913 
Apr. 1,1913 
Mar. 25,1913 



1.00 ; Mar. 25,1913 



1.00 
1.00 
1.00 



June 4,1913 

Mar. 25,1913 

Do. 
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Purchases of rights and property — Continued. 
MONTANA, HUNTLEY PROJECT— Continued. 



Vendor. 



Description. 



Confllder*- 
tion. 



Date of 



HoTeland, Andrew 

Ksni, H«U7, and wife 

Kraose; Henry 

Lyons, Wm. F., and wife 

Nare, John 

Nelson, Andrew J., and wife.. 

Pfloner, Joshua A 

Portff, Frank H., and wife. . . 
Roasell, Hugh H., and wife. . . 

Rudio, Philipp, and wife 

Simon, Bruncr H., and wife. . 

Vogd, Henry, and wife 

WaU«r,IdaM 

White, La Monte, and wife. . . 



Damages to improvements on right of wai 

drain, femn unit N, sec. 84, T. 3 N., R. 38 

M. P. M. 
Damages to improvements on right of way 

drain, farm unit B, sec. 36, T. 3 N., R . ^ 

M. P.M. 
Damages to improvements on right of way 

drain, fttrm unit I, seo. 35, T. 3 N., R. 28 

M. P. M. 
Damages to improvements on right of way 

drain, farm unit E, sec. 6, T. 2 N., R. 29 

M. P. M. 
Damages to improvements on right of way 

drain, farm unit B, sec. 35, T. 3 N., R. 29 

M. P.M. 
Damages to improvements on right of way 

drain, farm unit C, sec. 5, T. 2 N., R. 30 

M. P.M. 
Damagto es improvements on right of way 

drain farm unit C, sec. 36, T. 3 N., R. 29 

M. P. M. 
Damages to improvements on right of way 

drain farm unit K, sec. 1, T. 2 N., R. 28 

M. P. M. 
Damages to improvements on right of way 

drain farm unit £, sec. 5, T. 2 N., R. 30 

M. P. M. 
Damages to improvements on right of wa; 

drain fttrm unit I, sec. 34, T. 3 N., R. 2^ 

M. P.M. 
Damages to improvements on right of way 

drain farm unit T, sec. 86, T. 3 N., R. 28 

M. P. M. 
Damages to improvements on right of wa; 

drain farm unit D, sec. 36, T. 3 N., R. 2i 

M. P. M. 
Damages to improvements on right of way 

drain farm unit E, sec 36, T. 3 N., R. 28 

M. P. M. 
Damages to improvements on right of way 

drain farm unit H, sec. 1, T. 2 N., R. 28 

^.P.M. 



SLOO 
LOO 
LOO 
LOO 
LOO 
LOO 
LOO 
LOO 
LOO 
LOO 
LOO 
LOO 
LOO 
LOO 



Mar. 26,1913 
Mar. 37,1913 

Mar. 36,1013 
Mar. 26,1913 
Mar. 27,1913 
Mar. 36,1913 
Mar. 20,1913 
Mar. 36,*1913 
Mar. 25,1913 

Do. 

Do. 
Mar. 27,1913 
Bfar. 25,1913 
Mar. 26,1913 



MONTANA, MILK RIVER PROJECT. 



Adams, George H., and wife.. 

BaaUce, Herman W., and wife, 

Do 

BaaUce, Mary D., and hua- 

band. 
Busch, Henrelch , 

Oreat Northern Railway Co. . 

Harden, Oscar E 

Hardfai, Richard D 

Hellstem, Frederick G., and 

wife. 
Henry, Burton G 

Johnson, Jurgen 

Kent, Horatio N 

Kent, Samuel J., and wife 

Kent, Samuel J., and Horatio 
N.' 



Part of NE. i SE. 1 and lots 10, 11, and 12, sec 

3, T. 30 N., R. 36 E., 118.98 acres. 
Flowage easement, S. ) NE. L lots 1 and 7, 

sec.33,T.3lN., R.36E. 
Flowage easement, S. i SE. i sec. 28, N. } NE. 

isec.33, T. 31N.,R.36E. 
Flowage easement, S. J SW. * sec 28, N. i NW. 

isec. 33, T. 31N., R.36E. 
Flowage easement, N. ) NW. J sec. 28, T. 31 

PartW. 16, T. 30 N., R. 30 E., M. P. M., 2.22 

acres. 
Flowage easement, SE. 4 NE. L NE. 1 SE. i, 

and lots 10, 11, and 16, sec. 29, T. 31 N., R. 

36 E. 
Flowage easement, S. | SE. ^ sec. 29, T. 31 N., 

Part of N*W. i SE. J, SE. i NW. L and lot 6, 

sec. 2, T. 30 N.. R. 36 E., 94.34 acres. 
SW. J NE. jr. lot 6, sec. 1, and lots 2, 7, 8, 9, fee 

12, T. 30 N., R. 36 E. 
Flowage easement, S. h SW. i sec 20, T. 31 N., 

R.36E. 
Flowage easement, SW.i NE. i, NE. i SW. J 

sec. 4, T. 30 N., R. 36 E. 
Flowage easement, SW. i_SE. *, SE. J SW. i, 

and lots 3, 5, 6, sec. 33, T. 31 N., R. 36 E. 
Flowage easement, N. | NE. I sec. 5, T. 30 N., 



12,282.80 


Jan. 23,1913 


508.38 


Aug. 9,1912 


644.26 


Do. 


424.34 


Do. 


LOO 


Nov. 18,1912 


346.50 


Sept. 11,1912 


88.00 


Dec. 19,1912 


LOO 


Aug. 12,1912 


3,773.60 


May 15,191 


1,800.00 


Feb. 13,1913 


LOO 


Nov. 18,1912 


LOO 


Do. 


254.00 


Jan. 11,1913 


U6.00 


Nov. 16,1912 



Digitized by VjOOQIC 



PXJBOHASES OF BIGHTS AKD PBOPEBTY. 



281 



PurchaacH of rights and property — Ck>ntinued. 
MONTANA, MILK RIVER PROJECT— Contlnaed. 



Vmdor. 



DcBoriptloiL 



Consider*- 
tlon. 



Date of 
deed. 



MoManus, James, and wile. . . 

Martin, George E 

Montana, State of 

Do 

Nelson, H. H., and wife 

Rothman, Gostav , 

Seeley, Lewis H., and wife. . 

Shoemaker, Wm. B., and wlf^. 



Turser, Lering A., and Ley! 

Cox and wife. 
Welton, Michael J., and wife. . 



Flowage easement. SW. i SW. i, and lots 6 and 
9.Beo.3.NB.iS£.i,andlot6,sec.4,T.aON., 
R, 36 £. 

Flowase easement, S. } SE. i, sec. 20, and lot 1 
and N£. i NE. i sec. 29, T. 31 N., R. 36 E. 

Si.8eo. 16, T. 81 N., R. 26 E., 37.6 acres. 



NW. i SE. i sec. ^8. T. 31 N., R. 31 E., 40 acres. 

Lot3,sec.7,T.30N.. R.37E 

Release lots 3, 7, 8, 9, 12, sec. 29, T. 31 N., R. 36 

E. 
Flowage easement, lots 2, 4, and 6, sec. 29, and 

lot 6, sec. 30, T. 31 N., R. 36 E. 
Right of way for flowagepurposes, Vandalia 

Dam, over the SE. ijBE. i and W.i SE. i, 

sec. 4. and NW. i, NE. isec. 9, T.80 N., R. J6 

E., M. P. M. 
Flowase easement, N. § NB. i, and lots 1 and 4, 

sec. S2, T. 31 N.. R. 36 E. 
Flowage easement, SE. i SW. h lot 3; sec. 34, 

lot 13, sec. 33, T. 31 N., R. 36 E.; lots 3 and 

4, sec. 3; and lot 1, sec. 4, T. 30 N., R. 36 E. 



I68L80 

LOO 

375.00 

400.00 

90.80 

LOO 

LOO 

LOO 



750.00 
206.26 



Aug. 9,1912 

Not. 16,1912 

Deo. 81,1912 

Do. 
Mar. 27,1913 
June 25,1912 

Aug. 12,1912 

Mar. 27,1912 



Not. 16,1912 
Aug. 9,1912 



MONTANA, SUN RIVER PROJECT. 



Floweree Sheep & Horse Co. . 
Henntpcp^n l^oid ^ x . . . r - - - 


21N.,R.4W.; 0.88 acre in sec. 4. T. 21 N.,R. 

4 W.; 7.91 acres in sec. 4, T. 21 N., R. 4 W., 

M. P. M. 
Tract of land containing 348.09 acres, as follows: 

S. » NW^ sec. 27SE. i NE. {. NE. i of SE. 

i, S. i SW. i sec. 3, and N. fUyr. i sec. 10. 

T. 221^.^. 7 W.; 11.73 acres in sec. 9. T. 22 

N^ R. 7 W.; 6.58 acres in sec. 24, T. 22 N., R. 

7 W.; 3.12 acres in sec. 31, T. 22 N., R. 6 W.; 

7.66 acres In sec. 4, T. 21 N., R. 6 W., M. P. M. 
Rteht of wav across N. J NE. i sec. 28, T. 22 N., 

ft. 8 W.. M. P. M., 11.32 acres. 
0.88 acre m SE. i NW. i sec. 5, and 7.63 acres 

in SE. J NE. i sec. 5, T. 21 N., R. 6 W., M. P. 

4.1 acres in E. | NW. i sec. 4, and 6.1 acres in 
NE. i SW. i sec. 4, T. 21 N., R. 6 W., M. P. 

11.99 acres in S. ^ SE. i sec. 4, T. 21 N., R. 6 W., 

M. P. M. 
1.76 acres in NE. i NE. i sec. 16, T. 21 N., R. 5 

W.,M.P.M. * ' ' 


$422.00 
4,282.74 

LOO 
LOO 

LOO 

LOO 
LOO 


Jan. 18,1913 
Feb. 18,1913 

Jan. 13,1913 


State of Montana .... ... ^ t 


Do 


Mar. 13,1913 


Do 


Do. 


Do 


Do. 


Do 


Do. 







MONTANA-NORTH DAKOTA, LOWER YELLOWSTONE PROJECT. 



AlUng, Ira M., and wife 

Anderson, Anders P., and 
wife. 

Anderson, Bertha, and hus- 
band. 

Anderson, Peter M., and wife. 

Benllen, Joseph 



Bmegger, John, and wife 

Cheney, W.H 

Consler, Baldwin, and wife. . , 



Right of waT for drain, SE. i sec. 36, T. 24 N., 

R. 50 £., M. P. M. 
Right of way for drain, S. i NE. \ sec. 21, T. 23 

N., xv. 50 £., M. P. If. 
Ridit of way for drain, N. i SE. J sec. 21, T. 28 

N., R. 59 £.. M. P. M. 
Right of way for drain, SE. i sec. 29, T. 23 N., 

55759 £., M. P. M. 
Damages to improvements on right of way for 

drain, N. ) NW. J sec. 1, T. 23 N., R. 59 £., 

M. P. M. 
A tract of land in sec. 23, T. 23 N., R. 59 £., 

M. P. M., 9.3 acres. 
Right of way for drain.SE. J SE. J sec. 10, T. 23 

N., R. 59E., M. P. M. 
Damages to improvements on right of way for 

drain, SE. J sec. 2, T. 23 N., R. 59 £., M. P. M, 



11.00 


May 28,1913 


LOO 


May 27,1913 


LOO 


May 23,1913 


LOO 


May 24,1913 


LOO 


May 23,1913 


232.50 


Nov. 22,1912 


LOO 


May 23,1913 


LOO 


May 26,1913 
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Purchases of rights and propertii — OontinuecL 

NEVADA, TRUCKEE-CABSON PROJECT. 



Vendor. 



Descriptioo. 



Considera- 
tion. 



Date of 
deed. 



Central Pacific Railway Co. 

and Southern Pacific Co. 
Denning, Clarence E., and 

wife. 

Folsom. Lewis D., and wife, 

and Fulton, R. L., and wife. 

Inman, Frank W., and wife . . 



Johnson, C. F. & W. R 

Eallenbach, O. C, and wife. . 



Ordway, H. E., and wife and 
Washburn, Dan. 



Smart, S. B 

Southern Pac fie Co. 



Wheeler, Willard Park, and 
wife. 



Easement to flood a portion of £. ^ N£. i sec. 

24, T. 20 N., R. 22 £., M. D. B. and M. 
Right of way across portions of sees. 35 and 36, 

T.19 N., R. 28 E., M. D. B. and M. for "L" 

linecanaL 
Right of way across S. i NE. i see. 20. T. 20 N., 

R. 23 E., M. D. B. and }i., for Truckee CanaL 
Water power ririit in connection with flour 

mill in NW. fNE. i sec. 30, T. 18 N., R. 29 

E., M. D. B. and M. , 40 cubic feet per second. 
Right of way over 8W. i NW. i sec. 34, T. 19 

N., R. 28 E.,M. D. B. and M.,for ''L" line 

canaL 
Rlpht: of w;iy over portion of SE. i sec. 17, T. 19 

N., R. 119 E., M. D. B. and M., for ''Lc" 

dram nnd "C3" drain. 
Eltrht gf way over SW. J NE. i sec. 22, T. 20 

N.p K. 23 E., M. D. B. and M. for Truckee 

Rljeht of ^^-ay across 8. ( sec. 7, T. 18 N., R. 29 
E., M. I). B. and M., for "C2x" drain. 

Rich t oi ^v4y across N. ^ SE. i sec. 19, T. 20 N., 
R 2r^ iL. .M. D. B. and M., for Truckee Canal. 

Hipht of ^vay across SE. i NW. J SW. i NE. i, 
and NK. f SE. i, sec. 21, T. 20 N., R. 23 E., 
M. D. fi, and M., for Truckee Canal. 



$10.00 
200.00 

LOO 
7,500.00 

200.00 

1.00 

LOO 

100.00 
1.00 
1.00 



Apr. 16,1913 
May ao,1907 

July 22,1912 
June 4,1913 

Nov. 30,1912 

Apr. 3,1913 

Dec. 2,1912 

Apr. 16,1913 
July 6,1912 



NEW MEXICO-TEXAS, RIO GRANDE PROJECT. 



Apod^ica, Emiliano, and wife. . 



Chavez, Pio, and wife 

Gonzales, Jose Perfect© 

Rouiller, August E., and wife. 



Sema, Maurlsio 

Velarde, Ramona Trujillo, de. 



Part of the village of Contadero, in Pedro Ar- 

mendaris grant No. 33. 4.03 acres. 

Part of village of Canta Kecio, 13.36 acres 

Area near the village of Alamosita, 95.47 acres. . . 
Part of village of Canta Recio, 47.49 acres, with 

improvements consisting of 21 houses. 
Part of village of Cantadero in Pedro Armen- 

daris grant No. 33, 6 acres. 
Part of village of Cantadero, in Pedro Armen- 

daris grant No. 33, 42.48 acres. 



960.45 

200.40 

727.45 

4,262.45 

125.25 

536.00 



Not. 15,1912 

July 25,1912 
Jan. 24,1913 
Oct. 10,1912 

Nov. 19,1912 

Apr. 6,1913 



OREGON, UMATILLA PROJECT. 



Koontz, Cjmthia A . 
Newport, H. Ross. . . 



Part NE. \ NW. i, W.J NE. h SE.i NE.i 
sec. 16, T. 3. N., R. 29 E., W. M., 4.61 acres. 

Purchase of improvements on strip in E. J NE. 
J and N. J SE. i sec. 12, T. 4 N., R. 28 E., 
W. M. 



1115.25 
78.00 



Aug. 2,1912 
Jan. 16,1913 



OREGON-CALIFORNIA, KLAMATH PROJECT. 



Adams, J. Frank, and wife. 



Addison, A. D., and wife 

American Bank & Trust Co. 
Ankeny, Cordelia L 



Anderson, Mary J., and hus- 
band. 
Anderson, Otto F 



Baxa. John 

Beardsley, J. O., and wife.. 

Best, J. A., and wife 



Bour, Geneva M., and hus- 
band. 
Bradbury, Clement, and wife. 



Brandenburg & Fountain. . 
Bru, Ernest 



Part N.J SE. J and lot 5 of sec. 7, T. 41 S., 

R. 11E.,W. M. 
Part W. i NW. i sec. 6, T. 40 8., R. 10 E.^. M. 
Part N. i SE. i sec. 26, T. 39 S., R. 9 E. W. M. . 
Part NW. i SW. i sec. 12, T. 39 S., R., 9 E., 

Part SW. i SW. i, sec. 28, T. 39 S., R. 9 E., 

W. M. 
Part SW. i NW. i sec. 32, T. 39 S., R. 9 E., 

W. M. 
Part SE . i SW. i sec. 32, T. 39 S., R. 9 E., W. M. 
Part SW. i NE. i, SE. i NW. i sec. 27, T. 39 S., 

R 9 E W M • • » 7 

Part NE.'i NE. J and lot 6 of sec. 7, lot 5 of sec. 

8, T.40S.,R. 10E.,W. M. 
Part lot 9, lec. 22, T. 39 S., R. 10 E., W. M 

Part lot 6; S. ) SE. i sec. 29, lot 1, sec. 32, 

T.39S., R. 10E.,W. M. 
Part NE. i NE. J sec. 13, T. 39 S., R. 10 E., 

W. M. 
Part lots 8, 9, 10, and ll^ec. 14, and lot 6, sec. 

13,T.39S.,R.10E.,W.M. 

1 Decree and Judgment Nov. 26, 1912. 



11.00 

LOO 
1.00 
LOO 

LOO 

LOO 

1.00 
LOO 

LOO 
40.00 
200.00 

LOO 
400.00 



Nov. 18,1912 

Aug. 27,1912 
Aug. 28,1912 
Nov. 11,1912 

July 12,1912 

Dec. 11,1912 

July 12,1912 
July 20,1912 

May 26,1913 

June 27,1912 

July 8,1912 

Apr. 22,1913 

Sept. 25,1912 
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Purchases of righU and propertf^ — OontlnuecL 
ORBGON-OALIFORNIA, KLAMATH PROJECT-Continued. 



Vendoir. 



DesGiiption. 



Ck)i]sidera- 
tion. 


Date of 
deed. 


$1.00 


Nov. 9,1912 


1.00 


Time 23,1913 


1.00 


June 27,1912 


1.00 


Apr. 30,1913 


65.00 


July 1,1912 


1.00 


Sept. 28,1912 


1.00 
60.00 


Do. 
Aug. 30,1912 


1.00 
1.00 


Mar. 24,1913 
Nov. 9,1912 


85.00 


Sept. 12,1912 


1.00 
65.00 


Feb. 19,1913 
June 24,1912 


1.00 
80.00 


Aug. 18,1912 
Aug. 29,1912 


1.00 


May 16,1913 


1.00 


Oct. 23,1912 


267.00 


Do. 


1.00 


Sept. 27,1912 


1.00 


May 5,1913 


1.00 

1.00 

1.00 

100.00 


Do. 
May 2,1913 
Dec. 11,1912 
July 20,1912 


1.00 


May 17,1913 


40.00 


Sept. 24,1912 


1.00 


May 15,1913 


40.00 
1.00 


July 2,1912 
Oct. 28,1911 


1.00 


Aug. 8,1912 


1.00 


Nov. 9,1912 


1.00 


Mar. 22,1913 


1.00 


Sept. 12,1912 


1.00 


Apr. 15,1913 


0) 


Nov. 20,1912 


1.00 


July 29,1912 


40.00 


July 2,1912 


1.00 
60.-00 


July 17,1912 
July 1,1912 


1.00 


Deo. 23,1912 



Campbell, E.B.,etal. 



Cheyne, Robert, and wife 

Corpening, F. P., and wife. . 

Cramer, R. M., and wife 

Eastwood, Simeon C 



Enterprifle Land & Invest- 
ment Co. 

Do 

Evans, Vivian R 



Fischer, John 

French, Grace G., and hus- 
band. 

Gardner, Emma K., and hus- 
band. 
Do 

Glenn, Ophelia, and husband. 

GrcDnon, Fred U^ and wife . . 
Giifflth, Stephen H., and wife. 



Grfflth, Stephen H 

Harris, W. D., and wife. 

Do 

Henry, E. B., and wife. . 
Johns, Albert, and wife. . 



fi3amath County 

KriEO. Frank, and wife 

McLain, Glen G 

Maddox, J. A 



Do. 



Mark, Albert. 
Do 



Mark,MMy 

Masten, w. W., and wife. 



Mason, Burge W., and wife. . 

Melhase, Fred, and others . . . . 

Mendenhall, Bertha L., and 

husband. 
MiUer,LD 



Miller, Oliver M., and wife. . 
Moore, C. S. & R. S 



Moore, Chas. S., and wife. 



Moore, B. L. & E. H 



Moorland, A. S., and wife... 
Nylander, Hans, and wife. . 



Do. 



Part BE. \ NE. i and lot 1, sec. 36, T. 39 S., 
R. 8 E^ W. M., and NE. i NE. \ sec. 30, T. 

39 8.JR.9E.,W.M. 

Part SW. i SW. i sec. 7, T. 40 8., R. 10 E., 

W. M. 
Part lots 4 and 6, sec. 14, T. 39 S., R. 10 E., 

W.M. 
Part SE. i SW. i sec. 34, T. 39 S., R. 11} E., 

WM 
Part'lote 8 and 9, sec. 17, T. 40 S., R. 10 E., 

W.M. 
PartSE.iNE.i8ec.33,T.38S.,R.9E.,W.M. 

Part tract No. 40, Enterprise tracts 

Part lots 7 and 10, sec. 4, T. 40 S., R. 11 E., 
W. M. J f f * 

PartlotB3and4.sec.3, T. 40S.,R. 11 E., W. M. 
Part SE. i SE. \ and lot 2, sec. 19, T. 39 S., R. 

9 E liV M 

Part lots 19 and 20 and NW. \ S W. \ sec. 2, T. 

40 S., R. 11 E., W. M. 

Part lot 20, sec. 2, T. 40 S.. R. 11 E., W. M. . . . 
Part lot 3, sec. 8. and lot 10, sec. 17, T. 40 S., 

R.10E.,W.M. 
Part S.i SE. * sec. 26, T. 39 S., R. 9 E., W. M. 
Part NE. i NE. \ sec. 32, T. 39 S., R. 11* E., 

NE. i NE. J sec. 6, T. 40 8., R. 10 E„ W. M. 
Part S. k NW. i, S. } SW. J, sec. 28, T. 39 S., 

R.llJE.^.k. 
Part S. iSW. i and NW. \ SW. k sec. 27, T. 

39S.,R.9E^W.M. 
Part NW. i SW. i, SW. \ SE. 4. SE. J SW. \ 

sec. 27, T. 39 S., R. 9 E., W. M. 
Part SW. i NE. i sec. 22, T. 39 S., R. 9 E., 

W M 
Part'sW. 4 SW. i, SE. \ SW.J sec. 14, and 

NE.i NW. \ sec. 23, T. 39 8., R. 9 E., W. M. 
PartSE.iNE.i8ec.l5,T.39S.,R.9E.,W.M. 
N. \ SE. 1 SE. \ sec. 10, T. 41 S., R. 11 E., W. M. 
Part N. i SW. i sec. 32, T. 39 8., R. 9 E., W. M. 
Part lot 4, sec. 21; 8. { SW. J, sec. 22;1^E. J 

NW. i_and SW. J NE. i, sec. 27, T. 40 S., 

R.10E.,W.M. 
Part SW. i SW. i, sec. 22; lot 4, sec. 21; lot 4, 

sec. 28; NW. \ NW. i and lots 8 and 9, sec. 

27,T. 40S.,R. 10E.,W.M. 
Part W. i lot 3 and lot 4, sec. 4, T. 40 8., R. 11 

Part'NW. J NW. \ sec. 34, T. 39 8., R. Hi E., 

W M 
Part lot'2 and E. J lot 3, sec. 4, T. 40 8., R. 11 E . 
Part SE. \ SW. i, sec. 22; E. § NW. i, 8. i NE. 

*, and N. h SE. }, sec. 27; SW. i NW. i, NW. 

i SW. i, sec. 26, T. 39 8.. R. 11* E., W. M. 
Part NW.i 8 W. i, SW. \ N W. \ sec. 22, T. 39 

S.,R.9E.,W.M. 
Part SW. i SW. } sec. 30, T. 39 S.. R. 10 E.« 

W.M. 
Part lot l,sec.2,T.40S.,R.llE., W.M 

Part lot 12, sec. 20; 8 W. J SE. i; SE. i SW. J, 

sec. 17, T. 39 8., R. 9 E., W. M. 
Part W.J NE. \ and NE. \ NW. J sec. 28, T. 

39 8., R. 9 E., W. M. 
Canal system, water rights and right of way 

across lot 4, sec. 30, T. 38 8., R. 9 E., W. M., 

and lots 4 and 5, sec. 30, and lots 1 and 2, sec. 

31, T. 38 8., R. 9 E., W.M. 
Part SW. 1 SW. i; NE. J SW. \; SE. * NW. \ 

sec. 26; SE.i SE. Jsec.27,T.39 S.,R.9E., 

W M 
Part'lots 15, 17, and 18 sec. 3, T. 40 S., R. 11 E., 

Partlot 8, sec. 20, T. 39 8., R. 10 E ., W. M 

Part SW.i NE.i: NW.iSE.i,sec.8,T.40S., 

R. 10 E., W. M. 
Part SE.J^NW. i. and lot 4 sec. 8, T. 40 S., R. 

10 E., W.M. 



1 Perpetual right to 206 seoond4B0t of water fh>m Keno Canal. 
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^rchases of rights and property — Continued. 
OREGON-CALIFORNIA. KLAMATH PROJECT-Conttntied. 



Vendor. 



Description. 



Considera- 
tion. 



Date of 
deed. 



Olene Live Stock Co. 



Pftomstlelil, Louis, and wife. 

Roberts, Hiram H.. and wife, 
Sargent, H. H., and wife 



Short, J. B., and wife.. 

Do 

Shulmire, Charles 



Smith, Joseph W 

Steeman, Charles and wife., 
btewart, Tassey, and wife. . . 



S tokel, Joseph , 

Taylor, Joseph C, and wife. 



Tingley, W. L., and wife. 
Tipton, H. C, and wife. . . 
Tipton, John M 



Van Meter, Etta, and husband 
Walton, G. L^ and wife 
Watters and Crani 



Webber, Maggie, and husband 
White, G. W., and wife. . . 



Williams, J. L. Ferd 

Wtthrow, Bert E., and wife . . 
Worden, Chas. E., and wife .. 



Do. 
Do. 



Young, D. EUis, and wife.. 



PartS.JNE.i,E.iSE.isec.ll,SW.iNW.* 

and lot 1, sec. 12; lot 5, sec. 13, T. 39, 8. R. 10 

E.,W.li. 
Part lot 12, sec. 35, T. 39 S.. R. llj E., W. M.. 

lots 2, 3, and 4. sec. 2, lots 8 and 9, sec. 3, T., 40 

S., R. 11 E., W. M. 
PartE.iSW.isec.33,T.39S.,R.mE.,W.M. 
Part EJNW.i and W. } NE. J sec. 12, T. 39 8., 

R. 10 E., W. M. 
Part lot 8, sec. 19, N.J NE. i sec. 30; NW. i 

NW.i sec. 29,T. 39 S., R. lU E., W. M. 

PartNE.Jsec.33,T.39B.,R.lUE.,W.M 

Part NW. i NW. i sec. 28, T. 39 8., R. 9 E., 

W. M. 
Part NW. J 8W. i sec. 28, T. 39 S., R. 9 E., 

W M 
PartNE. J NW. J sec. 19, T. 40 S., R. 10 E., 

W. M. 
Part'lots 5 and 6, sec. 20, NW. i NE. i and E. i 

SE. J sec. 29, T. 39 S^ R. llj E., W. M. 
PartE.JSEJsec.32,T.39S.,R.9E.,W.M... 
Part SE. i SE. i sec. 13, T. 39 S^ R. 10 E., W. 

M. and lots 9 and 10, sec. 19, T. 39 S., R. 11} 

E W M 
PartV.*} NW. i: N. | SW. i, W. i SE. i sec. 

33,T.39S.,R.9E., W. M. 
lart SE.iSE. J sec. 12,T.39S„R.10E., W. 

M.,andSE.Jsec.l8,T.39S.,R.ll}E.,W.M. 
Part SE. i sec. 12, T. 39 S., R. 10 E., W. M., 

and W. A and SW. i of SE. J sec. 18, T. 39 S., 

R. llj E., W. M. 
PartW.iSE.i,sec.29,T.39S.,R.lliE.,W.M. 

Part lot 2, sec. 19, T. 39 S., R. 9 E., W. M 

Part E. i SE. 1 sec. 6, T. 40 S., R. 10 E., W. M. 
Part NW. i SW. i sec. 33, T. 39 S., R. llj E., 

W. M. 
Part SE. I SE. J sec. 18, NE.i NE. J sec. 19, 

and NW. J NW. i sec. 20, T. 39 S., R. 11} 

E., W. M. 
Part SW. i SW. J sec. 34, T. 39 S., R. 9 E., 

W. M. 
Pnrt lots 6 and 7, sec. 17; lot 5, sec. 20; lots 8 

and 11, sec. 21, T. 40 S., R. 10 E., W. M. 
Part lots 2 and 3, sec. 21; lot 1, sec. 28; lot 8 and 

NE. i SE. i sec. 20; SW. i SW. i sec. 34; lot 

4, sec. 21; lot 3, sec. 28; lots 2, 3, 4, 9, and 10, 

sec. 21, T. 39 S., R. 9 E., W. M. 
Part NW. i SW. i sec. 26, T. 39 S., R. 9 E., 

W. M. 
Part SE. i SE. i sec. 33, SE. i NE.J and lots 

6 and 12, sec. 20; SE. i NW. J, NE. J SW. i 

and NW. i SE. i, sec. 22, T. 39 S., R. 9 E., 

Part'NW. J NE.i, NE. i NW.i, sec. 33; 8. } 
SW. i, sec. 28, T. 39 S., R. 10 E., W. M. 



$500.00 

LOO 

55.00 
386.00 

80.00 

LOO 
LOO 

LOO 

100.00 

100.00 

LOO 
40.00 

1.00 
75.00 
75.00 



35.00 
1.00 
LOO 

40.00 

100.00 



1.00 

125.00 

1.00 

1.00 
1.00 



2 farm 
bridges. 



Dec. 20,1912 
l^y 27,1913 



July 
Jane 



2,1912 
29,1912 



Aug. 29,1912 



May 
June 

Sept. 

July 

Dec. 

July 
Feb. 



15,1913 
11,1912 

18,1912 

10,1912 

19,912 

11,1912 
24,iai3 



July 11,1912 

July 2,1912 

Do. 



Aug. 16,1912 
Nov. 11,1912 
Apr. 30,1913 
Sept. 9,1912 

July 22,1912 



July 9,1912 
Jan. 14,1913 
Feb. 3,1913 

Aug. 6,1912 
Do. 

May 24,1913 



SOUTH DAKOTA, BELLE FOURCHE PROJECT. 



Brandsberg, Christian ' Easement for right of way through SE. J of 



Kellum, Truman C, and wife. 



Norman, Olaf, and wife.. 



NW. i, sec. 2j T. 8 N., R. 3 E., B. H. M. 
Easement for right of way through W.i NW. J 

and W. } SW. J, sec. 29, T. 9 N., R. 4 E., 

B. H. M. 
Easement for right of way through SE. i NE. i 

of see. 17, T. 8 N., R. 6 E., B. H. M. 




Oct. 18,1912 
Dec. 18,1912 

Nov. 2,1912 



WASHINGTON, YAKIMA PROJECT. 



Allen, Ed. C, and wife, and 
Wright, O. C., and wile. 

Austin Fruit Co 



Defining 



through ] 
W.M. 



. J sec. 34, T. 10 1 



;ht ot way ^unnyside 
eral across NE. \ SE. J sec. 



Canal 
23 p., 



Defining right of way Snipes Mountain lat- 
eral across NE. i SB. J sec. 31, T. 10 N., R. 
22E.,W.M. 



Dec. 28, 1912 



Aug. 13, 1912 
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Purchases of rights and property — Gontinaed. 

WASHINGTON, YAKIMA PROJECT-ContllMWd. 



Vend0r. 



Description. 



Considera- 
tion. 



Date of 
deed. 



Baker, Clarence, and wife.. 
Barkwffl, Ben, and wife . . . 
Beek, Rick 



Do. 



Benedict, Chas. N., and wife . 
Bone, Bnfus H., and wife . . . 

Bragdon, Louise S 



Bridgman, Hattie R., and 
husband, and Otto Dekkcr 
and wife. 

Brldgman, Hattie R., and 
husbana. 

Cresci, Peter 



Dean, Elza, and wife . . . 
Dekksr, Otto, and wife . 



Dunn, Cassius M ^ 

Dunn, Harvey, and wife.. 



Fleming, W. 8., and wife . 
Forsell, Jonas, and wife.. . 
Gi]]ett,C.R., and wife... 



Hame, Wm., and wife . 

Hardman, John 

Do 



Hardman, Myrtle Irene, and 
others. 



Harrison, W. H., and wife 

Hedden, W. H., and wife.. 

Helme, James S 

Herold, John C, and wife.. 

Hoagland, J. M 

Do 



Hutchinson, Samuel, and 
wife. 

Klllian, Paul, and wife 



Improvements on right of way Rooky Ford 
latOTal, east half tract A, town of Orandview. 

30*foot strip across lot 8 of Campbell's addition 
to Prosser. 

Defining right of way south branch Snipes 
Mountain lateral over NW i NW. i sec. 2, 
T.9N.,R.22E., W.M. 

Defining right of way south branch Snipes 
Mountain lateral over SW. i NW. \ sec. 2, 
T.9N., R.22E., W. M. 

Site for patrol house, Tieton Unit, in SW. i 
SE. JNE. Jsec. 18, T. 14 N., R. 17 E., W. M. 

150-foot strip establishing right of way Sunny- 
side Main Canal across N. | S. i and SW. i 
NW. i sec. 29, T. 9 N^ R. M E., W. M. 

An irregular tract in NE. i NB. i sec. 21, T. 9 
N., R.23E.,W. M. 

Right of way Snii)es Mountain lateral across 
SE. i SE. i sec. 34, T. 10 N., R. 22 E., W. M. 

Right of way for Snipes Mountain lateral over 

a. i SE. J sec. 34, T. 10 N., R. 22 E.. W. M. 
Improvements on right of way, lateral 44.57a, 

sec. 10, T. 9 N., R. 23 E., W. M. 
Right of way, Ryder lateral, in block F, 

Grand view. 
Defining right of way south branch Snipes 

Mountain lateral over SW. \ NW. i sec. 2, 

T.9N., R.22E.,W. M. 
Improvements on right of way, sec. 24, T. 9 N., 

R.22E..W.M. 
Additional right of way Sunnyside Main Ca- 

nal J acres &i S. i SE. i sec. 33, T. 11 N., R. 

21 E., W.M. 
Improvements on 50-foot strip across E. l 

N W. i SE. J sec. 31, T. ION., R. 22 E., W. U. 
Improvements along Ryder lateral over NE. i 

NW. i sec. 21, T79 N;, R. 23 E., W. M. 
Improvements along Ryder lateral over W. ) 

tract A of Grandvfew, sec. 23, T. 9 N., R. 23 

E.,W. M. 
Improvements along Snipel^ Moimtain lateral 

over lot 1, block 5, Harrison's acre tracts, 

sees. 25 and 26. T. 10 N., R. 22 E., W. M. 
Defining old right of way of Sunnyside Main 

Canal through NE. iNW. land NW. JNE. 

J sec. 30, T. 9 N., R. 24 E., W. M. 
Defining right of way Simnyside Main Canal 

through SE. I NE. J sec. 30, T. 9 N., R. 24 

E.,W.M. 
Defining right of way Snipes Mountain lateral 

over lot 10, block A, Geo. E. Shaw's acre 

tracts, Sunnyside, sec. 25, T. 10 N., R. 22 E., 

W. M. 
Defining right of way Sunnyside Main Canal 

through NE. i NW. i sec. 34, T. 10 N., R. 23 

E., W. M. 
Improvements along Snipes Mountain lateral 

through lots 13 and 14, Lichty's subdivision, 

Sunnyside, sec. 25, T. 10 N., R. 22 E., W. M. 
Defining right of way Sunnyside Main Canal 

through SW. i sec. 34, T. 10 N., R. 23 E., 

Right of way Sunnyside Main Canal over S. i 
SW J^and SW. i SE. i sec. 10, T. 10 N., R. 22 
£., W. M. 

Defining li^t of way Sunn3^de Main Canal 
through W. J SW. } sec. 19, T. 9 N., R. 24 E., 

Defining right of way Sunnyside Main Canal 
aCTOSsNW. i NW. J sec. 30, T. 9 N., R. 24 E., 
W.M. 

Defining rl^t of way Sunnyside Main Canal 
throufh SE. i NE. isec. 33, T. 10 N., R. 23 E., 

Improvements along Ryder lateral over B. h 
SW. i NE. t sec. W, T. 9 N., R. 23 B.,W. m! 




1.00 



Deo. 7,1912 
July 24,1912 
July 12,1912 

Do. 



400.00 


Apr. 15,1912 


1.00 


Oct 34,1912 


100.00 


Aug. 7,1912 


1.00 


July 27,1912 


1.00 


July 25,1912 


47.50 


Nov. 14,1912 


188.00 


Deo. 4,1912 


1.00 


July 12,1912 


30.00 


Oct 3,1912 


450.00 


Apr. 12,1913 


10.00 


Aug. 13,1912 


152.00 


July 3,1912 


eaoo 


Mar. 11,1913 


36.00 


July 26,1912 


1.00 


Oct 24,1912 


1.00 


Do. 




Mar. 14,1913 


1.00 


Oct 15,1912 


20.00 


Mar. 30,1912 




Sept 5,1912 


1.00 


Sept 11,1912 


1.00 


Nov. 7,1912 


1.00 


Do. 




July 29,1913 
July 20,1912 


90.00 
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Purchases of rights and property — Continued. 
WASHINGTON, TAKIMA PROJECT-Contlnued. 



Vendor. 



DescdpHon. 



CoDsidera- 
tion. 



Date of 
deed. 



Knykendall, G. B., and wife . 

Lowe, Arthur £., and wife. . 

Do 

Do 

Matthews, Grant 

Northern PaciQc Ry. Co 

Do 

Do 

Do 



Northwestern Improvement 

Co. 
Pacific Power & Light Co 



Petty, May K., and husband , 

Phoenix Investment Co 

Prosser Falls Land & Power 
Co. 

Howe, Anson, and wife 

Sutter, H. W., and wife 

Waggoner, I. S., and wife 

Walker, Wesley J., and wife. 

Warner, E. J., and wife 

W ashington Irrigation Co ... . 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 



Additional right of way for pipe line through 

lot 14, block A, Shaw's acre tracts. Sunny- 
side. 
Improvements along Ryder lateral through 

NW.iNE.isec.22,T.9N..R.23E.,W.M. 
Defining right of way Ryder lateral in NE. } 

NE. J sec. 22, T. 9 N., R. 23 E., W. M. 
Additional right of way Ryder lateral, in N. J 

NE. i sec. 22, T. 9 N., R. 23 E., W. M. 
Improvements along Snipes Mountain lateral 

over SW. \ NW. J sec. 31, T. 10 N., R. 22 E., 

W.M. 
Defining right of way Snipes Mountain lateral 

across NW. i NW. \ andSW. J NE. isec. 31, 

T. 10 N., R. 22 E., W. M. 
Defining right of way Sunnyside Main Canal 

across SE. J NE. i sec. 13, T. 10 N., R. 22 E., 

W.M. 
Defining right of way Sunnyside Main Canal 

across SwT i SE. i sec. 17, T. 10 N., R. 23 E., 

W.M. 
Defining right of way Sunnyside Main Canal 

across lots 2 and 3, 8. \ NE. }. SE. } NW. i, 

NE. i SW. J. NW. J SE. I, NE. J SE. i, fi 

sec. 19, T. 9 N., R. 25 E., W. M. 
Purchase for gravel-pit purposes let 1 firac. NE. 

\ NE. i sec. 3, T. 20 N., R. 13 E., W. M. 
Defining right of way Prosser west lateral 

across NW. i SE. i SW. i and SW. I SE. i 

SW. i sec. 1, T. 8 N., R. 24 E., W. M. 
Additional rient of way Snipes Mountain lat- 
eral across Tots 1 and 10, block C, and lot 1, 

block D, Fairview addition, Sunnyside. 

sec. 25, T. 10 N., R. 22 E., W. M. 
Improvements various laterals in SE. } sec. 4, 

T. 12 N., R. 17 E., W. M. 
Defining right of way lateral Sunnyside Main 

Canal through SE. J SW. J sec. 1, T. 8 N.. 

R.24E..W.M. 
Purchase for gravel-pit purposes tract in SW. 

comer N W. J ^E. J sec. 21, T. 10 N., R. 22 E.. 

W.M. 
Improvements along Sunnyside Main Canal in 

SW. i SE. i sec. 24, T. 11 N., R. 20 E., W. M. 
Improvements along Sunnyside Main Canal 

through SW. J SW. J sec. 2, T. 10 N.. R. 

21 E., W. M. 
Defining right of way Sunnyside Main Canal 

through NW. J sec. 34, T. 10 N., R. 23 E., 

Improvements along Snipes Mountain lateral 

through W. ^ NW. j SE. } sec. 31, T. 10 N., 

R. 22E.. W. M. 
Defining right of way Snipes Mountain lateral 

through NE. i SE. \ and NW. J SE. i sec. 

31,T. ION., R. 22E., W. M. 
Defining right of way Ryder lateral through 

NW. i sec. 20, T. 9 N., R. 23 E., W. M. 
Defining right of way Sunnyside Main Canal 

in sec. 27, T. 10 N., R. 23 E., W. M. 
Defining right of way Sunnyside Main Canal 

through S- J N. i sec. 27, T. 9 N., R. 24 E., 

W. M. 
Defining right of way south branch Snipes 

Mountain lateral through SW. ^ and east 

branch Snipes Mountain lateral through SE. 

} SW. J SW. i sec. 2, T. 9 N., R. 22 E.Tw. M. 
Defining right of way Sunnyside Main Canal 

through NW. } and NW. } NE. J sec. 25, 

T. 9 N., R. 24 E., W. M. 
Defining right of way Sunnyside Main Canal 

through S. i SE. isec. 3, T. 10 N., R. 21 E., 

Defining right of way Sunnyside Main Canal 
through sec. 9, T. 10 N., R. 22 E., W. M. 

Defining right of way Sunnyside Main Canal 
through NW. J sec. 3, T. 9N., R. 23 E., W. M. 



$12.00 

17.50 

1.00 

528.50 

75.00 

1.00 

LOO 

LOO 

LOO 

1,91L80 



425.00 



300.00 



150.00 

45.00 
25.00 



10.00 
LOO 



LOO 
LOO 

LOO 

LOO 

LOO 

LOO 
LOO 



Aug. 1,1912 

Mar. 13,1913 

Do. 
Aug. 29,1912 
Aug. 16,1912 

Aug. 30,1912 

Mar. 31,1913 

Do. 

Do. 

Dec. 2,1912 
Aug. 13,1912 

Sept. 21,1912 

July 29,1912 
Feb. 14,1911 

Oct. 26,1912 

Sept. 3,1912 
Aug. 26,1912 

Sept. 9,1912 

Aug. 14,1912 

Oct. 19,1912 

Sept. 16, 1912 
Oct. 19,1912 
Oct. 25,1912 

Oct. 19,1912 

Do. 

Do. 

Do. 
Do. 



Digitized by VjOOQIC 



PTTBCHASES OP EIGHTS AND PBOPBBTY. 



287 



PurclMses of rights and propertu — CJontinued. 
WA8HIN0T0N, YAKIMA PROJECT— Continued. 



Vendor. 


Description. 


Considera- 
tion. 


Date of 
deed. 


Washington Irrigation Co. . . . 
Do 


Defining right of way Sunnyside Main Canal 
through'NW.Jand S. ^ NE. J sec. 7, T. 10 
N., R. 22 B., W. M. 

Defining right of way Sunnyside Main Canal 
through W. i NW. i sec. 13, T. 10 N., R. 22 

thro^h S. i NE. i sec. 15, ^. 10 N., R. 22 E., 

Defining right of way Sunnyside Main Canal 
through NW. i NW. J sec. 13, T. 9 N., R. 
23E^W.M. ' ' ' 

Defining right of way Sunnyside Main Canal 
through W. J SW. isec. 13, T. 9N., R. 23 E., 

Defining right of way Sunnyside Main Canal 
through ITj SE. \ sec. 29, T. 9 N., R. 24 E., 

of way through lot 152, Grandview orchard 

tracts. 
Additional right of way Ryder lateral in S W. i 

SW. i sec. 15, T. 9 N., R. 23 E., W. M. 
Defining right of way Sunnyside Main Canal 

through Zillah Heights orchard tracts, sec. 

1,T.10N..R.21E.,W.M. 

through NE. i and NE. i SE. i sec. 11, T. 9 

N.,R:23E.,W.M. 
Defining right of way Sunnyside Main Canal 

through NE. J NE. i sec. 12, T. 10 N., R. 21 

E., W. M. 
Definhig right of way through NW. i SW. i 

NE. i_and W. | SE. i sec. 21, T. 10 N.. 

R. 23^., W. M. 

through SE. i SW. i sec. f7, T. 10 N., R. 23 

E., W. M. 
Defining right of way Sunnyside Main Canal 

through S. i SE. JNW. i, SW. iNE. i, and 

N. * SE. i sec. 3,T. 9 N., R. 23 E., W. M. 
Defining right of way South Branch Snipes 

Mountain lateralthrough J SE. JNW. secf 10, 

T. 9 N., R. 22 E., W. M. 
Defining right of way Sunnyside Main Canal 

througi NW. i ITW. i sec. 34, T. 10 N., 

R. 23 £., W, M. 
Easement for wagon road over NE. i NE. } 

sec. 8, T. 14 N.,ll. 16 E., W. M. 
Defining right of way Sunnyside Main Canal 

over NE. i SW. i and Nfi. i NW. i SW. i 

sec. 16, T. 11 N., R. 20 E., W. M. 
Additional right of way Ryder lateralinNW. i 

NW. i see. 22, T. 9 N., R. 23 E., W. M. 
Additional right of way Sunnyside Main Canal 

through sec. 3. T. 10 N., R. 21 E., W. M. 
Defining right of way Snipes Mountain lateral 

througi NW.^ and SW. i sec. 35, T. 10 N., 

Deftoing A^t of way Zillah wastewayover 
NB.fNE.i8eo.36,T.llN.,R.20E.,W.M. 


11.00 
1.00 
1.00 
1.00 
1.00 
1.00 
1.00 


Oct. 19,1912 
Do 


Do 


Do 


Do 


Do 


Do 


Do. 


Do 


Do 


. Do 


Do 


Do 


Aug. 28,1912 
Oct. 19,1912 

Do. 


Do 


1.00 
1.00 
1.00 
1.00 
1.00 
1.00 
1.00 


Do 


Do 


Do 


Do..-. 


Do 


Do 


Do. 


Do 


Do 


Waterstrat, Paul 


July 23,1912 
Sept. 5,1912 


WtbtMr, Harold A., and wife. 


Weddle,MaryJ 


1.00 


Do. 


White, Isaac, and wife 


Mar. 3, 1913 


Wlllif^Tpi^, ChfiA. F! 


200.00 
146.00 


Aug. 8,1912 
Aug. 10,1912 
Oct. 7,1912 

July 2, 1912 


YaUma County 


Do 


Zillah, town of 
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pbincipaIj current contracts. 

In the following tables are shown, by projects, data relative to the 
principal contracte in operation or completed during the fiscal year 
ending June 30, 1913: 

Principal current cantracU. 

ARIZONA, SALT RIVER PROJECT. 



No. 


Date. 


Contractor. 


Description. 


Estimated 
value. 


Estixnated 
Jinw3S*19i3. 


Coxnpletion 


362 
402 

484 


Apr. 6,1911 
Aug. 2,1911 

Dec. 24,1912 

Am. 30,1913 

Jan. 31,1913 

Feb. 3,1913 


S. Morgan Smith.. 
Moloney Electric 

Co. 
Herbert J. Mann. . 

J. H. RoebUng 

Sons Co. 
Chicago Steel 

Producti Co. 
Pierson Roeding 

Co. 


Water wheels 

Transformers 

Concrete struo- 

tures. 
Wire 


918,100.00 
5,730.00 

19,643.82 

7,206.10 

22,660.00 

10,160.00 


912,066.67 
i 4, 760. 00 

U9,643.82 

6,404.58 


Dee. 17,1911 
Oct. ai,19U 

Apr. 19,1913 
May 6,1913 
Apr. 19,1913 


485 


Tower tops 

Insulator chains. . . 


486 









COLORADO, GRAND VALLEY PROJECT. 



500 



Jmie 28,1913 



Reynolds Ely Con- 
struction Co. 



Earthwork, Can- 
yon division 
Mft in Canal. 



9109,568.00 



Sept. 30,1914 



COLORADO, UNCOMPAHGRE VALLEY PROJECT. 



427 

436 
483 
492 



Dec. 14,1911 

Feb. 15,1912 

Jan. 29,1913 

May 10,1913 



Sayler Construc- 
tion Co. 
Maney Bros. (bCo. 

John Palmgren 
and copartners. 

Sayler Construc- 
tion Co. 



East Canal en- 
largement. 

West Canal exca- 
vation. 

West Canal ex- 
tension. 

Canal excavation. . 



918,060.00 
78,363.00 
11,390.00 
72,930.00 



1919,216.61 

175,125.48 

10,788.90 

11,848.50 



July 31,1912 
Sept. 1,1912 
Aug. 1,1913 
Dec. 31,1913 



IDAHO, BOISE PROJECT. 



391 



428 



442 
443 



466 



May 22,1911 

July 22,1911 

Jan. 17,1912 

Mar. 29,1912 

Apr. 12,1912 

Dec. 10,1912 



Westi n g h u s e 
Electric & Mfg. 
Co. 

Lidgerwood Mfg. 
Co. 

American Loco- 
motive Co. 

AUis-Chalmers Co. 

United Iron 
Works. 

Wheeling Mold & 
Foundry Co. 



Electrical appa- 
ratus. 

Cableway appa^ 

ratus. 
Steam shovel , 

Cement plant 

Rotary drier 

Gates 



1 Completed. 



95,880.00 

29,676.00 

9,322.00 

18,090.00 
1,260.00 

26, 100. 00 



195,880.00 

130,126.00 

19,197.00 

114,745.00 
11,260.00 

14,775.00 



Aug. 20,1911 

Nov. 18,1911 

Feb. 13,1912 

June 6,1912 
May 3, 1912 

Apr. 22,1913 
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Ptinoipal current contracts — Ck>iitiiiued. 

IDAHO, ICmiDOEA PBOJBCT. 



Date. 



Contractor. 



Descriptioa. 



Estimated 
value. 



Estimated 

earnings, 

Jtme 30, 1913. 



GompletiQn 



tmpiel 
due. 



Aug. 5,1908 
....do 

Aug. 12,1906 
Oct. 30,1908 
May 6,1910 

Aug. 29,1912 

July 29,1912 
Nov. 18,1912 
Mar. 3,1913 



AUis-ChalmersCo. 
,....do 

r resting house 
Electric & Mfg. 
Co. 
General Elec. Co.. 

Portland Wood 
Pipe Co. 

Minneapolis Steel 
Machinery Co. 

Ferine Machinery 
Co. 

BucyrusCo 



Electrical apiMk 

ratus. 

Tivbines and 
pumps. 

Electrical . appa- 
ratus. 

Substation equip- 
ment. 

Furnishing and 
erecting wood 

Radl^ gates 



CentrilUgal pumi>s. 

Electric dragline 
excavators. 



144,590.00 
206,807.00 
127,892.85 

12,788.00 
6,000.00 

3,920.00 

1,340.00 

22,300.00 



$44,384.26 
107,407.00 

129,943.82 

11,455.20 
6,202.59 

3,470.00 



>Sept.30,19U 
Do.» 

Aug. 2,19U 

Sept. 1,1910 
iDeo. 4,1912 

Sept. 12, 1912 
Jan. 17,1913 
Aug. 31,1913 



MONTANA, FLATHEAD PROJECT. 



407 Sept. 19, 1911 Nelson Rich Fablo dams and $116, 093. 00 $145, 419. 64 Nov. 1, 1912 



MONTANA, HUNTLEY PROJECT. 



Oct. 10,1911 

May 27,1912 
June 11,1913 



J. S. Hilend. 



Frederick Tews... 
£. Lindstrom 



Construction struc- 
tures, schedule 7. 

Drainage trenches . 

Construction tile 
drains. 



$32,549.25 

2,420.50 
38,521.50 



1 $29, 699. 27 
12,618.40 



July 1,1912 



Oct. 
Jan. 



1,1912 
8,1914 



MONTANA, MILK RIVER PROJECT. 



June 14,1912 

June 21,1912 
Aug. 7,1912 

Nov. 6,1912 

Nov. 6,1912 

Dec. 21,1912 

.....do 

Jan. 10,1913 

Jan. 17,1913 

May 3,1913 



John S. Penson. 



J.E.Hilton 

The Wm. B. Pol- 
lock Co. 
Winston Bros. Co. 



Chas. Wilhite & 

Co. 
Tebbs 6i Taggart. . 

J.E.Hilton 



Chas. Wilhite & 

Co. 
J.E.Hilton 



Buchanan & Co. . . 



Earthwork and 
structures. 

Earthwork 

Steel pipe 



Earthwork, sched- 
ule 4. 

Earthwork, sched- 
ules 1-3. 

Earthwork, sched- 
ule 1. 

Earthwork, sched- 
ule 3. 

Earthwork, sched- 
ule 2. 

Earthwork, sched- 
ules 1 and 3. 

Earthwork, sched- 
ule 2. 



$23,722.65 

47,638.00 
$21,565.13 

77,600.00 

163,330.00 

17,650.00 

24,300.00 

51,700.00 

118,150.00 

42,450.00 



1 $23, 399. 30 

» 48, 787. 73 
$9,485.00 

18,846.04 

111,816.05 

3,608.60 
12,186.86 
SS,968.60 
39,948.26 

6,700.55 



Dec. 31,1912 

Do. 
Feb. 12,1913 

Apr. 1,1914 

Do. 
May 31,1914 

Do. 

Do. 

Do. 

Do. 



MONTANA, SUN RIVER PROJECT. 



Aug. 29,1912 



JohnL. B. Mayer. 



Manufacturing of 
lumber. 



$19,000.00 



$17,855.00 



12872°— 14 19 



1 Completed. 
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Pfinoipal current contracts — Continued. 

MONTANA-NORTH DAKOTA, LOWEB YELLOWSTONE PROJECT. 



No. 


Date. 


Contraotor. 


Deflcriptlcn. 


Estimated 
value. 


Estimated 

earnings, 

June 30, 1913. 


Coim;>letian 


461 
466 
409 


Oct. 18,1912 
Nov. 18,1912 
Sept. 28,1912 


L. W. Doteoii 

HeoryDore 

J. M. Kerr 


Earthwork, sched- 
ule 3. 

Earthwork, sched- 
ule 2. 

EartJiwork,8ched- 
ulel. 


11,746.00 
10,448.00 
12,666.60 


^$2,442.15 
5,721.66 
6,101.13 


June 1,1913 
July 31,1913 
June 1,1913 



NEBRASKA-WYOMINO, NORTH PLATTE PROJECT. 

LOW UNX CANAL. 



481 

477 

482 
476 
472 
474 

471 
470 

473 



Dec. 26,1912 
do 

Jan. 9,1913 

Dec. 21,1912 

Dec. 27,1912 

Dec. 24,1912 



do 

Dec. 23,1912 

Dec. 21,1912 



Ira M.Hewitt..... 
W. L. Townsend. 



FredLarsen 

A. J. Parish 

J. F. McAllister... 
Petersen 6i Chris- 

tensen. 
James W. Talmage 
Lacy Bros 



W.C. Broadbent.. 



Schedule 1 

Schedules 8, 3, 4, 9, 

16. 

Schedules 

Schedules 6 and 7.. 

Schedules 

Schedules 10 and 

11. 

Schedule 12 

Schedules 13 and 

14. 
Schedules 16 and 

17. 



16,752.00 
33,424.50 

2,799.00 
8,776.60 
2,707.50 
9,929.00 

2,959.00 
8,716.60 

6,393.00 



13,360.00 
26,692.60 

2,184.50 
6,614.22 
1,046.00 
4,060.00 

2,420.00 
3,813.75 

6,045.00 



Sept. 16, 1913 
Do. 

Do. 
Do. 
Do. 
Do. 

Do. 
Do. 

Do. 



LOW LINE LATERALS. 



447 
449 



June 3,1913 

do 

do 

do 

Apr. 29,1912 

May 24,1912 



B.G.Connelly.... 

G.F. Fish 

S. L.Smith 

H. S. Sorensen 

Kjlpatrick Bros. & 

Collins. 
BartlettA Kling.. 



Schedule 7 

Schedule 9 

Schedules 6 and 8 

Schedule5 

Dam No. 1 

DamNo.3 



1978. 75 

412.60 

2,223.93 

1,160.00 

41,510.00 

348,047.00 



1 $47, 720. 50 
52,694.00 



Sept. 30,1913 

Do. 

Do. 

Do. 
Dec. 14,1912 

June 1,1914 



NEVADA, TRUCKEE-CARSON PROJECT. 



369 



442 
445 



461 



467 



May 1,1911 

Mar. 29,1912 

Apr. 26,1912 

May 31,1912 

Dec. 17,1912 



General Electric 
Co. 

AUis-Chalmers Co. 

Pittsburgh Trans- 
former Co. 

Westinghouse 
Electric <& Mfg. 
Co. 

Rosedale Foundry 
& Machine Co. 



Electrical appa- 
ratus. 

Cement plant 

Transformers 



Switchboard ap- 
paratus. 

Gates and valves. . 



$8,213.00 

2,200.00 
2,799.00 

1,739.00 
29,800.00 



1 $7, 940. 00 

12,200.00 
12,779.00 

1 1,922.51 

29,800.00 



July 10,1911 
May 21,1912 



July 16,1912 
May 1,1913 



NEW MEXICO-TEXAS, RIO GRANDE PROJECT. 



390 


June 12,1911 


General Electric 

Co. 
W.E.Anderson... 
Lidgerwood mg. 

Co. 
Traylor Eng'g & 

Mfg. Co. 

Stephens-Adamson 
Mfg. Co. 


Steam power plant 


$31,370.00 


I $31,533.00 


Aug. 31,1911 


396 
400 


July 25,1911 
Aug. 25,1911 


do 

Cableways 


44,158.90 
44,160.00 


144,158.90 
144,295.00 


Jan. 26,1912 
Dec. 28,1911 


466 
467 


July 19,1912 
Aug. 1,1912 


Crushing and pul- 
verizingmar 
chinery. 

C n V e ying ma- 
chinery for ce- 
ment plant. 


13,150.00 
7,226.63 


10,664.68 
7,226.63 


June 24,1913 
June 8,1913 



1 Completed. 
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Prinofpal current contracts — Continued. 

OREGON-CALIFORNIA, KLAMATH PROJECT. 



No. 


Date. 


Contractor. 


Deicriptlon. 


Estimated 
value. 


Estimated 

eaminm, 

June 3071913. 


Completion 


460 


Sept. 20, 1912 




Laterals, ached- 
ules 1-7. 


$67,212.50 


859,722.31 


Nov. 1,1913 



SOUTH DAKOTA, BELLE FOURCHE PROJECT. 



234 

493 
494 
496 



Apr. 8, 1909 



June 
June 
June 



5,1913 
3,1913 
2,1913 



National Surety 
Co. 

AbramS. Perry... 

Omer Merrill 

Gardner & Cham- 
bers. 



Dam and canals.. 



Earthwork., 

do 

....do 



1693,187.34 

10,460.00 
11,809.00 
4,600.20 



8726,715.49 

1,682.08 

1,894.57 

550.12 



July 1,1911 

Nov. 30, 1913 
Do. 
Do. 



UTAH, STRAWBERRY VALLEY PROJECT. 



448 



450 



July 18,1911 
Sept. 5,1911 



May 10,1912 
May 31,1912 

June 1,1912 



W. O.Morrison... 
Ely Construction 

Vulcan Ironworks. 

Midwest Engineer- 
ing Co. 



W. O.Morrison. 



Indian Creek dike. 

Indian Creek and 
Trail HoUow di- 
version canals. 

Hoisting mecha- 
nism, etc. 

Structures, Indian 
Creek and Trail 
HoUow diver- 
sion canals. 

.....do 



1107,090.70 
26,560.00 



2,206.73 
16,308.30 

13,806.75 



11103,819.28 
152,754.87 



12,206.73 
115,839.71 

113,550.07 



Nov. 15,1912 
Do. 



Aug. 5,1912 
Oct: 15,1912 

Oct. 80,1912 



WASHINGTON, YAKIMA PROJECT. 



424 



Nov. 17,1911 
Feb. 18,1913 



Albert L. Smith. 
G. F. Joos 



Pipe trenches, 
Sunnyside unit. 

Patrol house, Tie- 
ton unit. 



$4,845.00 
1,045.00 



1 $3, 602. 58 
1,045.00 



Jan. 30,1912 
June 21,1913 



CEMENT. 

Contracts for cement. 

I 
[The table contains data relating to the contracts for cement in operation or completed during the fisca 

year ending June 30, 1913.] 



Na 


Date. 


Contractor. 


Price per 
barrel 
f.o.b. 
works. 


Esti- 
mated 

number 
of 

barrels. 


Esti- 
mated 
value. 


Esti- 
mated 
earnings 
June 30, 
1913. 


Completion 


356 

368 
370 

371 

372 

377 

378 

380 

389 


Feb. 28,1911 

Apr. 27,1911 
May 10,1911 

Apr. /,1911 

May 1 Itll 

May 13,19 

May 24,1911 

May 23,1911 

May 18,1911 


Pacific Portland Cement 
Co. 

Tola Portland Cement Co. . 

Portland Cement Co. of 
Utah. 

Three Forks Portland Ce- 
ment Co. 

United Kansas Portland 
Cement Co. 

Pacific Portland Cement 
Co. 

I iverside Portland Ce- 
ment Co. 

Southwestern Portland 
Cement Co. 

Union Portland Cement 
Co. 


$1.55 

.80 
1.50 

1.18 

.80 

1.32 

1.40 

1.37 

1.30 


6,000 

12,000 
12,000 

8,000 

12,000 

9,000 

4,000 

10,000 

16,600 


$9,300 

9,600 
18,000 

9,440 

9,600 

11,880 

5,600 

13,700 

21,450 


i$8, 427.30 

i9,2ia60 
23,720.90 

110,167.10 
19,474.40 
15,674.90 
16,720.00 
13,736.00 

121,049.00 


Dec. 31,1911 

Mar. 31,1912 
Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 



1 Completed. 
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Contracts for cement — Continued. 



No. 



Date. 



Contractor. 



Price per 
barrel 
f.o.b. 
works. 



Esti- 
mated 

Dumber 
of 

barrels. 



Esti- 
mated 
value. 



Esti- 
mated 
eamJzigs, 
June 30, 
1913. 



Completion 
due. 



429 
430 

431 

432 
434 

435 

437 

430 

441 

444 

446 

453 

463 

468 

4S7 

488 

489 

490 

401 



Kay 20,1011 

Jan. 26,1912 
Jan. 23,1912 

Feb. 19,1912 

....do 

Mar. 1,1912 

Feb. 27,1912 

Mar. 14,1912 

Mar. 21,1912 

Mar. 30,1912 

Apr. 22,1912 

Mar. 21,1912 

June 1,1912 

Nov. 8,1912 

Dec. 5,1912 

Feb. 24,1913 

Feb. 26,1913 

Feb. 28,1913 

Mar. 3,1913 

Mar. 12,1913 



Henry Cowell Lime & Ce- 
ment Co. 

lola Portland Cement Co.. 

Riverside Portland Ce- 
ment Co. 

Colorado Portland Cement 
Co. 

lola Portland Cement Co. . 

Riverside Portland Ce- 
ment Co. 

Pacific Portland Cement 
Co. 

Lehigh Portland Cement 
Co. 

Ogden Portland Cement 

Portland Cement Co. of 
Utah. 

Southwestern Portland 
Cement Co. 

Three Forks Portland Ce- 
ment Co. 

Ash Grove Lime & Port- 
land Cement Co. 

Ogden Portland Cement 

Union Portland Cement 
Co. 

Southwestern Portland 
Cement Co. 

Colorado Portland Cement 
Co. 

Three Forks Portland Ce- 
ment Co. 

Union Portland Cement 
Co. 

Standard Portland Ce- 
ment Corporation. 



fl.24 

.60^ 
1.37J 

.05 

.70 
1.37J 

1.32 

.75 

1.10 

1.35 

1.30 

1.20 

.70 

.09 

.08 

1.40 

.09 

1.15 

.99 

1.40 



43,000 

20,000 
10,000 

13,000 

25,000 
12,000 

27,000 

8,000 

42,000 

15,000 

20,000 

6,000 

10,000 

130,000 

130,000 

50,000 

31,000 

50,000 

20,000 

30,000 



163,320 158,258.50 



12,000 
13,750 

12,350 

17,500 
16,500 

35,640 

6,000 

46,200 

20,260 

26,000 

6,000 

7,000 

128,700 

127,400 

70,000 

30,690 

57,600 

19,800 

42,000 



112,060.30 
118,948.00 

9,429.14 

10,149.00 
1,776.00 

33,166.00 

3,182.00 

37,774.00 

16,737.30 

31,538.30 

4,909.20 

7,469.00 

14,138.10 

6,627.78 



2,146.20 



2,742.30 
595.00 



Mar. 81,1912 

May 1, 1912 
June 30,1912 

Mar. 31,1913 

Do. 
Do. 

Do. 

Do. 
May 1, 1914 
Mar. 31,1913 

Do. 
July 31,1913 
Mar. 31,1913 
Dec. 31,1916 

Do. 
May 1,1914 

Do. 

Do. 

Do. 

Do. 



Contract No. 



1 Completed. 

Purchases of^ cement during fiscal year 1913. 

Barrels. 

393 12,490 

429 18,790 

431 6,906 

432 21,570 

434 5, 000 

435 21,395 

437 3,100 

439 28,565 

441 12,398 

444 23,975 

446 3,991 

453 10,670 

463 14,290 

468 6, 661 

488 2,190 

490 2,770 

491 425 



Total 195,186 

Note. — The basis of award in cement contracts is usually that the sum of the 
price bid plus the freight charges from works to project for which cement is 
required shall be a minimum. 
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Tabulation of cement tests from Jan, i, 1904, to June SO, 191S. 
[Avenge of aooepted oement.] 



Brand. 



I 









Setting timB. 



1 



Compo- 
sition of 
briquets. 



Ash Oxove 

Atlas (Hannibal, Mo.) 

Cowboy 

El Toro 

Golden Gate 

Ideal 

lola 

Lehififh (Mason City, Iowa) 

Marquette 

Moont Diablo 

Ogden , 

Bed Devil (Devils Slide, Utah) . . 

Bed Devil (Trident, Mont.) 

Bed Diamond 1 , 

Biverside 

Standard (Napa Junction, Cal.). 

Sunflower 

Universal (South Chicago, III.).. 

Utahi 

Yankton 



Total. 



30,860 

17,000 

15,645 

34,075 

218,228 

134,412 

102,017 

4,500 

32,155 

43,740 

48,855 

38,748 

11,871 

19,711 

18,800 

9,261 

95,030 

184,100 

26,496 

28,484 



1,175,570 



05.6 
96.2 
96.1 
93.5 
95.6 
95.3 
94.0 
94.9 
94.7 
95.0 
96.1 
96.2 
96.9 
96.1 
96.2 
97.7 
94.3 
96.9 
97.0 
96.3 



95.5 



82.3 

78.2 

n.i 

77.7 
77.7 
78.8 
78.3 
8a4 
77.8 
78.8 
79.2 
8a5 
84.5 
74.8 
8L2 
86.9 
78.1 
81.0 
81.6 
80.4 



H. m. 

3 51 

1 46 

8 11 

2 36 

3 21 
3 28 
3 54 

2 54 

3 18 

3 40 
6 14 

4 09 

4 37 
3 57 

5 18 
3 55 
3 39 

3 24 

4 34 
3 53 



H. m. 

7 25 

5 02 

15 

4 57 

5 49 

7 13 

8 02 

5 18 
7 05 

6 22 

9 22 

7 25 

7 46 

8 22 
8 39 

6 38 

7 23 
7 26 

7 36 

8 28 



79.0 



3 40 



7 10 



3.14 



/Neat.. 
\3 10 1.. 



^ Made by same company, brand name changed from Bed Diamond to Utah, June, 1910. 

Note.— In considering the results of long-time tests, as shown above, it should be borne in mind that 
while the results for the different periods are approximately comparable, they axe not directly comparable, 
as in most cases there is a diflerence in the number of briquets represented by the results for various periods 
on the different brands, owing to the fact that new sets are being started from time to time, the results of 
which beoome available at diflexent periods. 
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Tabulation of cement testa from Jan, i, 1904^ to June SO, 191S, 

[Average of aooepted cemeat.] 



Teosile strength. 



1 day. 



7 days. 



28 days. 



3 months. 



6 months. 



lyear. 



2 years. 



3 years. 



6 years. 



1} 



AS 

II 



II 



s? 



II 



£7 



|i 



If 



£7 



4 



£sr 



£sr 




30 



30 
'366' 
"'»5' 

'ioo' 
"iii" 
"io' 

*"36' 

"so* 
"25* 
"46' 
"36" 
"35* 
'"io* 
"is' 
"76' 
"76* 
"35' 

"'85' 



361 
'353' 
'294' 
'346" 
'368 
'39i 
'364 
'369 
'384 
■386 



366 
'360 
*329 
'363 

'soi 



343 



261 



660 

660 

385 

385 

675 

675 

619 

619 

7,240 

7,240 

2,868 

2,868 

3,067 

3,067 

119 

119 

635 

635 

433 

433 

1,138 

1,138 

972 

972 

446 

446 

1,195 

1,195 

351 

351 

310 

310 

1,375 

1,375 

3,635 

3,636 

1,002 

1,002 

945 

945 



766 
348 
603 
235 
766 
279 
631 
240 
649 
214 
673 
288 
771 
316 
645 
296 
724 
296 
668 
240 
681 
310 
693 
350 
668 
362 
649 



318 
609 
260 
793 
288 
659 
263 
616 
330 
644 
252 



660 

660 

386 

385 

675 

676 

619 

619 

5,874 

6,874 

2,873 

2,873 

3,067 

8,067 

119 

119 

635 

636 

433 

433 

1,138 

1,138 

972 

972 

446 

446 

1,196 

1,196 

351 

351 

330 

330 

1,375 

1,375 

3,635 

3,635 

1,007 

1,007 

945 

946 



462 

667 
368 
876 
393 
738 
326 
787 
341 
729 
386 
842 
432 
727 
442 
822 
402 
738 
341 
734 
431 
766 
444 
707 
449 
717 
406 
724 
409 
712 
374 
879 
432 
803 
375 
696 
429 
775 
357 



40 

40 

30 

30 

30 

30 

306 

306 

236 

236 

100 

100 

130 

130 

10 

10 

35 

36 

30 

30 

26 

26 

45 

45 



30 
80 
80 
80 
30 
80 
190 
190 
86 
85 
100 
100 
120 
120 
10 
10 
36 
35 
25 
26 
20 
20 
46 
45 
26 
26 
46 
46 
10 
10 
10 
10 
70 
70 
70 
70 
40 
40 
60 
60 



40 
40 
35 
35 
90 
90 
115 

422 ^15 

698 

442 

724 

446 

729 

411 

092 

458 

769 

425 

704 

448 

790 

509 

716 

443 



26 



438 
719 
423 



673 
414 
726 
401 



441 



790 
414 



701 
404 



746 
396 
766 
348 



716 
420 



1,190 



344 



27,960 
27,960 



681 
273 



26,624 
26,624 



776 
381 



1,360 
1,360 



1,060 
1,050 



550 
550 



320 
320 



719 
399 
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FINANCES. 
RECEIPTS, ALLOTMENTS, AND INVESTMENT, BY STATES. 

The table following gives a statement of additions to the reclama- 
tion fund from the sale of public lands and town-site lots, by States, 
and also shows the amounts allotted and the net investment of the 
Government for irrigation work in each of the reclamation States : 

Table "L — Receipts from ihe sale of public lands, allotments, a^d net investment, 

Inf States. 



States. 



Aetnal 
Mar. ^; 1918. 



El. 

recelptBfor 

quarter 

endlDff 

June 30, 

1913. 



Totalesti- 

mated to 

June 30, 1913. 



To June 30, 1913. 



AUotmentB. 



Netinyest- 
ment. 



Arkona 

Oalifomia. 

Colorado 

Idaho 

Idaho, sales of town lots 

Kansas «.... 

Montana 

Montana, sales of town lots 

Nebraska 

Nfvada 

New Mexico 

North Dakota 

Oklahoma 

Oregon 

South Dakota 

South Dakota, sales of town lots. . 

Texas , 

Utah 

Washington , 

Wyoming , 

Wyoming, sales of town lots , 

Secondary projects , 

Preliminary investigations 

Town site development 

General accounts 



11,111,412.37 

6,184,698.44 

16,483,000.00 

4,940,686.11 

138,618.78 

951,993.44 

18,335,000.00 

35,299.76 

1,635,149.31 

519,633.86 

3,866,000.00 

11,821,801.07 

15,766,000.00 

10,317,387.80 

6,753,362.66 

48,684.32 



135,000.00 

"95,000.00 

96,000.00 

64,000.00 



6,600.00 

22i,ooaoo 



10,500.00 
9,200.00 
69,000.00 
41,000.00 
8,000.00 
47,000.00 
39,000.00 



11,140,412.37 
6,279,093.44 
6,681,000.00 

«, 133, 096. 89 

958,493.44 

1,691,299.76 

1,646,649.31 



h 



3,916,000.00 
11,862,801.07 

6,773,000.00 
10,364,387.80 

^6, 841, 036. 97 



1,728,093.01 

6,386,566.63 

4,287,140.75 

24,509.56 



74,000.00 
26,000.00 
43,039.36 



1,802,093.61 
6,411,566.63 

|4, 354, 689. 67 



$16,003,004.15 
2,596,902.24 
8,130,357.00 

16,783,396.92 

419,000.00 

8.826.663.40 

6,012,377.01 
0,218,603.63 
4,493,343.12 
2,273,351.01 
71,933.26 
4,334,218.77 

3,388,000.00 

2,103,200.00 
3,459,877.02 
8,329,607.98 

7,377,417.38 

129,787.11 
81,000.00 
23,000.00 

392,790.00 



115,111,447.60 
2,213,923.51 
5,507,276.49 

12,682,338.27 

380,954.77 

6,811,820.89 

4,067,380.37 
6,042,005.29 
2,156,730.20 
1,889,841.34 
71.933.28 
3,057,086.16 

3,104,846.96 

676,241.91 
2,324,008.15 
6,396,404.45 

6,678,934.20 



80,488.73 
16,916.04 
62,389.37 



Total. 



80,323,817.44 865,239.36 



81,189,066.80 100,445,790.00 



76,233,056.95 



1 Estimated for January, February, and March. 

During the fiscal year 1912 the General Land Office collected from 
the sale of public lands, not including town-site sales, a total of 
$6,324,012.34, which resulted in the addition to the fund of $5,657,- 
498.88. The amount added to the fund was 89.460 per cent of the 
amount collected. During the fiscal year 1913 the gross receipts were 
approximately $4,198,000. Of this amount, $2,524,123.03 has been 
credited to the reclamation fimd, and it is estimated that there is a 
balance of $1,254,076.97, which will be available before the end of the 
calendar year. 

Table No. 2, page 33, of the Tenth Annual Report, gives a state- 
ment of the gross proceeds of sales and the corresponding receipts 
to the reclamation fund for each of the fiscal years from 1901 to 
1910, inclusive. 
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Table 2. — Total receipts from the sale of public lands and resulting additions 

to the reclamation fund. 





Total receipts 

tion States 
(not indluding 
town-sites^. 


Additions to reclamation 
fond. 




Amount (not 
induding town- 
site reoSpts). 


Percent 
of total 
receipts. 


Tntfflff 1901-1911, fiV^l!19lv<^..... ,.. 


178,206,936.97 
6,324,012.34 
4,198,000.00 


in,506, 860.61 

6,667,408.88 

» 8, 778, 200. 00 


91.433 


1912 .' 


80.460 


1918 








Tbtal 


88,727,948.81 


80,942,049.39 









1 Actual receipts to Sept 1, 1918, 12,624,123.03, iMOanoe estimated. 
AIiIiOTMENTS, BY PBOJECTS. 

When funds become available, annual allotments are made by the 
Secretary of the Interior, in pursuance of which work is carried on. 
Table No. 3, below, gives a statement of the allotments from 1902 to 
June 30, 1913. 

Table S. — Allotments for primary and secondary projects, toum-site development, 
and general expenses to June SO, 1913. 



State. 

• 


Percent 
charge- 
able. 


Project. 


i 1902-1912. 


Changes during 1913. 


Total 


Reduction. 


Additions. 


Arizona 




Salt River 


|y,^i;i,i:oo 

4n.l!00 

6, r^K too 

eiK.roo 

J, 4'^. J 00 
G.^^i.'i.iOO 
K -jr-'V. ijOO 
^.JJ^^lO0 
■Sk'-iOO 
KL-ii.'.j'OO 
LMMI,<00 
LJ72,<00 
3.L!SiX<:00 

8,585,000 
6,206,000 
920,000 
359,000 
6,260,000 
1,183,000 

12,000 
45,000 
1,950,000 
2,994,000 
3,300,000 
3,407,000 

652,000 
6,926,000 
4,398,000 

666,000 


> 11,000 
<45,000 
« 47, 000 


$385,000 


$10,349,000 


Arizona-California 


83^17 
83-17 


Colorado River 

Yuma 


Do 


51,000 
20,000 


6,724,000 
638,000 
1,425,000 
6,701,000 
10,407,000 
6,357,000 
419,000 
1,360,000 
2,991,000 
1,997,000 
3,460,000 

8,685.000 
6,206,000 
919,000 
360,000 
5,258,000 
1,178,000 


n&iiforni^ 


Orland 


Colorado 




Grand Valley 

Uncompahgre 

Boise 




Do 




« 4,000 


250,000 

2,140,000 

231,000 


Idaho 




Do 




Minidoka 








Garden City 

Huntley 




Montana ..^..^.^ u.* 






155,000 
750,000 
825,000 
180,000 


Do 




Milk River 




Do 




Sun River 




M<mtana-North Dakota 


70-30 
70-30 


Lower Yellow- 
stone. 

North Platte 

Truckee-Carson 

Carlsbad 




Nebraska- Wyomine 




Nevada 






New Mexico 




«1,000 




Do 




Hondo 


10,000 


New Mexico-Texas 


60-40 


Rio Grande 

North Dakota 


«2,000 
«6,000 

< 12, 000 
» 45, 000 


North Dakota 




Oklahoma 






Oregon 




Central Oregon 

Umatilla 






1)0 




10,000 

""id6;666* 


1,960,000 
2,993,000 
3,388,000 
3 407 000 


Oregon-California 


76-25 


Klamath. 


« 1,000 
« 17, 000 


South Dakota 


Belle Fourche 

Strawberry VaUey. 
ota-nogan.... 


Utah 




Wftflhingto«...x. XX 




«2,000 
« 1,000 


04,000 
606,000 
895,000 
152,000 

81,000 


'714; 000 

7,633,000 

4,793,000 

818,000 

81,000 

23,000 

392,790 


Do.7 




VfilHn^ft 


Wynminff , 




Shoshone . . 






Secondary projects. 

Preliminary inves- 
tigations. 

Town-site devel- 
opment. 

General accounts. . . 










23,000 
392,790 




, 

















94,216,790 


183,000 


6,412,000 


100,446,790 



1 See Bleventh Annual Report. 
'TransfBrred to preliminary investtgationa. 



• Transferred to secondary projects. 
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Table 3. — AUotmenta for primary and secondary projecUy etc, — CJontinued. 



state. 


Percent 
charge- 
able. 


Project. 


Reclamation 
fund for 
building. 


fund for 
working. 


Bond loan. 


Arizona 




Salt River 


19,604,000 

6,37;i.ii00 

6a>,fjoo 

42:;. 1-00 

5,20!,ifJ0 

8,407.100 

4,&n'jrtJ0 

411. 00 

l,OtV fJO 

l,9iJl '.OO 

l,9iLJ/X)0 

3,0^X^00 

6,13.^<!00 

4,7l:^,i:O0 

SliJ.^OO 

WiJ.*.O0 

:i^.joo 

U7:%i>00 
1,52.\^«) 
2,3:^^.^00 

8,2e;^.ffl0 

l,ia-..^*« 

&S1XO0 

5,5l>i.O00 
4,32vfO0 

SI.-. 100 
-;I,100 
2:-;, 01)0 

•^1, 7!.0 


$250,000 
151,000 
30,000 


$495,000 
1,200,000 


Arizona-California 


83-17 


Yuma ........ 


rftiifom!^, 


Orland 

Grand VaUey 


Ck>lora<lo 




1,000,000 
1,500,000 
2,000,000 


Do 








Idaho 




Boise 




Do 




Minlfinlra 


701,000 


Kftnsas... , ^ 




Garden City 








Huntley 


295,000 




Do 




Milk River 


1,000,000 


Do 




Sun River 


78,000 
430,000 
450,000 
300,000 
100,000 




Montana-North Dakota 


70-30 
70-30 


Lower Yellowstone 




NebraskarWyoming. . . . 
Nevada...... 


North Platte 


2,000,000 
1,193,000 


Truckee-Carson 


New Mexico 




Carlsbad 


Do 




Hondo 




New Mexico-Texas 


60-40 


Rio Grande 




4,500,000 


North Dakota 


North Dakota pumping 

Umatilla 


200,000 
110,000 
60,000 
105,000 






325,000 


Oregon-California 


75-25 


Klamath ... 


600,000 


South Dakota 


Belle Fourche 


Utah 




Strawberry Valley 


2,272,000 


WfLsMngton 




otf^-nogHn". ... 


30,000 
100,000 
465,000 


Do." 




YRkima __\ 


1,915,000 


Wyoming 




Shoshone 






Secondary projects 






Preliminary investigations . . 
Town-site development .... 
General accounts 




























76,500,790 


3,855,000 


20,000,000 



BECONCILING ADMINISTBATIVE ACCOUNTS WITH TBEASUBT* 
DEFABTMENT BALANCES AND STATEMENTS. 

The accounts of the Treasury Department are limited to the move- 
ment of cash, either by withdrawal or deposit to the appropriations 
involved. The administrative accounts of the Reclamation Service 
as entered in the tables herein show the amount, both for receipts 
and disbursements, upon an accrual basis. The cash account, how- 
ever, must, if correct, agree with the Treasury Department statement 
of funds made available by appropriations, reimbursements, expendi- 
tures, and withdrawals. Table 4, below, shows a condensed state- 
ment of cash collected, appropriated, disbursed, and on hand, and 
table No. 5 gives a reconciliation of the amounts of the appropria- 
tions, withdrawals, and balances used in the preparation of these 
financial tables, with the figures shown by the statements of the 
Treasury Department. 
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Table 4. — Reclamation fund account to June SO, 191S. 



Item. 


Debit. 


Credit. 


Balanoe end of flacal year 1912, as per Eleventh Annual Report, page 270. . 




$76,060,2(0.41 


Receipts dnrlne fiscal year 1912: 
Appropriation warrant- 
No. 3. July 31.1912 $1,160,000.05 

No. 23, Sept. 30, 1912 40,590.43 

No. 24. Sent. 30. 1912 3.089.87 




No. 29, Oct 31, 1912 103,297.09 




No. 31, Nov. 30, 1912 689,217.97 

No. 34, Dec. 31, 1912 450,766.11 




No. 37, Dec. 31, 1912 3,026.41 

No. 46. Feb. 28. 1913 66.600.71 




No. 62, Mar. 31, 1913 318,859.73 

No. 63, Mar. 31, 1913 6,163.24 

No. 67, Apr. 30, 1913 616,128.67 

No. 67. Jflni^30. 1913 1.038.983 62 




No. flp; JnTU* 30; 1913 ' ^'/m n 






4,391,237.12 






Total 




79,460,438.63 




186,446,087.80 


Collections, 31^78 vouchers, as per table 


10,213,080.86 


Balanoe with l^reasurer United'States, as per table 


2,037,978.68 
1,179,403.00 


Balanoe w<th opecifti flVtca* ag*^Tit« ' .'' 








Total 


89,663,409.38 


80,663,460.88 





Table 5.- 



-Balancea o/ reclamation fund with the Treasurer of the United Btatei 
to June SO, 191S. 



Item. 


Appropriation. 


Withdrawals. 


Balances. 


Total and balance end of fiscal year 1912, as per Elev- 
enth Annual Tieport, pagfl 270, table 6 


$76,059,201.41 
4,391,237.12 


$70,853,174.86 
6,505,021.73 

64,263.36 


$4,206,026.66 


Fiscal year 1913... *...1*..T 


2,092,241.94 


For it«ns in Reclamation Service accounts, 
but not included in above, add withdrawals 
on direct settlements by the Auditor $3, 923. 27 

Add withdrawals on requisitions 51,000.00 


64,923.27 
Deduct repayments on deposits ••••••••. 659.91 








Net withdrawals 


54,263.36 








Total and balance as per Reclamation Service ac- 
counts 


79,450,438.63 


77,412,469.06 


2,037,978.68 







Note. — The appropriations, withdrawals, and balances for the 
fiscal y^ar 1912 appearing in Table No. 4, page 270, of the Eleventh 
Annual Report are in agreement with the figures in the Treasury 
Department " Combined statement of the receipts and disbursements, 
balances, etc., of the United States," page 94. 

DISBUBSEMENTS, COLLECTIONS, AND TBANSPEBS. 
Table 6. — Disbursement vouchers paid to June SO, 191S, 



' 


Quarter 
anded- 


Namber 

of 
vouchers. 


Amoont 


'RniAiiMifrnm icteynnth Annual Renort 




239,014 
8,241 
8,706 
7,819 
8,321 


$77,603,340.42 


1JH3 


rSept.30,1912 
Dec. 31,1912 
liar. 31,1913 
Jane 30,1913 


2,266,420.08 
2,661,649.03 




1,704,067.87 
2,231,6ia66 


Total to Juna 30, 1913 


273,001 


86,446,067.80 
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Table 7. — Collection vouchers collected to June 90, 1913, 





Quarter 
ended— 


Number 

of 
vouchers. 


Amount. 






18,417 
809 
975 

3,750. 

7,727 


$7,835,132.49 
288,732.26 
660, 467. 12 


1913 


f8ept.30,1912 
Dec. 31,1912 
Mar. 31,1913 

(June 30,1913 




629,013.49 
799,685.49 


Total to Jane 30, 1913 


31,678 


10,213,030.85 







Table 8. — Transfer vouchers approved to June 30, 1913. 





Quarter 
ended— 


Number 

of 
vouchers. 


Amount. 


Balance from Eleventh Annual Rejiort 




4,906 
258 
285 
248 
301 


W, 875, 292. 64 
130,902.29 
141,174.30 


1913 


fSept.30,1912 
Dec. 31,1912 
Mar. 31,1913 
June 30,1913 




226, 516. 12 
173,912.10 


Total to June 30, 1913 


5,996 


4,547,797.46 







INVESTMENT OF THE UNITED STATES IN FBOJECTS. 

Below is given a statement showing cash disbursed and received on 
account of the several projects and transfers between projects. The 
work of the service is grouped under five general heads, as follows : 
Primary projects, those for which specific allotments of funds are in 
effect and on which construction is under way; secondary projects, 
those for which general allotments of funds have been made for all 
such work as a whole and on which only preliminary studies and sur- 
veys have been made to determine their advisability and practica- 
bility ; town-site operations under the acts of April 16 and June 27, 
1906 (34 Stat., 116, 519) ; Indian irrigation projects; and general ac- 
counts, which represent those expenditures that are general in nature 
and are not directly chargeable to any project when first incurred, but 
which become a charge against all projects as a part of the 'general 
or overhead expenses of the service. 

Table No. 9 gives the voucher transactions and net investment of 
the United States in the several primary projects to June 30, 1913. 
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Below is given a summary of the figures shown in Table No. 9, to which has 
been added the investment figures for secondary projects, town-site develop- 
ments, Indian irrigation, and miscellaneous. 

Table 10. — Recapitulation and verification of voucher transactions and all net 
investments of the United States paid from the reclamation fund to June SOf 
191S, 





Debits. 


Credits. 




Item. 


Disbursement 
vouchers. 


Transfers 
received. 


Collection vouoben. 


Transfers 
issued. 


Netinvest- 
mcnt. 




ICiscella. 
neous. 


Water-right 
charges. 




Primary projects 

Secondary projects 

TowiMite developinent 

Indian irrigation 

unaoAiVin^ff 


980,760,402.72 

707,673.80 

5,672.42 

2,139,503.77 

2,833,776.09 


$4,045,880.41 

61,386.90 

11,492.93 

173,984.29 

174,664.19 

80,488.73 


$4,081,413.27 

20,422.19 

15.80 

1,996,497.66 

22,034.30 


$4,142,647.63 


$1, 456, 906. 97 175, 174, 283. 26 

60,426.62 688,212.89 

233.61 16,916.04 

83,106.64 233,883.76 

2,947,082.71 39,272.27 

flO.48S.73 






Prelimtaiary invest- 
ment 














. , _ 


Total 


86,446,087.80 


4,547,797.45 


6,070,383.22 4,142,647.63 


4,647,797.46 76, 233, 066. «5 





COLLECTIONS. 

The two tables below give information as to collections that have been made 
under the reclamation operations. Table No. 11 gives an analysis of the sources 
of all cash collections to June 30, 1913, and Table No. 12 gives, by projects, the 
amount returned for water-right charges. 

Table 11. — Recapitulation of cash collections hy calendar years to June SO, 1919. 



Sources. 



1903-1912 



1913 
(six months). 



Total. 



Miscellaneous sales 

Miscellaneous services 

Temporary water rentals 

Transportation refunds 

Forfeitures bv hidders and contractors 

Water-right Duilding charges 

Water-ri^t operation and maintenance charges 
Overdisbarsements 

Total 



$741,309.35 

2,595,422.83 

1,532,540.79 

232,872.70 

78,443.71 

2,369,710.40 

1,203,117.24 

30,914.85 



$110,767.19 
636,704.18 
197,931.36 
12,640.27 
125.00 
437,069.37 
132,750.62 
1,711.00 



$852,076.54 

3,131,127.01 

1,730,472.14 

245,512.97 

78,668.71 

2,806,779.77 

1,335,867.86 

32,625.85 



8,784,331.87 



1,428,698.98 



10,213,030.85 



Table 12. — Collection of water-right charges 'by projects to June SO, 1913. 



state. 


Project. 


Building 
(Jharges. 


Operation 
and main- 
tenance 
charges. 


Total. 


Refunds. 


NetinvsBfc. 
ment. 


Arizona 


Salt River 


$100,000.00 
136,032.56 
316,326.66 
142.50 
211,831.60 
94,977.71 
33,314.07 

168,134.08 

212,744.88 

103,266.95 

6,029.83 

179,254.34 
257,001.00 
94,942.93 
23,923.20 
507,715.90 
169,558.58 
191,584.08 


"$37,'286;25" 
151,291.82 
104.50 
46,608.60 
20,808.71 
31,617.49 

157,052.11 

93,418.25 
91,178.95 
11,461.40 

46,903.73 
77,401.68 
66,678.76 
34,383.37 
362,012.34 
69,601.44 
69,164.46 


$100,000.00 
173,312.81 
467,618.48 
247.00 
258,440.10 
115,786.42 
64,931.66 

326,186.19 

306,163.13 
194,444.90 
17,491.23 

228,158.07 
334,402.68 
160,521.69 
58,306.57 
859,728.24 
229,160.02 
260,748.54 




$100,000.00 
173,312.81 
467,366.38 


Arizona-CaUfomia . 


Yuma 




Idaho 


MinlrinVa 


$262.10 
247.00 
310.06 
88L82 


ICf^pflfU . . ..,--,-_- 


Garden City 

Huntley 


Montana ........... 


258,130.04 
114,904.60 
64,931.56 

325,039.79 

306,911.13 

194,444.90 

17,338.23 

226,085.52 
334,308.18 
160,521.60 
58,264.07 
857,596.44 


Do 


Sun River 

Lower Yellowstone. . 

North Platte 

Truckee-Carson 

Carlsbad 


Montan a - N o r t h 


Dakota. 

Nebraska-Wyom- 
ing. 

Nevada 


146.40 
252.00 

"iss.oo' 

72.65 
94.50 


New Mexico 


North Dakota 

Orefix>n ........ 


North Dakota 

Pumping. 
Umatilla 


hdo : 


Klamath 


South Dakota 


Belle Fourche 

Okanogan .,.,.,. 


Washington 

Do 


52.60 

762.60 
1,444.54 


Yakima-Sunnyside. . 

Yakima-Tieton 

Shoshone 


Do 


228,397.42 
249,304.00 


Wvomlmr 






Total 


2,806,779.77 


1,335,867.86 


4,142,647.63 


6,800.87 


4,136,846.76 
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The three tables below for the Eio Grande Dam appropriation 
give information similar to that appearing in Tables 4 to 7, with 
corresponding titles for the reclamation fund. 

Table 13. — Special appropriation for Rio Grande (Engle) Dam (^4 Stat., 1S57) 

to June SO, 191S, 



Debit 



Credit 



Appropriation warrant No. 79, Mar. 4, 1907. , 

DisDnrsements, 2,895 vouchers 

Collections, 24 vouchers 

Balance with Treasurer of United States . . . , 



1998,590.78 

ijsoi.'oo" 



Total. 



1,000,091.78 



$1,000,000.00 
9i.'78 



1,000,091.78 



Table 14. — Balances of appropriations for Rio Grande {Engle) Dam with 
Treasurer of the United States, June 30, 1907, to June SO, 191S. 



Fiscal year. 


Appropriation. 


Withdrawals. 


Balances. 


1907 


$1,000,000.00 




$1,000,000.00 


1908 


$33,113.21 
137,074.22 
247,217.23 
327,875.96 
214,052.49 
39,165.89 


966,886.79 


1909 




829,812.57 


1910 




582,595.34 


1911 




254, 719. 38 


1912 




40,666.89 


1913 


* 


1,501.00 








1913 .^T. 


1,000,000.00 


998,499.00 


1,501.00 







Note. — The appropriations, withdrawals, and balances for the fiscal year 1912 appearing 
in Table No. 13, paragraph 274. of the Eleventh Annual Report are in agreement with the 
figures in the Treasury Department " Combined statement of the receipts and disburse- 
ments, balances, etc., of the United States," page 94. 

Table 15. — Disbursement and collection vouchers, appropriation for Rio Grande 
{Engle) Dam, paid and collecteid to June SO, 1913, 



Disbursement vouchers. 



Number. Amount. 



Collection vouchers. 



Number. Amount 



Balance from Eleventh Annual Report. 

Sept 30, 1911 

Dec. 31, 1912 

Mar. 31, 1912 

June 30, 1912 

Sept 30, 1912 

Dec. 31, 1912 

Mar. 31, 1913 

June 30, 1913 



Total. 



2,353 
493 
19 
14 
6 
4 
3 
3 



$683,655.54 
176,897.21 
7,809.45 
77,843.67 
13,218.02 
24,804.85 
10,741.46 
3,620.68 



2,895 



998,590.78 



24 



$85.08 
5.70 



1.00 



91.78 



RECLAMATION DEPOSIT ACCOUNT. 

Below is a statement of receipts, payments, and balances and a list 
of the items making up the final balance to June 30, 1913. A descrip- 
tion of the nature of the account appears on page 51 of the Tenth 
Annual Beport. 
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Tablb 16. — Receipts and payments from reclamation deposit account during 

fiscal pear 1919. 



Dates. 



Reo«lpt8. 



Payment. 



Balanoe. 



July, 1913 

August. 1012 

Smtember, 1912. 
October, 1912.... 
November, 1912. , 
D«c«mber, 1912. . 

January, 1913 

February, 1913.. 

March, 1913 

April, 1913 

Hay, 1913 

June, 1913 



115,760 



$5,780 



7,500 
45,600 
15,400 
27,900 
50,468 

3,500 



79,250 
19.950 



5,750 

54,150 

, 13,300 

28,100 

5.368 
39,500 

4,200 

6,800 
44,900 



17,500 
47,360 

8,600 
23,300 
45,568 
43.700 

4,300 



73,450 
48,500 



Total. 



255,328 



206,828 



48,500 



1 Balance on hand June 30, 1912. See Eleventh Annual Report, page 276, Table 10. 
Outstanding checks^ June SO, 191S. 

No. 44, June 17, 1913, Omer Merrill $200 

No. 45, June 17, 1913, Abram S. Perry 200 

No. 46, June 23. 1913, B. Lindstrom 1, 600 

No. 47, June 23, 1913, McDonald & Savaresy 1, 600 

3,600 
Treasury balance.! 52, 100 

Amounts held pending award of contracts. 



Bids opened. 



For — 



Bidder. 



Amount. 



Apr. 30,1913 



Apr. 28,1913 

Do 

Do 



May 5, 1913 

Do 

Do 

Do 

Do 

May 8. 1913 



Do 

Do 

Do 

June 2, 1913 



Do. 
Do. 
Do. 
Do- 



Construction of Pishkun reservoir snp- 
plv canal and tunnels etc., Sun 
River project. 

Steam shovels, Milk River project 

do 

Earthwork, St. Mary Canal, storage 
unit, MOk River project. 

Explosives and blasting supplies 

do. 



.do., 
.do.. 
.do. 



Earthwork, North Canal and laterais, 

Belle Fourohe project. 

— do 

....do 

....do 

Earthwork, Canyon division, Main 

Canal, Grand valley project. 

do 

....do 

....do 

....do 



MbArthur Bnn. Co. 



Marion Steam Shovel Co. . 

BuoyrusCo 

Caroston Construction Co. 



Keystone National Powder Co 

E. I. duPont de Nemours Powder Co . 

Hercules Powder Co 

The Giant Powder Co 

Independent Powder Co 

Harley L. Shevllng 



Albert F. Longpre . . . . 
Gardner & Chambers.. 
Townsend & Parrish. . 
Kllpatrick Bros 



The Morrison Contracting & Mfg. Co. 

Reynolds Ely Construction Co 

John J. Lumsden &Co 

Hewitt AFelch 



Total.. 



120,900 



400 

400 

4,600 

500 
750 
750 
750 
760 
100 

300 

200 

500 

4,000 

4,000 
4,000 
4,000 
1,700 



48,500 



Table 17,— Assets and lialAlities and closed accounts, Washington office, June 

30, 191S. 



ASSETS. 

Cash in special fiscal agent's possession awaiting remittance — 
Accounts receivable, miscellaneous 



197.26 
223.64 



Digitized by VjOOQIC 



FOTAKCDBS. 805 

Inventories : 

Equipment In use $29,756.72 

Materials, supplies, etc., In storehouse 21, 605. 95 

Products of local operations 991. 72 

Undistributed cost (freight and handling on 

inventory property) 1,003.11 



Undistributed balance — 

Work In process 1,907.86 

Less credits from Incidental opera- 
tions — 

Rentals telephones $302. 64 

Revenues, miscellaneous 1,603.49 



$53,347.00 



1,906.13 



1-T8 



Total assets . 63, 670. 12 

LIABILITIES. 

Accounts payable: 

Labor 3, 607. 66 

Purchaees 1, 940. 99 

Freight and express 112. 86 . 

Passenger fares 1, 579. 69 

Miscellaneous 199. 94 

7,341-14 

Reserves, for depreciation on plant and equipment 7, 066. 71 

Net Investment: 

Disbursement vouchers 2,833,775.09 

Transfers received 174,564.19 



Collection vouchers 22, 034. 30 

Transfers Issued 2,947,032.71 



3, 008, 339. 28 
2, 969, 067. 01 



39,272,27 



Total liabilities 53, 670. 12 

Table 18. — Assets and liaJtUities, secondary projects, June SO, 191S, 

ASSETS. 

Inventories, storehouse $224. 42 

Improvements to land 754, 937. 97 



Total assets 755, 162. 39 

LIABILITIES. 

Net investment: 

DlE(bursement vouchers $774, 653. 21 

Transfers received 61,407.61 



(Collection vouchers 20, 422. 81 

Transfers issued 60, 475, 62 



836,060.82 



80,898.43 



Total liabilities 755, 162. 89 

Cost to June 90, 1913, secondary projects, 

Arizona: 

Little Colorado $9, 554. 33 

San Carlos 24, 823. 18 

San Pedro 2, 427. 34 

California : 

Owens Valley 12, 061. 92 

Sacramento Valley . 48, 608. 42 

San Joaquin 3, 631. 20 

12872'— 14 ^20 
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Ck>lorado : 

White River |4, 357. 00 

Colorado River storage 43,710.00 

Idaho: 

Dubois 17, 228. 91 

Port Neuf ^ 2, 168. 01 

Montana : 

aark Fork 5, 581, 23 

Crow Reservation 18, 911. 96 

Lake Basin 7. 103. 26 

Madison River 10, 729. 09 

Marias 13, 337. 86 

Nebraska, South Platte 2,877.01 

Nevada, Walker River 12,503.63 

New Mexico: 

La Plata 28, 064. 33 

Las Vegas 5, 014. 09 

Urton Lake 17, 464. 70 

North Dakota: 

Bismarck 13, QiL 69 

Littie Missouri 11, 933. 52 

Nesson 17, 471. 83 

Washburn 10, 531. 53 

Bowman 3, 792. 44 

Oklahoma : 

Cimarron 11, 499. 57 

Red River 60, 209. 27 

Oregon : 

Malheur 83,490. 62 

Central Oregon 40, 366. 67 

Oregon cooperative 5, 611. 48 

Utah: 

Bear Lake 18, 827. 72 

Utah Lake 34, 049. 30 

Washington : ^ 

Palouse 76, 391. 97 

Priest Rapids 6, 216. 01 

Wapato 36,415. 15 

Benton 11, 167. 45 

Kittitas 19, 366. 90 

Wyoming, De Smedt 8, 917. 38 



754, 937. 97 

Table 19. — Assets and liahUiiies — Toum-site development, Jwie SO, 191S, 
Improvements to land $16, 916.04 

LIABILrriES. 

Net investment: 

Disbursement vouchers ^, 672. 42 

Transfer vouchers received 11,492.93 

117,165.35 

Collection vouchers 15. 80 

Transfer vouchers issued 233.51 

249.31 



Total liabilities 16, 916. 04 

Costs to June SO, 191S, town sites, 

Idaho, Minidoka $9, 008. 1ft 

Montana : 

Huntley 1, 4«l. 3a 

Sun River 1, 272. 89 

South Dakota, Bellfourche 2, 292. 60 

Wyoming, Shoshone 2, 881. 51 



Total 16. 916. 04; 
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SUMMARY OF RESULTS. 

Results of reclamation work to June SO, 191S. 



Projects. 



Irrigable lands. 



Estimated on 
completion. 



Service could 

have supplied 

in 1913. 



Season of 1913. 



Under water 
rights. 



Under rental 
contracts. 



Total under 
contract. 



Ariiona: 

Salt River 

ArizonapCalifornia: Yuma 

Califomia: Orland 

Colorado: 

Grand Valley 

Unoompah^re Valley 

Idaho: 

Boise 

Minidoka 

Kansas: Garden City 

Montana: 

Blackfeet 

Flathead 

Fort Peck 

Huntley 

Millc River 

Sun River 

Montana-North Dakota: Lower 

Yellowstone 

Nebraska- Wyoming: North 

Platte -. 

Nevada: Truckee-Carson 

New Mexico: 

Carlsbad 

Hondo 

New Mexico-Texas: 

Rio Grande 

Leesburg unit 

Franklin Canal 

North Dakota: 

North Dakota Pumping, 

Buford-Trenton unit 

Williston unit 

Oregon: Umatilla 

Oregon-California: Klamath.... 
South Dakota: Belle Fourche. . 

Utah: Strawberry Valley 

Washington: 

Okanogan 

Yakima storage— 

Sunnyside 

Tieton 

Wyoming: Shoshone 



230,000 
131,000 
14,307 

53,000 
140,000 

1^7,000 
118,025 
10,677 

122,500 
152,000 
152,000 
32,405 
219,557 
216,346 

60,116 

129,270 
206,000 

20,277 
10,000 

155,000 



5,000 

3,500 

358 

900 
3,500 

3,000 

2,179 

284 

3,060 
2,980 
3,050 
697 
3,720 
3,610 

725 

1,270 
2,575 

523 
150 

5,000 



180,000 
50,000 
14,307 



3,750 

1, — 

358 



6,500 



190,000 
19,350 
6,122 



4,000190,000 

" ~ 25,850 

6,122 



397 
237 



4,000 
570 
237 



44,000 

207,000 
115,600 



850 

3,000 
2,086 



65,000 



1,149 



44,000 

82,250 
34,700 



850 

1,820 
575 



44,000 

82,250 
99,700 



850 

1,820 
1,724 



26,649 
38,000 
7,500 
28,805 
12,800 
16,346 

37,799 

109,500 
52,039 

20,277 



661 
520 
190 
627 
217 
262 

456 

1,130 
527 

523 



24,188 



541 



680 



171 
17 



10,764 

29,737 

70,937 
30,687 

20,227 



194 
348 



918 
406 



522 



3,240 
194 



18,184 
13,929 

50 
2,305 



5 
109 



11,444 
680 
24,188 
3,240 
10,948 

29,737 

89, 121 
44,616 

20,277 
2,305 



171 
17 

541 
23 

197 

348 

923 
517 

523 



15,025 
11,289 
25,000 
70,700 
100,000 
60,000 

10,071 

102,824 
34,537 
164, 122 



250 
186 
1,250 
1,180 
1,400 
1,600 

500 

4,240 
1,382 
2,500 



25,000 
12,000 



4,060 
8,047 
18,300 
29,700 
65,852 



22, 115 
12,000 



890 22,115 
600 12,000 



41 
134 
915 
493 
905 



2,012 
4,813 
13,947 
27,677 
46,866 



34 
145 
517 
430 
661 



167 

2,073 

28 



2,012 
4,813 
14, 114 
29,750 
46,894 



890 
600 



34 
145 
519 
450 
663 



10,071 

80,608 
34,537 
41,310 



500 

3,760 

1,382 

637 



8,157 

23,095 
23,225 
23,635 



450 

970 
925 
401 



200 
47,627 



2,395 



157 



8,357 

70,722 
23,225 
23,792 



3,365 
925 
400 



Total.. 



2, 973, 048 60, 569 1, 290, 107 26, 674 431, 457 8, 786 510, 815 12, 168 942, 272 20, 954 



1 Exclusive of 36,000 acres that may possibly be included. 
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8UMMABY OF BESULTS. 323 

Results of reclamation work to June SO, 191S — Continued. 



Projects. 






I 



Canals and dltchesCmJles). 



Canals (capacir 
ties in second- 
feet). 



Tmrnels. 



I 
I 



Storage and diversion dams. 



i 

E4 



Arizona: 

Salt River 

Water users' unit 

South Side unit. 

Indian project, Qila 

River unit 

Arlzona-Califomia: Yu- 
ma 

California: Orland 

Colorado: 

Grand Valley 

Uncompahgre Val- 
ley 

Idaho: 

Boise 

Minidoka 

Idaho-Wyoming: Snake 

River storaee 

Kansas: Garden City. . . 
Montana: 

Blackfeet 

Flathead 

Fort Peck 

Huntley 

Milk River 

St. Mary storage . . . 

Sun River 

Montana-North Dakota 

Lower Yellowstone. . . 

Nebraskar W y o m i n g 

North Hatte 

Nevada: Truckee - Car- 
son 

New Mexico: 

Carlsbad 

Hondo 

Now Mexico-Texas: 

Storage unit 

Leesburgunit 

Franklin Canal 

North Dakota: 

North Dakota 
Pumping, Buford- 

Trentonunit 

Willlstonunit.. 

Oregon: Umatilla 

Oregon-California: Kla- 
math 

South Dakota: Belle 

Fourche 

Utah: Strawberry Val- 
ley 

Washington: 

Okanogan 

Yakima storage 

Sunnyside 

Tieton 

Wyoming: Shoshone... 



1,284,000 



64 



72 4S2 



14 



45,600 



17 



177,640 
53,500 

380,000 



12 



49 



151 
75 



664 

6 

66 



99 



23 



10,802 



CuMc 
yards. 
386,800 



Cubic 
yardt. 



Cubic 
yards. 



Cubic 
yards. 
386,800 



930 



66,714 
12,399 



375,018 



441,732 
12,399 



62 

165 

106 436 



121 
705 



218 

1,028 
663 



2,549 
35,834 

487 



16,000 
10,000 
3,900 



16,700 



62 154 

55 224 

22 35 

191 196 

29 35 



1,081,400 

200,000 

77,000 
40,000 



18 103 

19 133 

65 500 

80 509 

12 120 

2 45 



4 

216 
290 
57 
303 
101 
3 
133 



676 
695 



151 
50 



1,500 

89,459 
16,564 

3,649 



2,749,500 
146,677 

63,345 



1,700 

17,600 
79,321 

4,037 



3,200 

2,856,559 
242,562 

71,031 



1,703 



2,080 



2,654 



25,750 
331,428 
34,000 



2,238 
450 



27,830 
333,666 
34,925 



163 



5,900 



16,713 



584 



191,756 



9,709 
14,000 



1,249 

2,840 

200 



66,410 
45,646 
12,829 



449,065 

91,641 

204,998 
421,350 



108, 102 
3,700 



50. 



50,000 
662,000 
203,770 



15,600 
278,000 



458,100 



10 



Total 6,051,210313 4711,206 



14 
43 
»80 



27 
42 107 
!39 
4 
10 37 

442 

103 
196 



16 
61 
142 



185 

486 

9 

48 

534 

238 
279 



28,062 
2,318 



1,878 



22,776 
'26i,'465 

14,000 

515,475 

137,287 

325,^29 
425,050 

28,062 
4,196 



34 

3,300 

1,306 

22,684 

395 



4,380 

5,600 

38,309 

1,261 

131 



10,963 
19,246 



2,291 

609 

80,527 



764,000 

36,200 

1,550,800 

126,881 

336,630 
415,998 



33,890 
33,500 



2,070 
5,200 



130 



802,270 

75,300 

1,589,109 

128,142 

336,801 

416,998 

2,291 

2,980 

86,727 



7,961 



77 



117,760 



868,176 



7,955,067700,409 



9,623,662 



1 Use of several miles of canals discontinued. 
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324 TWELFTH ANNUAL BSPOBT OF SBGLAMATION SEBVIOB. 

Results of reclamation work to June SO, 191S — Ck>ntinued. 





Dikes or levees. 


Canal straetores. 


Projects. 


Over 
12,000. 


$3,000. 


1100 to 
1600. 


Less than 
1100. 






1 


i 


1 


1 


1 


1 


1 


i 


i 


Arisona: 

Salt RiTcr 


Feet. 
3,016 


'^•ff/Si 


30 
6 


.... 


225 
3 

1 

5 
25 
10 


"6 


200 

6 

38 

40 
176 
53 

3 

28 

2,008 
812 


417 


32 


125 


'■•S 


Water xumt^ VLVit. - r r - - - 


Ronth RMtt unit .... 








1 


207 


247 


Indian Project, QUa River 
unit 


5,000 

376,280 

626 


9,362 

2,818,164 

4,000 


5 

19 

4 


.... 


50 


Arlnma^alifomia: Tama 

^AllfomfaT Orliuid 


239 

7 


260 
1,119 


464 
14 


1,188 
1,207 

3 


Colorado: 

Grand Valley 


Unoompahgre Valley 

Idaho: 

Boise 


2,200 

1,075 
3,100 


9,923 

3,761 
3,472 


23 

55 
25 

1 

3 
17 

7 

26 
13 

6 

48 

28 

70 

3 


15 
"2 


17 

82 

51 


37 

32 

8 


42 

1,806 
111 


5 

1,003 
24 


921 

5,640 

^•^ 

''^ 

168 

2,052 

343 

473 

1,183 
976 


1,088 

10,536 
5,619 


MlnldA^f^ 


Kenms: Oarden City. . t . . . . t r r - 


Montana: 

Blackfeet 






1 

.... 

1 

1 
7 


5 
13 

5 
28 

9 

6 

90 

130 
172 

6 
10 


7 
5 

""a 

4 

23 
4 


16 
71 
22 
88 
14 
38 

48 

922 

140 

34 
77 


6 
76 

1 
92 
21 
16 

54 

18 
300 


83 

9 

4 

148 

'"i35 

71 

465 

326 


1 185 


Flathead 






l|023 
207 


Fort Peck 






Huntley 






2,439 
401 


Mn^ Rtv«r 


29.800 
3,192 

35,800 

1,650 
52,900 

4,350 


i44,442 
4,600 

138,276 

131,110 
70,788 

103,650 


Sun River 


674 


IContana-North Dakota: Lower 
Yellowstone 


1,499 

5,293 
1,662 

369 


Nebraaka-W y o m i n g: North 
Platte : 


Nevada: Truckee^arson 

New Mexioo: 

Carlsbad 


Hondo 


87 


New Mexioo-Texas: 

Btorag^ unit ............. 


1,900 
1,700 


4,220 
16,815 


1 

4 










1 


T^eMbiirg u"!* . . - - . x 






3 










7 


Franklin Canal ... 






6 

8 
22 
35 
24 

188 


20 




20 

80 
445 
250 
525 
1,592 


46 


North Dakota: 

North Dakota Pumping, 
Buford Trenton unit. 






2 

8 
14 

8 
26 

8 

1 

56 
19 
30 


"6 

1 
16 

1 


1 

11 
7 
9 
101 
2 

2 

13 
79 
34 


"2i 
19 


91 


Williston unit 






'"'28 
176 


3 

430 

" '17 


489 


Oregon: UmatiUa 

OrenxD^CaUfomU: Elamath.... 
SonuL Dakota: Belle Fourche... 


i,466 

6,700 


8,000 
40,300 


736 

620 

2,119 


Utah: Strawberry VaUey 

Washington: 

Okanogan . . ...,. 


1,811 


102,517 


10 


"*6 


185 

327 

86 


8 

4 
43 
11 


51 
"*868 


487 

6,000 

1,600 

471 


498 


Takima storage— 

Supnvflide. ., x x r ...... , 


1,600 
350 
435 


18,000 

584 

5,200 


6,310 
2,090 
1,491 


Tieton 


Wyoming: Shoshone 






Total 


433,684 


3,097,228 


576 


51 


1,152 


178 


5,715 


3,495 


5,044 


34,022 


50,233 
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SITMMABY OF BESTTLTS. 825 

Be9ult8 of reclamation work to June SO, 191S — Continued. 





Bridges— Number and length. 


Projects. 


Sted. 




Wood. 


Concrete. 


TotaL 




J 


Si 

1 


1 


O 


s 


f 


S 

o 


Si 
I 


1 


8 




Si 
1 


1 


1 


1 


Arizona: 

Salt River 

Water users' unit .. 


2 


1 


186 


10 

1 


27 
■"12 


1,570 

54 

344 


3 


119 


1,950 


4 

1 


10 


672 
66 


176 
2 
43 

10 
79 
192 

78 

899 

144 

3 

34 
124 
14 
135 
35 
22 
37 

167 

124 
142 

1 
11 

3 
3 
67 

4 
16 
49 

110 

244 
30 

3 

7 

36 

173 

188 


4,378 
120 


South Side unit 








.... 


31 


208 


647 


Indian Project, Gila 
River unit 




9 


270 






1 

16 
133 


25 
694 
670 


295 


Arizonft-California: Tnipi^. 




3 


5 

56 


270 
510 


2 

4 

38 
36 


47 
3 

74 

861 

104 

3 

33 
124 
13 


1,300 
70 

1,704 

13,266 

5,184 

60 

733 

2,183 

219 


6 


2,264 
1,250 

1,704 


Calilomia: Orland 








Colorado: TJnoompahgre 










Idaho: 

Boise 




















13,266 


MM^ftVf^... 










4 


160 








KA7«<m#; <^ftr<^^Ti Qty 
















Montana: 

Blackfeet 














1 








73S 


Flathead 




















''5S 


Fort Peck 










1 
135 


36 
2,040 


.... 








Huntley 
















''^ 


Mi^k Rfv^r 




1 


115 




2 
2 
2 

8 

3 
9 

1 


31 
20 
26 

122 

99 
118 

...... 

""57 


872 
506 
973 

1,960 

2,311 
3,798 

225 
130 

816 

150 

1,710 








St. Mary storage 














606 


But) R'ver. ..^ 




8 
16 


225 

1,474 

726 


1 

11 
6 


6 

"'8 


60 

155 

726 
692 








1,258 

3,689 

3,763 
4,590 


IContana-North Dakota: 
Lower Yellowstone 


16 
11 








NebraskapWyoming: North 
Platte :. 








Nevada: Truokee-Carson... 


1 




100 


New Mexico: 

Carlsbad 








226 


Hondo 




















130 


New Mexico-Texas: 


1 





300 








2 
3 








1,116 
150 


Leeslmrg unit. ...'. 














Fran Villi' f'ftual 




















1,710 
68 


North Dakota: 

North Dakota Pump- 
ing, Buford Trenton 










4 
12 


68 
225 








• 


Willistonunlt 










.... 


3 

47 

90 

234 
24 

3 

* "28 

165 
106 


31 
996 

3,860 

3,017 
800 

100 

380 

1,150 

3,548 

2,120 








256 


Oregon: TTmatlUa 




.... 


185 




.... 


1 


31 


1,213 
3,860 

1,060 
100 


O r e e nrCalifornia: Klsr 
me'tn 








20 
3 


South Dakota: Belle 


5 


.... 


360 








--•• 


2 
6 


28 
250 


Utah: Strawberry Valley... 








Washington: 

Okanognn ..... 
















Yakima storage 


2 


.... 


276 
500 








5 

7 

10 








656 


Sunnyside 














1,660 
3^648 
1^682 


Tieton 














Wyoming: Shoshone 


4 


3 


416 








.... 


10 


96 








Total 


43 


38 


6,033 


32 


270 


6,910 


160 


2,596 


56.323' 12 


179 


2,632 


3,389 


70,800 






1 
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326 TWELFTH AKKUAL BBPOBT OF BECIAMATIOK SERVICE. 
Results of reclamation work to June SO, 191S — Continued. 





Culverts. 


Projects. 


Concrete. 


Metal. 


Terra cotta. 


Wood. 


Total. 




No. 


Length. 


No. 


Length. 


No. 


Length. 


No. 


Length. 


No. 


Length. 


Arixona: 

Salt River 


48 
40 
15 
136 
59 
25 


Feet. 

2,675 
1,214 
300 
2,494 
2,178 
2,901 




Feet. 




Feet, 


58 


Feet. 
2,000 


106 
40 
15 

312 
59 
55 

363 
871 

100 
79 
17 

345 
15 

116 

260 

218 

1 

29 
103 

4 
11 
154 

1 

9 

16 

62 

491 


Feet. 

4,675 

1,214 

300 


South side 










Arizoiia<}aul6nila: Yuma 






















176 


2,816 


5,310 
2,178 
4,110 

6,404 
23.420 


California: Orland 










Colorado: Unoompabgre Valley . . . 


17 


1,012 






13 
363 

87 
72 
13 
230 
7 
57 

192 
49 


197 

6,404 
8^533 

5,629 
1,292 

218 
6,000 

108 
1,015 

3,817 
784 


Idaho: 

Boise 






UinMot^ 


21 

13 

5 

4 

115 


2,146 

1,142 
345 
112 

3,480 


560 


12,741 






Montana: 

Blackfeet 






6,771 

1,715 

330 


Flathead 


2 


78 






Fort Peck 






Huntley 










9,480 
1,138 


UnVRfvAr 






8 


1,030 


Sun "Rivftr 


59 

37 
32 

1 

6 
25 

4 

3 
31 

1 

9 

15 

62 

364 


1,935 

3,678 
576 
400 

230 
1,112 

'l30 

410 
2,742 

110 

516 
1,870 
4,214 
10,987 






2,950 


IContana-North Dakota: Lower 
Yellowstone 






31 
59 


2,913 
1,032 


10,406 


Nebraska- Wyomine: North Platte. 
New Mexico: Carlsbad 


78 


1,422 


3,814 
400 


North Dakota: 

North Dakota Pumping, Bu- 
ford Tr^nt-oTi upit ... 








• 


23 

78 


398 
2,263 


628 


WilH!?t^n unit. 










3,375 
130 


Oregon: TTmatilla. 










Oregon-<3alilomia: Klamath 










8 
10 


400 
120 


810 


South Dakota: Belle Fourche 

Utah: Strawberry Valley 


15 


1,526 


98 


4,704 


9,092 
110 


Washington: 

OkAnogan. * 














516 


Sunpysidfi^ -T^.... ........ 














1,870 
4,214 


Tieton 














Wyoming: Shoshone 










127 


4,086 


16,073 














Total 


1,130 


47,897 


672 


16,779 


196 


0,679 


1,853 


46,080 


3,851 


120,435 
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SUMMABY OF BBSULTS. 327 

Results of reclamation work to June 30, 191S — Continued. 





Pipe length. 


Flumes. 


Projects. 


1 


1 


1 


1 


1 


Concrete. 


Metal. 


Wood. 


Total. 




i 


1 


d 


»H 


i 


f 


d 


1 


Arizona: 

Salt River 


Feel. 
12,000 


Feet. 


Feet. 


Feet. 


Feet. 
12,000 


8 

1 


Feet. 
240 
695 




Feet. 


30 


Feet. 
1,400 


38 

1 
1 

8 
2 


Feet. 
1.640 


Water users... 












695 


South Side.... 


416 


140 


618 
130 




1,174 

130 
2,979 

520 

12,210 

74,203 
21,046 

4,033 
1,180 






1 
7 


16 
500 


16 


Arizona-California: 
Ynma 


1 


30 






530 


Califomia: Orland.... 


2,979 




2 


365 


365 


Colorado: 

Grand Vallev 




520 
4,008 


26,983 
6,049 












. Uncompahgre 
Valley.......... 


1,292 

45,220 
2,255 

2,687 
1,102 


6,910 

2,000 
12,741 

1,346 

78 






61 

65 
11 

2 


7,646 

40,668 
393 

800 


36 

135 
86 

3 
40 

1 
20 
9 

1 

29 
2 


3,167 

4,662 

4; 747 

603 
7,768 

42 
2,286 
2,122 

60 

1,073 
80 


97 

200 
99 

6 
40 

4 
36 
13 

3 

39 
24 


10,803 

46,220 
6,330 

1,303 

7,768 

490 


Idaho: 

Boise 






Minidoka 


2 


190 


Montana: 

Blackfeet 


Flathead 










Fort Peck 










3 
16 

4 
2 


448 

2,640 

322 

330 


Huntley 


2,100 


270 






2,370 
1,138 
2,237 

16,783 
37,981 

2,858 

1,432 

448 

3,196 

2,609 

100,460 

3,481 

29,669 

1,890 

1,936 

112,292 

279,161 

101,682 


1 


86 


6,010 

2,444 

390 


Milk River 


1,030 


108 


Sun River 


1,627 


610 






MontanarNorth Da- 
kota: Lower Yel- 


16,783 

33,716 

1,400 

432 


1,762 
958 


10 
2 


840 
466 


1,913 
6,466 


Nebraska-Wyoming: 

North Platte 

Nevada: Truckee- 
Carson 


629 


1,984 
500 

"448 

434 
326 

2,010 
240 


20 


6,910 


New Mexico: 

Carlsbad 


1,000 


1 


497 


1 


40 






2 


637 


Hondo 








North Dakota: 

North Dakota 
Pumping, Bu- 
ford Trenton 

unit 


2,762 

2,283 

81,950 

140 

4,350 






1 


42 


1 

3 

21 

1 

7 


296 

296 

1,000 

307 

3,600 






2 
5 
26 

12 

28 


338 


Willistonunit 






2 

4 

11 
21 


213 
366 

10,620 

6,790 


609 


Oregon: Umatilla..... 


8,000 

1,331 

21,427 

1,650 


10,500 
3,892 






1,366 


Oregon-California: 

lriafnftt>» 






10,827 


South Dakota: Belle 
Fourehe 






10,290 


Washington: 








Yakima storage... 


1,936 

6,192 

246,132 

14,260 


















Sunnyside. . . . 


1,600 
***656 


"3,*622 
86,672 


104,500 
29,407 










501 
121 
111 


205,000 

67,847 

4,690 


601 
137 
115 


205,000 


Tieton 






16 
3 


9,561 
210 


77,398 


Wyoming: Shoshone. 


1 


54 


4,854 


Total 


433,212 


32,287 


181,339 


184,149 


830,987 


28 


3,039 


238 


74,712 


1,171 


323,640!l,437 


401,391 
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328 TWELFTH AKKUAL BEPOBT OF BEOLAMATION SSBYICB. 
ReaiUts of reclamation work to June SO, 1915— -Oontinaed. 





BuUdings. 


Wells. 


j 


II 

OS 

p; 


Tele- 
phraes. 


H 


« 8 


4 

ti 

! • ► 

1 


Projects. 


1 


J. . 

" s 
* 9 






u 

n 


1 


1 


1 


II 


i 


Arlxona: 

Bait River 


1 


17 
3 


1 
2 


8 


u 


42 
6 
1 

12 
9 
6 

1 
34 

97 

38 

6 
27 

4 
89 
18 
24 
13 
62 
54 

45 
14 
28 

16 

1 

10 

4 

8 
17 
13 
19 
21 

6 

10 
4 
24 
19 
62 


29 

1 


Ftet, 

6,868 

186 


147 
5 


.... 


214 


68 


118 

12 

3 

23 


8,040 
4,020 


Water naen 






1 
8 
2 


'"2 

6 

4 

1 
16 

46 
15 

2 
2 

2 
12 

6 
11 

6 
32 
16 

18 

6 

7 

10 








Indian project, GJIIa i^fyftr . , 




1 
1 
1 


1 


10 


2,054 


10 
25 


.... 


23 
142 
»50 

4 
33 

211 
175 

70 
6 

109 
98 


7 
94 

7 

5 
23 

138 
90 

7 

4 

11 
17 




A rigona-X^-ftiifofnia? Yuma. 






r>)iifAmfiL- Orlani 


8 


200 






Colorado: 

Grand Valley 














TTnw»niPahirrft VaHcTr - - t t - 


3 

9 
3 


13 

42 
8 


2 

1 
1 


"ii 






22 

28 

8 

36 


7 

19 


7 

26 
54 




V awwauyw i^i w » mtrnfj 

Idaho: 

Boise 


8 
14 


600 

857 


8,220 
9,380 


MinMokra , , t t - 


Uaho-Wyominx: Snake River stor- 


-R-onMa* aiinlAn mtv 




1 

1 
22 

7 
11 

6 
27 
30 

23 
6 
15 

5 
1 

73 
2 

3 

6 
6 
6 

3 

5 

4 
10 
14 
31 


1 


23 


216 

6 
8 

2 

4 
8 
2 
8 

7 
14 


8,800 

184 
80 
60 

200 
172 
212 

200 
1,446 


5 


600 


Montana: 

Blackteet 


1 
5 
1 
1 
1 
3 
5 

4 
2 
5 

1 


7 
9 


.... 




Flathead 










Fort Peck 










Huntley .,.■,.,. ^^■,^- 




1 






23 


9 

8 

5 

21 

24 
34 
58 


.... 


286 


MilkRlVf*' r-.rr.rr--r--- 


4 
65 
34 

11 






B t. Mary storage 






:;:; 


83 
95 

80 
186 
128 






Bun River ", 


1 


.... 






Montana-North Dakota: Lower Yel- 
lowstone 






Nebraska-Wyomins: North Platte.. 
Nevada: Tnickee-(^r8on 










1 


.... 


52 

25 


4 


16 


1,730 


New Mexico: 


1 
1 

1 
2 

1 
2 
4 
6 
2 


127 
365 

20 
28 

30 
100 
272 
690 
1,968 


Hondo 








15 

21 
6 

29 

4 


5 

83 

2 

2 
5 
15 
44 

27 
16 

40 
47 
24 






New Mexico-Texas: 

RinOrandefftoraffi^unlt 


1 


1 


1 


34 

2 

2 
6 
6 
12 
9 
1 

4 


19 

7 


13 


7 


2,000 


Loanbiirg unit 


North Dakoit: 

North Dakota Pumping, Buford- 
Trenton unit 


1 
2 

1 
1 
3 

1 

1 


.... 


2 
8 


29 

4 




Wiimton unH 






2,050 


Oiflgon: Umatilla 


7 
6 

■43 

2 
46 




Omffon-Oalifomia: KlaniAth 






■■7 


86 
75 
35 

25 
63 
124 
59 
60 






South Dakota: Belle Fourche 










Utah: StrawberrvVallev 


1 


.... 


47 


1,140 


Washington: 

Okanogan ,,,,-,-.- 






Yak^'na storage 














Sunnyside . ...^^-r-r-Tr 


1 
2 
4 






4 
3 
16 


1 


120 






Tieton 






30 
49 


.... 






Wyoining- PhcMhonA..^, .,,,-, 


.... 


1 


7 


384 












Total 


65 


426 


14 


61 


332 


898 


348 


26,237 


697 


51 


2,331 


927 


351 


32,466 



I Leased lines. 
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STTMMABT OF BESXTLTS. 829 

Results of reclamation work to June SO, 191S — Ck)ntinued. 



Projects. 



ICaterial excayated. 



Class 1, 
earth. 



Class 2, 
indu- 
rated 



riaL 



Class 3 
rock. 



TotaL 



Rip- 
rap. 



Pav- 
ing. 



Con- 
crete. 



Cement 
used. 



Barrala 

oement 

mana- 

foo- 

tured 

Un^ 
States. 



Arizona: 

Salt River 

Water users... 

SonthSide 

Indian piojeot,0ila 

River 

ArkonarCallfomia: 

Yuma 

California: Orland 

Colorado: 



6141 



Orand Vallev.. 
ans 



Uncompangre 

Valley 

Idaho: 

Boise 

Minidoka 

Idaho-Wyoming: 
Snake River stor- 
age, Jackson 

Lake 

Kansas: Garden City.. 
Montana: 

Blackfeet 

Flathead 

Fort Peck 

Huntley 

Milk River 

St. Mary storage... 

Sun River 

MontanBpNorth Da- 
kota: Lower Yellow- 
stone 

Nebraska- Wyoming: 

North Platte 

Nevada: Truokee-Car- 

son 

New Mexico: 

Carlsbad 

Hondo 

New Mexico-Texas: 
Rio Grande storage 

unit 

Leasburgunit 

Franklin Canal.... 
North Dakota:* 

North Dakota 
Pumping, Bulord- 

Tnntonunit 

Williston unit. 
Oregon: Umatilla 



Cfuble 
pardt, 
3,113,6--, 
314,681 
223,496 

302,285 

8,086,665 
353,112 

6,677 

1,293,203 

9,449,1761, 
8,636,691 



OtMe 
yardi, 
,000,431 
18,426 
18,284 

16,261 

372,667 
40,124 

1,235 

621,106 

1,314,384 
201,436 



OttNe 
fardt. 
580,364 
106,931 
4)468 

9,452 

828,716 
2,700 

20,426 

386,021 

512,891 
413,479 



CfiMe 
yardi. 
4,694,399 
439,937 
246,248 

327,998 

9,236,947 
404,936 

37,237 

2,299,330 

11,276,451 
9,250,606 



OuMe 

yards. 

7,000 



69,699 
1,200 



Square 
yards. 

4,967 
15,058 

1,058 

2,154 

100,163 
2,260 



3,366 
16,180 



183,000 
66,400 

1,357,736 

1,928,796 

668,000 

1,664,165 

2,397,770 

406,500 

737,828 



6,326,473 

9,919,306 

9, 138, 129 

535,666 
779,990 



6,749 



38,168 

100,869 

2,201 

22,190 
8,639 
4,681 

23,400 



182,733 

678,960 

299,474 

20,880 
3,000 



189,749 
66,400 



79,817 1,475,721 

26,660 2,065,316 

, 570,201 

12,600 1,698,956 

6,114 2,411,423 

61,078 462,260 

42,226 803,454 



189,111 6,698,317 
201,34010,099,607 
465,381 9,902,984 



79,290 
.36,590 



4,037 



1,190 

3,460 
92,342 



11,864 



CubU 
yards, 
334,778 
11,763 
386 

1,687 

95,730 
21,027 

86 

83,380 



650 

438 

20 

1,680 

7,164 



4,260 

12,612 

88 

1,109 



37,189 



3,640 
6,838 

2,888 
4,300 
1,140 
12,576 
3,304 



Barrels. 

411,062 
15,122 

648 

2,109 

103,655 
22,884 

127 

77,999 

111,316 
41,472 



3,182 

7,671 

2,781 
5,333 
1,118 
17,122 
4,128 



171,810 



636,835 
818,580 



7,999 

18»736 

45,022 

17,527 

60,690 
86,360 



714 



56,406 
46,631 



239,160 58,210 341,100! 638,470 
302,082 1,300 670 303,952 



South Dakota: BeUe 

Fourche 

Utah: Strawberry Val- 

Waahingtcna:*** 

Okanogan 

Yakima storage.... 

Sunnyslde 

Tleton. 

Wyoming: Shoshone.. 



09,600 

219,100 

2,390,000 

2,197,647 

6,406,360 

763,; 

647,700 
867,103 

2,608,040 
750,636 

2,206,872 



60 

16 

111,600 

322,661 

133,390 

60,920 

96,850 
32,637 
48,251 
470,374 
62,742 



620 



44,000 
107,753 

42,];» 
185,422 

60,000 
836 

47,317 
267,6701 
312,808; 



69,650 

219,116 

2,546,500 

2,628,051 

6,681,860 

1,008,645 

794,660 

900,476 

2,793,608 

1,487,680 

2,671,422 



34,600 

7900 

1,632 

7, 

1,050 
19,822 



fe 



3,702 



240 

990 

4,200 

6,727 

68,496 

18,216 

926 
14,062 
8,980 
19,087 
10,196 



4,457 

22,065 

100,100 

80,697 

18,133 
3,830 



37,353 

2,960 

226 



1,664 

2,632 

22,760 

17,472 

62,437 

42,891 

. 4,990 
11,649 
17,950 
24,662 

121,163 



5,288 

27,346 

122,698 

93,280 

19,023 
2,830 



34,466 

2,966 

240 



2,599 
3,329 
35,125 

22,915 

68,063 

47,600 

14,749 
19,770 
86,708 
141,738 



116,670 



18,466 



Total 87,402,7636,290,1185,466,89790,245,768419,790511,3221,344,9081,633,544 433, 



tgand- 



<90,000 tons of ooal mined. 
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330 TWELFTH ANNUAL BEPOBT OF BECLAMATION SERVICE. 

Oovernment equipment, June SO, 191 S, and number of employees, January 1 to 

June 30, 1913. 



Projects. 



Arizona: Salt River 

Arizona-California: Yuma 

Callfomia: Orland 

Cdorado: 

Grand Valley 

Unoompabgre Valley 

Idaho: 

Boise 

Minidoka 

Idaho - Wyoming: Bnake River 

Storage 

Kansas: Garden City 

Montana: 

Blackfeet 

Flathead 

Fort Peck 

Huntley 

Milk River 

St. Mary storage unit 

Sun River 

Montana -North Dakota: Lower 

Yellowstone 

NebraskarWyoming: North Platte 

Nevada: Truckee-Carson 

New Mexico: 

Carlsbad 

Hondo 

New Mexico-Texas: 

Rio Grande storage unit 

Leasburgunit 

Other units 

North Dakota: North Dakota 

Pumping 

Oregon: Umatilla 

Oregon-California: Klamath 

South Dakota: Belle Fourche 

Utah: Strawberry Valley 

Washington: 

Okanogan 

Yakima st(M'age unit 

Sunnyside unit 

Tieton unit 

Wyoming: Shoshone 

Washington and field oflices 
(including Oregon cooperative). 



110 



20 



25 



Total, June 30, 1913. 
Total, Dec. 31, 1912. 



43 



21 



16 



80 



18 



13 



171 



594 



133 



92 



97 



10 



50 



64 12 



174 



»657 



139 



92 



84 



52 



94 



11 



18 
20 



20 
1 



5 
12 



18 



4 

7 

21 

4 
10 



10 198 
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GOVERNMENT EQUIPMENT. 
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Oovemment equipment, June SO, 1913, and number of employees, January 1 to 
June 30, 1913— Contiiined, , 



Projects. 



Arizona: Salt River 

Arizona-Galifomia: Yuma 

California: Orland 

Colorado: 

Grand Valley 

Uncompahgre Valley 

Idaho: 

Boise 

Minidoka 

Idaho-Wyoming: Snake River 

Storage 

Kansas: Garden City 

Montana: 

Blackfeet 

Flathead 

Fort Peck 

Huntley 

Milk River 

St. Mary storage unit 

Sun River 

Montana-North Dakota: Lower 

Yellowstone 

Nebraska- Wyoming: North Platte 

Nevada: Truckee-Carson 

New Mexico: 

Carlsbad 

Hondo 

New Mexico-Texas: 

Rio Grande storage unit 

Leasburg unit 

Other units 

North Dakota: North Dakota 

Pumphu; 

Oregon: Uma' ilia. 



Oregon-California: Klamath. 
South Dakota: Bell 



Belle Fourche.... 

Utah: Strawberry Valley 

Washington: 

Okanogan 

Yakima storage imit 

Sunnyside imit 

Tietonunit 

Wyoming: Shoshone 

Washington and field offices (in- 
cluding Oregon cooperative) . . . 



Total, June 30, 1913. 
Total, Dec. 31, 1912.. 



53 



54 



Kw. 

1,325 

125 



104 
443 

1,950 
10 



470 



27 



55 
1,040 



1,530 



67 



1,357 



26 



282 



8,709 



292 



8,691 



Kw. 
667 
60 
3 

87 



2,800 
72 



609 



17 
2,266 



2,238 



855 



307 

5 



10,310 



260 11,717 



113 



H.P. 

52 
597 
22 



35 
159 



33 



106 



10 



1,402 



105 



1,430 



107 



H.P. 
203 
920 



200 
950 



102 
130 



180 
200 



65 



200 
45 
50 



103 
81 



53 



81 
50 



99 
93 
27 
18 
33 
44 
46 

43 
159 
73 

3 
1 



4 
10 

7 

20 
46 
63 
28 

6 
146 
2 
18 
39 



3,707 



20 



26 



1,442 



3,735 



25 



1,478 
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332 TWELFTH ANKUAL BEPOBT OF BEOULMATIOK SEB7I0B. 

Government equipment, June SO, 191S, and number of employees, January 1 to 
June SO, iP15— Continued. 



Pzojeoti. 


1 


j 


1 


1 


^ 


t 


1 


J 


1 


1 


1 


1 
1 


j 


1 


1 


1 


1 


AriwDB: SaltRlTor 




1 
8 


18 
8 


.... 

1 


86 

30 

6 

1 
13 

44 

7 


32 
fiO 

7 

4 
19 

62 
2 




.... 


115 

140 

8 


98 

12 
8 

7 
154 

114 
12 


6 
15 

4 












8 


Aiixosa-GftUfomia: Yuma. 
rV^ifnmtA* Orland 




.... 


1 


2 




4 


19 


Oolorsdo: 

Qnnd Valley 




2 

4 

8 


















8 


TTnoompfthFre vaiiAy , t 




2 

8 

4 


4 

2 

1 


.... 


27 

60 
3 


37 

24 
10 


2 

13 
1 








4 


14 


Idaho: ^^ 

Boiaa 


6 


2 




81 


U^^^HnVn 








2 


Uaho-Wyomlng: Snake 
River storage 














1 


KaxiMui: Garden City 










8 

84 
28 
20 
10 
11 

10 
12 

12 

21 
15 

7 


31 

7 
1 
1 
6 
13 

11 
6 

14 

23 
34 

2 

1 

26 

4 




' 




4 

127 
48 

7 

60 
25 

6 
24 

49 

85 
37 

36 
5 

16 
















Montana: 

BJaokftet 






2 




.... 


1 
2 


12 
47 
103 
2 
17 


7 

13 

18 
40 

11 


17 
20 
6 
10 
18 

"is 

14 

55 

19 

25 


1 

10 
2 










10 


Flathead 




.... 


1.... 
1.... 




2 


1 




?7 


Fort Peck 


2 


Huntley 


















8 


UllVRfvM- 




.... 


li 4 






6 

4 

7 

7 








1 

7 
24 

4 

24 
35 

15 


4 


St. liary storage 
unit ...■■•■.....• 








1 

1 

3 

.... 






:::; 


1 
1 


.... 


7 


Bun River 

Montana • North Dakota: 
Lower Yellowstone 


2 


1 


.... 


1 


18 
8 


Nebraska -Wyoming: 
North Platte.. ". 


1 
1 

1 


***4 


1 
1 




.... 
1 




1 
3 


*"*2 


8 


Nevada: Truckee-Oarson. . . 






10 


New Mexico: 

Gtelsbad 





1 


8 


Hondo .....•.«.. 














New Mexico-Texas: 

Rio Grande storage 
onH - 




4 










.... 


6 
2 






1 






2 


1A 










3 

2 

4 

19 

14 

21 

8 
11 
9 
6 
19 












Other units 






...^....| 






















North Dakota: North 
Dakota Pumping 










2 
15 

6 

6 

24 

"ii 

3 

4 
18 

1 






1 
8 

27 

17 

19 

2 
24 
15 

4 
19 


4 
14 

22 

46 

70 

12 
47 
25 
6 
39 
















Oregon: UmatfllaT 




.... 




.... 




.... 


3 
19 
24 
12 

8 

■"ii 

3 
10 


1 
2 










7 


Or^on • Oallfomia: Kla- 
Fiftth... 


1 


2 

4 


2 


.... 




1 








1 

13 
13 


14 


South Dakota: Belle 
Fouiche 




1 


1 


A 


Utah: Strawberry Val- 




.... 


1 
2 




.... 


13 

1 
10 




2 


WaSii^n: 

Okanogan 

Yakima storage unit • . . 


1 










4 




.... 


1 


1 


7 


15 


Sunnvside unit .... 
Tieton nnH 




1 


1 




1 






2 










ft 


Wyoming: Shoshone 

WashEgton and field 
^oes (faicludhig Or- 


2 


.... 


i::::i 
















1 




















































Total, June ao, 1913... 


10 


38 


60 


23 


437 


434 


21 


8 


782 


1,209 


388 


82 


9 


14 


6 


169 


24fi 


Total, Deo. 81, 1912... 


9 


38 


27 


22 


408 


418 


20 


\ 


772 


1,287 


422 


78 


6 


" 


4 


177 


288 
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Oovernment equipment, June SO, 191S, and number of employees, January 1 to 
June SO, 191S — Continued. 



Frojflots. 



Aywage fiiroe (Jazniary to 
Tune). 



QoTemment. 



Maximum force. 



Qovenmient. 






Arinma: Salt River 

Arizona-California: Yuma. 

California: Orland 

Colorada: 

Grand Valley 

Unoompali^gre Valley . . 
Idaho: 

Boise 

Minidoka 

Idaho-Wyoming: Snake 

River Storage 

Kansas: Garden City 

Montana: 

Blackfeet 

Flathead , 

Fort Peck 

Huntley , 

Milk River 

St. Mary storage 

unit 

Sun River 

Montana-North Dakota: 

Lower Yellowstone 

Nebraska-Wyoming: North 

Platte 

Nevada: Truckee-Carson. . . 
New Mexico: 

Carlsbad 

Hondo 

New Mexico-Texas: 

Rio Grande storage unit. 

Leasburgunit , 

Other units 

North Dakota: North Da- 
kota Pumping 

Oregon: Umatilla 

Oregon-California: Klamath 
South Dakota: Belle 

Fourche 

Utah: Strawbenry Valley... 
Washington: 

Okanogan 

Yakima storage unit.... 

Sunnyside unit 

Tietonunit 

Wyomtog: Shoshone 

Washington and field offices 
(inciudlDg Oregon cooper- 
ative) 



Total,7une30,1913.... 
Total, Dec. 31, 1912. 



46 25 

•7 



298 



225 



202 



100 
75 
11 

27 
67 

250 
106 



15 



12 



40 
2 
41 

10 
25 
23 

22 
16 

7 
41 
42 
34 
36 



100 



1,479 



1,608 



400 

203 

19 

108 
193 

422 
265 

7 
1 

184 
100 
107 
115 
55 

60 
145 

37 

111 
198 

80 
5 

458 
5 

74 

20 
41 
60 

17 
25 

20 
149 
15 
36 
151 



600 
368 
30 

135 
260 



15 



80 



672.... 
371.... 



9.. 



151 
128 
115 
133 
98 



71 
179 12 



38 



193 
271 

92 
6 

498 

7 

115 

30 
66 



39 
41 

27 
190 
57 
70 
187 



10 170 



3,936 



4,684 



5,415 



6,292595 



155 



655 



515 
368 
30 



135 
340 



672 
371 



151 
185 
115 
133 
308 

72 
191 

90 

348 
271 

99 
6 

498 

7 

115 

30 
66 
143 



41 

27 
190 
57 
70 
187 



170 



6,070 



6,887 



120 
75 
14 

33 
75 

261 
140 

16 



17 



115 

77 



2 
48 

11 
33 
23 

38 
87 

12 
91 
50 
35 
48 



500 
300 
36 

189 
220 

667 
468 

100 



356 

126 
286 
195 
100 

145 
226 

103 

174 
203 



496 
10 
92 



72 
66 

64 
155 

50 
436 
60 
62 
300 



170 18 



1,810 



1,824 



6,613 



6,473 



620 
375 
50 

222 
205 



606 

125 
1 

377 
159 
300 
217 
149 

172 



120 

289 
280 

235 



545 
12 
140 

79 
105 



102 
192 

62 
627 
110 

97 
367 



188 



8,423 



8,297 



90 



301 



47 
230 



30 



74 



715 
375 
50 



608 

125 
1 

377 
222 
300 
217 
540 

186 
278 

107 

519 



265 
33 

545 
12 
140 

79 
106 
163 

127 
192 



527 
110 
97 



188 



664 

368 

18 

200 
340 

734 
383 

66 

1 

377 
160 
266 
100 
513 

179 
168 

100 

413 
261 

57 
6 

526 
102 



47 

163 

127 
192 

20 
527 
67 
60 
167 



188 



1,073 



0,496 



0,122 



7,616 



6,346 
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Irrigable. 


Irrigated. 


Farms 
irri- 
gated 
and 
cropped. 


Num- 
ber of 
water- 
right 
appli- 
ca- 
tions. 


Miles 
of 


Operation. 


r 


Projecto. 


Under 
water- 
right 


Under 
rental 

con- 
tracts, 

etc. 


Total. 


Per 
acre 
irri- 
gable. 




oper- 
ated. 


canal. 


Aritona, Bait River 


Acret. 

160,000 
38,500 
14,200 

43,450 

200,000 
62.000 
47,300 

35,000 

28,806 

7,800 

16,346 

37,625 

103.668 
52,039 

20,277 
10.000 

25,000 

4,050 

8.190 

17,252 

30,093 

66,868 

9,900 
80,076 
34.613 
41,332 


Aeru. 


Acret, 

159,170 

10,257 

4,230 

48,023 

61,725 

'"29V6iB* 

4,203 

" '35*2 
124 

0,563 
25,326 

• 50 
1,261 

23,115 


3,600 
470 
211 

1,245 

1,575 

1,110 

496 

111 
489 
28 
180 

287 

885 
497 

345 
26 

890 

31 
93 
295 
406 
637 

432 

2,441 

716 

363 


*"i73' 


'i'iis' 

"538' 

""m 

347 

864 
398 

521 

27 
102 
604 
430 
618 

430 

2,441 

875 

391 


576 
171 
88 

211 

960 
146 
236 

103 
194 
30 
120 

126 

647 
294 

45 
13 

6 

""is* 

97 
132 
448 

46 
500 
260 
271 


165,301 
32,987 
6,417 

15,969 

45,215 
16,758 
35,146 

5,359 
7,169 
1,256 
2,547 

6,458 

40,624 
15,366 

. 6,726 
2,706 

5,587 

6.072 
6,745 
9,824 
6,462 
10,206 

7,402 
34,019 
18,040 
16,676 


10.41 
.85 
.46 

.37 

.23 

.27 
.75 

.15 
.25 
.16 
.16 

.15 

.17 
.17 

.33 
.27 

.22 

1.29 
.82 
.66 
.21 
.15 

.74 
.42 
.52 
.« 


S113 


Aiiiona-Calilbmia, Yuma. . . 
California, Orland 


3,610 


193 
73 


Colorado, tJnoompahgre Val- 
ley 




76 


Ida^o: 

Boise 




47 


Minidoka gravity 


40,615 


115 
149 


Montana: 

Flathead 


'*i4;425' 

"'6,'766* 

5,068 

49,068 
11,294 

13,409 


62 


Himtley 


37 


Milk River 


42 


Sun River 


21 


Montana-North Dakota, 
Lower Yellowstone 

Nebraska- Wyoming, North 
Platte............. 


43 

67 


Nevada, Truckee-Carson. . . . 
New Mexico: 

Carlsbad 


62 
149 


Hondo 


216 


New Mexico-Texas, Rio 
Grande, Leasburg Unit . 




931 


North Dakoto, North Da- 
kota Pumping: 
Buf ord-Trenton Unit. . . 






WilUston Unit 


323 
4,482 
21,981 
27,831 

5,711 
17,140 
16,008 
16,524 


" i"l8 

'^ 

1,549 
38,660 


367 


Oregon, Umatilla 

Oregon-California, Klamath . 
South Dakoto, Belle Fourche 
Washington: 

ovATiogan 


101 
49 
23 

161 


Yakima-Sunnyside 

Yakima-Tieton 

Wyoming, Shoshone 


68 
60 
61 


Total 






416,268 
27,961 


17,748 
1,194 












Deductions! 
































Total 


1,193,374 


253,090 


388,307 


16,554 


9,952 


5,744 


424,967 


.35 


74 







1 In order to make table comparable with report for 1911. 
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Summary of operation and maintenance results for 1912 — Continued. 





Maintenance. 


Operation and malnt©- 
nanoe. 


Projects. 


Upkeep. 


Drainage, etc. 


Total. 


Per 
acre 
irri- 
gable. 






Total. 


Per 

acre 
irri- 


Per 
mile 
canal. 


Total. 


Per 

acre 

irri- 

gable. 


Per 

mUe 
canal. 


Per 
mile 
canal. 


Arizona, Salt River 


S126,200 

67,729 

6,726 

36,348 

32,093 
18,366 
29,612 

2,611 

20,976 

4,638 

5,900 

92,952 

30,700 
29,212 

13,443 
1,110 

1,043 

8,417 
12,483 
13,302 

7,676 
23,449 

5,351 
62,461 
21,566 

7,086 


$0.79 
1.76 
.47 

.83 

.16 
.30 
.63 

.07 
.73 
.60 
.36 

2.47 

.36 
.32 

.66 
.11 

.04 

2.15 

1.62 

.77 

.26 

.36 

.53 
.66 
.62 
.17 


$219 

395 

76 

172 

33 
126 
125 

24 
108 
164 

49 

741 

61 
99 

299 
89 

174 








9191,501 
100,716 
13,143 

71,202 

88,476 
166,121 
64,758 

8,509 
59,817 
16,958 

9,763 

128,400 

76,980 
45,592 

20,169 
4; 086 

7,510 

13,489 
36,162 
27,140 
20,618 
58,911 

13,598 
86,480 
39,605 
144,088 


SI. 20 

2.61 

.92 

1.64 

.44 
2.72 
1.38 

.24 
2.08 
2.18 

.60 

3.41 

.90 
.50 

.99 
.41 

.30 

3.44 

4.41 

1.56 

.68 

.89 

1.35 
1.08 
1.14 
3.48 




Arizona-California. Yuma .. 








588 


California, Orland 








149 


Colorado, Uncompahgre Val- 
ley 


118,866 

11,167 
130,997 


10.44 

.06 
2.15 


190 

12 
896 


338 


Idaho: 

Boise 


92 


Minidoka gravity 

Minidoka pumpmg 

Montana: 

Flathead 


1,136 
274 


639 

31,672 

11,064 

1,316 

29,990 

5,656 
1,014 


.02 
1.10 
L42 

.08 

.79 

.07 
.01 


6 

163 

360 

11 

239 

9 

4 


82 


Huntley 


308 


Milk River 


565 


Sun River 


81 


Montana-North Dakota, 
Lower Yellowstone 

Nebraska-Wyoming, North 
Platte 


1,023 
127 


Nevada, Truckee-Carson. . . . 
New Mexico: 

Carlsbad 


155 
448 


Hondo 


270 
880 


.03 
.04 


22 
147 


327 


New Mexico-Texas, Hio 
Grande, Leasburg Unit. . . 

North Dakota, North Da- 
kota Pumping: 
Buford-Trenton Unit. . . 


1,252 


Willlston Unit 


678 
137 
67 
52 

116 
105 
83 
26 


16,934 
4,014 
6,580 

26,256 

845 


2.07 
.23 
.22 
.38 

.08 


920 
41 
50 
56 

18 


1,965 
279 


Oregon, Umatilla 


Oregon-California, Klamath. 
South Dakota, BeUe Fourche 
Washingt^: 

O kanogan 


156 
131 

295 


YakimarSimnyside .... 


173 


YakimarTieton 








162 


Wyoming, Shoshone 


120,427 


2.91 


444 


631 


Total 


671,248 


.56 


117 


417,586 


.36 


73 


1,613,791 


1.26 


263 
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Vahie of crops. 


Population. 


Watvdelfvefed 
to land. 


flQjMtt. 


Total. 


Per 

acre 

irrigated. 


Par 

acre 
cropped. 


On 

ftfms. 


towns. 


Total. 


FW 

acre 
irrigated. 


ArkoDA. Salt Rhr« 


84,778,000 
497 013 
112,934 

1,668,513 

979,602 
464,036 
380,718 

64,846 
360,071 
43 305 
84,093 
199,630 

668,204 
469,882 

209,000 
22,991 

710,674 

26,984 

66,382 

77,219 

386,066 

308,602 

120,000 

3,168,867 

272,070 

156,400 


83a 00 
36.10 
26.70 

32.35 

16.90 
11.40 
13.06 

16.42 
26.00 

9.06 
12.32 

9.60 

ia20 
12.83 

16.62 
18.22 

3a 70 


83a 68 
46.00 
3a 60 

82.86 

17.30 
13.10 
16.00 

16.72 
27.10 
14.35 
12.82 
1L40 

U.0O 
12.83 

17.97 
19.73 

3a 70 

1197 
16.04 
24.00 
16.16 
11.09 

36.60 
09.60 
28.00 

iao7 


1,490 
646 

8,171 

6,860 
4;800 


26,000 
3,160 
i;200 

6,320 
2,200 


Aere^eet. 

661,000 

63,273 

16,702 

133,912 

119,248 
804,172 


Aer^eeL 
3.62 


ArisanA-CtUfamla, Yuma.. . 

CtllIoniJa,Ortand 

Colorado, tJnoompaligre Val- 
ley 


4.68 

8.97 

4.81 


Idaho: 

Bofae 


1.93 


Minidoka gravity 

Minidoka pnmpmg 

Montana: 

Flatbead 


4.33 


827 

710 
1,300 

2,754 
1,897 

660 
85 

2,600 

68 

172 

639 

1,028 

1,800 

1,200 
7,322 
1,174 
1,700 


''S5 
270 

900 

323 

800 

4,697 
1,400 

7,000 
600 

860 

600 
8,287 
6,600 

1,200 

6880 

14,600 

600 


8,346 

293 
11,688 
6,030 

143,045 
62,707 

38,764 
1,640 

140,306 


L98 


Huntley 


L80 


MilkRWer 


.82 


Sun River 

Montana-North Dakota, 

Lower YeUowatone. 
Nebraska-Wyoming, North 

Platte 

Nevada, Trackee-Carson . . . 
New Mexico: 

Carlsbad 


L71 
1.91 

2.26 
2.80 

2.90 


Hondo 

New Mexioo-Texas. Rio 
Grande, Leasburg tnit. . . 

North Dakota, North Da- 
kota Pumping: 
Buford-Trenton Unit. . . 


1.30 
6.07 


Williston Unit 




278 
87,960 
26,929 
30,390 

9,040 
192,983 
34,445 
27,370 


.86 


Oregon, UmatlUa. 

Oregon-California, Klamath. 
South Dakota,Belle Fourche 
Washington: 

Okanogan 


16.77 
16.16 
11.05 

16.33 

66.30 

18.10 

9.00 


8.25 
1.13 
1.09 

1.24 


YakimarSunnyslde 

YakimarTieton 

Wyoming, Shoshone 


3.07 
2.27 
1.65 


Total 


16,071,980 
1,692,612 














Deductions I.... 




























Total 


14,479,368 


22.60 


25.00 


70,141 


129,202 


1,901,949 


3.2 







1 In order to make table comparable with report for 191L 
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ENGINEEBING DATA FOR COMPIiETE PROJECTS. 

Table 1. — Reservoirs. 





Name. 


Area. 


Capacity. 


SpIUways. 


Projects. 


Length. 


Elevation 

above 

stream 

bed. 


Arizona: Salt River 


Roosevelt 


Acres. 
16,320 
6.400 
1,800 
2.260 

9,835 

2,780 

11.350 

22,600 

854 

1,400 

1,867 

901 

160 

250 

107,000 

480 

675 

3,000 

300 

100 

220 

300 

1,630 

2,100 

70 

300 

70 

390 

4.550 

5.300 


Acre-feet. 
1,284.000 


Feet. 
400 


Feet, 
220 


Arizona-California: Yuma 


Laguna d iversion 

East Park 




California: Orland 


45,600 
106,000 

177.640 
230.000 
150.000 
380,000 

16,000 

29,000 

60.640 

9,330 

8,200 

1,918 

1,800,000 

20,000 

6,800 

6.000 

0,485 

2,000 
10,600 

8,300 
15,100 
29,600 

1,700 

25,000 

937 

8,900 


415 
125 

None. 

400 
2,385 

160 

56 
50 
50 
100 


85 


Oolondo: Unoompahgre Valley 

Idaho: 

Boise 


Taylor Park 

Deer Flat 


150 


Do 


Arrowrock 


256 


Minidoka 


LakeWalcott 


42 


Do 


Jackson Lake 


34 


Montana:. 

Blackfeet 


Two Medicine Lake... 
Spring Lake 


?? 


Do 


Do 




57 


Flathead 


Big Draw 


35 


Do 


Dog Lake 


30 


Do 


Dry Fork 


100 

1,000 

50 


35 


Do 


Flathead Lake 

Hubbart 


180 


Do 


108 


Do 


Klckinghorse 


23 


Do 


Little Bitter Root 

Lake. 
Lower Crow Creek. . . . 

UflTonnAll .... 


20 
100 


3 


Do 


82 


Do 


40 


Do 


McDonald Lake 

Mission 


200 
100 


51 


Do 


74 


Do 


Ninepipe. 


30 


Do 


pSS-TT:::::;:;;::::: 




36 


Do 






80 


Do 


St. Marys Lake 

Twin 


60 


52 


Do 


25 


Fort Peck 


Little Porcupine 

Wolf Creek 






Do 






Do 


Smoke Creek 








Hnntley 


Highline 


853 

218,000 

100,000 

5,000 

141,815 

•86,000 

269.000 

45,700 

33,000 

144,000 

1,070.000 
11,400 

67,025 

760,000 
88,000 
290,000 

7,000 

70,000 

40,000 

2,627,700 

50,000 

200,000 
462,000 
203,770 
278,000 

2,600 
13,000 
34.000 
490,000 
210,000 
183,000 
174,000 

456,000 
2,100 







Milk River 


St. Marys Lakes 

Sherburne Lakes 

Red Eagle Lakes.. 


6,910 
2,000 


500 


40 


Do 




Do 






Do 


Nelson Reservoir 

Wfllow Creek 

Sun River storage 

Pishkun 


6.380 
2,696 
3.540 
1,542 
1,828 
0,300 

22.700 
900 

2,240 

125,000 
8,500 
11,000 

970 

6,250 

1,910 

40.080 

1,500 

60,000 
25,000 
8,010 
8,200 

200 
460 
1,360 
4,680 
4,800 
1,800 
2,550 

6,600 
200 


None. 
200 
580 


None 


San River 


100 


Do 


321 


Do 




Do 


Muddy Creek 






Do 


Benton Lake 






NebraskarWvoming: 

North Ptotte 


Pathfinder 

Reservoir No. 1, Lake 

Alice. 
LakeMinltare.... 


660 
100 

100 

85 


184 


Do 


18 


Do :. 


56 


Nevada: 


LakeTahoe 


6 


Do 


Alkali Flat. 




Do 


Lahontan 


500 

1,000 

2,700 

None. 

300 

330 


112 


New Mexico: 

Carlsbad 


Avalon. 


21 


Do 


WftM-fllan.... 


23 to 26 


Hondo 


Hondo 




N. Mex.-Tex.: Rio Grande 


Elephant Butte 

Cola Springs 


193 


Oregon: Umatilla 


90 


Oreion-California: 

Klamath 


Upper Klamath Lake. 




Do : 


357 

314 

60 

None. 
180 
335 
660 
250 
225 
300 

300 
None. 


34 


South Dakota: Belle Fourche 

Utah: Strawberry Valley 


Belle Foarche 


100 
00 


Washington: 

Okanogan 




Do 


ConconuUy.... 


56 


Y«iHtn|i 


Bumping Lake 

Lake Clealum. . 


40 


Do 


116 


Do 


Lake Eachess. 


53 


Do 


McAllister Meadow.... 
Lake Keechelus 

Shoshone 


186 
60 

233 


Do 


Wyoming: 

Shoshone 


Do 


Ralston 








Total 


584,867 


13,265,713 
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Enguteebino Data fob Complete Pbojeots — Continued. 
Table 2. — Storage dams. 



Fro>i3CtB- 



^tiimo. 



Typa. 



Maxi- 
mum 



Crest 



Vohimo. 



Aitaona: Salt River. 

Califomia: Orland... 
Colorado: 

Unoompahgre 
Vallej. 
Idaho: 

Boise 

Do 

Do 

Do 

Minidoka 

Do , 



Montana: 
Blackfeet.. 

Do... 

Do... 
Flathead., 

Do... 

Do... 

Do... 

Do... 

Do... 

Do... 



Do, 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Fort Peck 

Do 

Do 

Huntley 

Milk River 

Do 

Do 

Do 

Do 

Do 

Son River 

Do 

Nebraska- W y oming; 
North Platte... 

Do 

Do 

Do 

Do 

Nevada: 

Truekee-Carson. 

Do 

Do 

New Mexico: 

Carlsbad 



Do 

Hondo 

New Mexico-Texas: 
Rio Grande 



Do 

Oregon: Umatilla.... 
O r e g n-Califomia: 

Klamath. 
South Dakota: Belle 

Fourche. 
Utah: Strawberry 

Valtey. 



Rooaevelti... 
EastParki.. 
Taylor Park. 



Upper Deer Flat*.. 
Lower Deer Flat*. 
Deer Flat Forest*. 

Arrowrock 

Minidoka* 

Jackson Lake 



Two Medicine 

Spring Lake 

Four Horns 

Big Draw 

Dog Lake 

Dry Fork 

Newell 

Hubbart 

Kickinghorse 

Little Bitter Root 
Lake. 

Little Crow Creek 

McConnell 

McDonald Lake 

Mission 

Ninepipe* 

Pablo 

Poison 

St. Marys Lake 

Twin 

Little Porcupine * 

Wolf Creek 

Smoke Creek 

Hi^iine 

St. Mary Lakes 

Sherburne Lakes 

Red Eagle Lake 

Nelson Keservoir , 

WiUowCreeki 

Sun River storage 

Pishkun 

Benton Lake 



Pathfinder* 

Pathfinder Dike*. 

Dam No. 1* 

Dam No. IJ* 

Minitare 



Lake Tahoe.. 
Alkali Flat.. 
Lahontan 



Avalon*. 



McMiUan*. 
Hondo* 



Elephant Butte 

Elephant Butte Dike. 

Cold Springs* 

Clear Lake* 

Belle Fourche 

Strawberry 



Rubble masonry, arch grav- 
ity. 
Concrete, arch gravity 



Undetermined. 



Earth fill 

....do 

....do 

Rubble, concrete arch 

Rockfill, concrete core 

Reinforced concrete piers 

and radial gates and earth 

fill. 



Earth, embankment. . 

....do 

....do 

Earth 

Loose rock and earth. . 

Earth , 

Concrete 

Loose rock and earth. . 

Earth 

....do 



Fe€t. 
280 



139 
200 



70 

40 

16 

350 



.do. 
.do. 



Loose rock and earth 

....do 

Earth , 

....do 

....do 

Loose rock and earth 

Earth 

Earth and brush mattress. 

Earth fill 

....do 

....do 

Earth embankment 

....do 

Rubble masonry 

Earth embankment 

Earth fill 

Masonry 

Earth fill 

do 



40 



35 



170 
118 
31 
10 

92 
45 
67 
80 
38 
46 
85 
58 
30 



Broken range masonry arch. 

Earth fiU , 

do 

....do 

....do 



Concrete sluiceway regulator 

Not designed 

Earth and gravel fill 



Earth and rock fill, concrete 
core. 

Earth and rock fill 

O^arth embankments 



53 
45 
95 
(2) 
33 
110 
329 
48 
35 

218 
40 
30 
23 
65 



14 

"i24 

50 



Feel. 
1,125 

250 



4,000 
7,200 

950 
1,076 

937 
3,256 



900 
1,500 
2,225 
3,600 
2,250 
1,860 

850 

460 
3,700 

300 

860 
1,130 
1,500 
2,500 
2,180 
14,000 
1,100 
2,200 
1,600 



1,330 

2,600 

900 

(«) 

15,135 

1,045 

989 

3,500 

120 

432 
1,650 
3,100 
2,550 
3,600 

109 



Cubki 



Rubble concrete, gravity 
structure, straight. 

Earth fiU , 

....do 

RockfiU , 



Earth fiU. 



Earth fill, reinforced 
Crete core. 



290 



115 
72 



1,600 

1,380 

1,686 
16,200 

1,200 

1,875 

3,800 

790 

6,200 

488 



2,000 
12,200 



1,170,200 

1,130,800 

22,500 

530.000 

242,600 

66,904 



75,000 
149,000 
137,000 

67,000 
130,000 
100,000 
302,000 
181,000 
4,000 

330,000 

71,000 

214,000 

346,000 

162,000 

1,028,000 

170,000 

140,000 

46,000 

43,400 

86,300 

76,600 

151,350 

135,000 

300,000 

911,540 
452,000 
296,500 
444,000 
12,000 

60,210 
162,000 
240,000 
119,000 
570,000 

425 



770,000 

175,073 

149,600 
421,350 

500,000 



789,600 
66,600 

1,600,000 

108,415 



* Completed. 



'Npt designed. 
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Engineerino Data fob Ck)MPLETE Projects — Continued. 
Table 2. — Storage dams — Continued. 



Projects. 


Name. 


Type. 


Maid- 
mum 
height. 


Crest 
length. 


Volume. 


Washington: 


Salmon Lakfii 


Ck>ncxete headworks 


Feet. 


Fed, 


CfMefds. 


Do" ConconuU V l 


Hydraulic earth fill 


64 

45 
125 

60 
200 

68 

328 
50 


1,000 
3,425 
1 150 
1,400 
950 
6,400 

200 
150 


336,000 
233,862 


YftlriTTia 


Bumping Lake 1 

TaTta riAftlnm 


Earth-flll 


Do 


do 


617,000 
182,150 


Do 


LakeKachessi 

McAllister 


Earth and gravel fill 

Farth a"<1 n>«if fill 


Do 


1,200,000 
550,000 

75,576 
24,740 


Do 


Lake Keeohelus 

Shoshone^ 


Earth fill 


Wyoming: 

Shoahono 




Do 


Rolston 


Earth fill 






Total 


1 






19,007,375 




1 1 





1 Completed. 



> Not designed. 
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Enoineebing Data fob Comflete Pbojects— Continued. 
Table 3. — Diversion dams. 



Projects. 



Arisona: 

Salt River 

Do 

Do 

Aricona-Galifornia: Yuma 



OiUlbnila: 
Orland. 
Do. 



Calorado: 

Grand Valley.. 



Unoompahgre Valley 

Do 

Idaho: 

Boise 

Minidoka 



IContana: 
Blackfeet. 
Do... 



Flathead. 
Do... 



Do. 
Do. 
Do. 
Do. 
Do. 
Do. 
Do. 
Do. 
Do. 



Fort Peck 

Do 

Do 

Milk River 

Do.: 

Do 

Do 

Sun River 

Do 

Montana-North Dakota: 

Lower Yellowstone. 
Nebraska-Wyoming: 

North Platte. 
Nevada: 

Tnickee Carson 

Do 

Do 

New Mexico: 

Carlsbad 



Hondo 

New Mexico-Texas: Rio 
Grande. 

Oregon: Umatilla 

Oregon-Califomia: Kla- 
math. 
South Dakota: Belle 

Fourche. 
Utah: Strawberry Valley 
Washington: 

Okanogan 

Yakima 

Do 

Wyoming: Shoshone 



Total. 



Name. 



Granite Reef 1.. 
Power Canal K . 

Joint Head 

Lagunai 



MiUerButtesi 

North Side diversion 



Diversion. 



Gunnison I 

Uncompahgre ^ 



Boise River K. 
Minidoka 1.... 



Two Medicine 

Badger. Birch, and 

Cut Bank. 

Jocko River 

Littte Bitter Root 

River. 

Mud Creek 

Crow Creek 

Post Creek 

Mission Creek 

Dry Creek 

Finley Creek 

Agency Creek 

Big Knife Creek 

Vedley Creek and 

others. 

Little Porcupine 

Poplar River 

Big Porcupine 

Swift Current 

Chinook 

Dodson 

Vandalia 

Sim River 

Deep Creek 

Lower Yellowstone. . 

Whalan 



Truckee River » 
Carson River i . 



Avalon^ 

Hondo River 1. 
Leasburgi 



Diversion 1... 
Lost River ».. 



Diversion , 

Spanish Fork.. 

Salmon Creek 1.. 

Simnyslde* 

Tietom , 

Corbett* 



Type. 



Rubble concrete weir 

do 

Concrete weir 

Indian weir, concrete and 
rock fill. 



Concrete on sheet piling 

Concrete weir, with remov- 
able timber crest. 



Masonry ogee weir with roll- 
ing crest 10 feet high. 

Crib and rock flU 

6-pile and timber weirs 



Rubble concrete weir 

Combined diversion and 
storage dam. 



Brush and rock 

Birch and Cot Bank dams 
not 



Log crib, rock filled (not de- 
signed). 



Concrete weir on timber crib 

do 

Not determined , 

Earth and timber crib 

Timber crib, rock filled 

do 

Reinforced concrete 

Concrete masonry 

Reinforced concrete weir 

Rock filled, timber weir 



Concrete weir. 



Concrete duiceways. . 

....do 

Others not designed. . 



Combined storage and di- 
version dam 

Earth fill 

Rubble, concrete weir 



Concrete weir , 

Hollow reinforced concrete. . 



Concrete weir 

Reinforced concrete weir. . 



Concrete weir 

Concrete ogee weir 

Concrete and rock fill crib. . 
Reinforced concrete weir. . . 



Maxi- 
mum 
height. 



Feet. 
3S 
12i 
10 
40 



22 



45 



25 
34 
I'O 
12 
12 

29 



40 



16 

4 

f 

18 



Leni 
wej 



^' 



Feet. 

1,000 
400 
600 

4,780 



900 



420 



246 



165 



150 
300 



2,800 



319 
320 
190 
100 
700 

300 



171 
240 



100. 



400 
290 

400 

70 

50 
500 
110 
400 



Vdume 



I Completed. 



Digitized by VjOOQIC 



EK6INEEBINO DATA. 



341 



EXTQINEESING DATA FOB COMPLETE PROJECTS — Ck)Iltlnued. 

Table 4. — Canals, 





Principal canaL 


Mileage, with 


capacity in second-feet. 


Projects. 


Name. 


Maxi- 
mum 


Over 
800. 


301-800. 


50^00. 


Less 
than 
50. 


Total. 


Arizona: 

Salt River 


Poweri 


8ec.ft. 

225 

2,000 

1,600 

1,700 

\ 


32 

17 


70 
17 


108 
110 

24 

21 
100 

166 

106 

2 

144 
82 

1 
29 

7 


531 
260 

76 

6 
200 

766 

650 

2 

600 
800 

13 
70 




Do 


Arizona^ 


741 


Do 


South 1 




Arizona-Califoniia: Yuma 


Main* 


404 


aaifomia: 

Orland 


South Sidei 


99 


Do 

Colorado: 

Grand Vftll«y. 


North Side 

Main 


i 

1,425 

1,300 

450 

290 

2,500 

1,400 

650 

115 


6 

' 12 

40 


38 
28 

57 
32 


09 


Unoompahgre VaUey 


South! 




Do 


Montrose & Delta 

LoutsenMser 


340 


Do 




Idaho: 

Boise 


Mi^inl 


1,028 


Minidoka 


North Sldei 


Do 


South Side 1 


800 


Kflns^s* 0«rd«Ti f'Hy 


Main 


4 


Montana: 

Blarkfaet... 






40 
14 


784 


Flathead 








886 


Fort Peck- 
Little Porcupine Unit 








14 


Poplar River Unit 


" B " and " C " canals 








99 


Big Porcupine Unit 











7 


Big Muddy Unit 












Missouri River Unit 




627 




10 


30 


60 


100 


Q^in Bottom Pumping 
Milk Blver Pumping Unit 




















Huntiey 


Main 


500 
850 
900 


"'29' 

44 


10 


19 


274 


303 


MiW Htxmr 


St. Mary 


29 


Do 


Dodson South 




110 
41 


190 
60 


344 


Do 


Dodson North 


101 


Do 


Gla-sgow Division 










8%Tn River . . , . , . 


Fort"Shaw . . 


175 
830 

1,400 
1,500 

450 
2,900 

520 
175 


90 
42 


240 
40 

10 

e2 

13 
3 

6 


110 
19 

80 
80 

12 
2 


140 
190 

686 
609 

120 
45 


490 


Montana-North Dakota: Lower 


Maini 


258 


Nebraska-Wyoming: North Platte 


Interstate* 


776 


Truckeei 


083 


New Mexico: 

Carlsbad 


Mftinl.. . __. 


146 


Hondo 


MAin T^lAtrl 


60 


New Mexico-Texas: 

Rio Grande 


Leasburg i 


6 


Do 




50 

6 
3 
25 

58 


39 

58 
70 

214 


60 


North Dakota: 

North Dakota Pumping 


Buford-Trenton 






46 


Do 


Williston 








61 


Oregon: Umatilla... . . 


Feedi .. . . 


300 

1,500 
635 

1,600 
500 

100 
1,075 

300 
1,000 


9 


25 
1 


120 


OregonrCalifomia: 

Klamath 


Maini 


282 


Do 


Kenoi 




South Dakota: Belle Fourohe 


Tnlfttrl 


7 


55 
5 


105 
40 

10 
33 
32 

77 


460 
100 

38 
461 
194 
397 


627 


Utah: Strawberry Valley. . . 


Poweri 


l46 


Washington: 

Okanogan 


^A^n 1 , , , , 


48 


Yakima, r. . r , t , t 


Sunnyside* 


31 

"io* 


19 
12 
33 


534 


Do 


Tietoni 


238 


Wvominr: Shoshone 


Garland* 


517 






Total 




380 


849 


1,850 


8,167 


11,246 









iComplotad. 
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Bngihkebino Data fob Gomflete Pbojxcts — Ck>ntinued. 
Tablb ^.—Tunneli. 



Project. 


Name. 


Length. 


Project. 


Name. 


Length. 






Feel. 






Feet. 


Arliona: Salt River. 


Power Canal: 




Nevada: Truckee- 


Main Canal, No.l. 


001 




Intake 


1,605 


Carson. 


Main Canal, No. 2. 


•309 




Lee 


122 




Main Canal, No. 3. 


1,515 




Wehriont^ff^l 
Wehri cut-off ;2 


428 
129 


New Mexico: Carls- 


GilptaiSpfilway... 
Spi]lway,No.l... 


115 
07 




Wehricut-ofl,3 


271 


bad. 


Spillway, No. 2... 


103 




Wehri 


151 

999 

1,027 


Oregon: UmatiUa. . . 
Oregon - California: 
Klamath. 


Reservoir outlet... 
Main Canal 


34 




Pinto 


3,300 




Chilton 






Robinson 


152 


South Dakota: 


South Canal 


1,307 




Gray 


761 
214 


Belle Fourche. 
Utah: Strawberry 


Strawberry VaUey 






Moflet 


19,897 




Grapevine 


872 


Valley. 








No. 6 


206 




Strawberry Dam.. 


532 




No. 7 


342 




Power Canal, No.l 


800 




No. 8 


563 
320 
489 
825 
70 
110 


Washlngtoii: 

Okanogan 

North Yakima, 
Tfeton. 


Power Canal, No. 2 
Aqueduct 

CoDOonully outlet. 

Steeple, No. 1 

Steeple No. 2 

TrailCpeek 


705 




No. 9 


760 




No. 10 






No. 11 


396 




No. 12 


56 




No. 13 


48 




Roosevelt: 


3,iao 




Sluicing 

Outlet 

Penstock 


480 
167 
620 




Columnar 


1200 
2 720 




Tie ton I 




North Fork 


3,811 


ArliODa-Califoniia: 


Colorado River 


030 


Wvoming-Sho- 
sbone. 


Dam: Lower outlet 


406 


Yuma. 


siphon. 




Spfilway 


406 


Colorado: 


fct"^*!:::::: 


316 


Grand Valley... 


ICain Canal, No. 1. 
Main Canal, No. 2. 


3,723 
1,655 




17,355 


Ralston reservoir.. 


245 




Main Canal, No. 3. 


7,280 




Shoshone Road, 


30 


XJncompahgre.. 


Gunnison.. 


30,645 




No. 1. 






South Canal, No. 1*. 


482 




Shoshone Road, 


45 




South Canal. No. 2. 


305 




No. 2. 






South Canal, No. 3. 


1,000 






14 




South Canal, No. 4. 


400 




No. 3. 






South Canal, No. 6. 


390 






28 




West Canal. 


1,760 




No. 4. 






West Canal Ezten. 


800 




Shoshone Road, 


136 




fl.«, Ex.-»ta,. 


160 




No. 5. 










Shoshone Road, 


166 




SeU^ Extension, 


860 




No. 6. 










Hlg^ Line Canal, 


4,915 




SeU^' Extension, 


100 












His^Lfaie Canal, 


2,100 




Sellg' Extension, 
No. 4. 


310 












Hlfl£' Line Canal, 


1,276 


Idaho: Boise 


ArrowTock 


487 






Montana: 








Hifi^' Line Canal, 


2,116 


Flathead 


Newell 


1,800 








St. Mary T^ake 
outlet. 


1,620 




Hifl£*Lfaie Canal, 
No. 5. 


350 


Huntley 


Main Canal, No. 1. 


724 




Hteh Line Canal, 


310 




Main Canal, No. 2. 


1,545 








Main Canal, No. 3. 


385 




Hleh' Line Canal, 


300 


Sun River 


Willow Creek 


684 








Sun River Storage 
Reservation. 


200 




High' Line Canal, 


533 




Pishkun Canal 
No.l. 


600 




Hl|£' Line Canal, 


285 




Pishkun Canal 
No. 2. 


980 




High' Line Canal, 
No. 10. 


120 




Pishkun Canal 
No. 3. 


2,236 




H|^Ltae canal. 


1,050 




Muddy CieekRes- 
ervoir. 


700 




Wniwood,No.l... 


560 








Wlllwood,No.2... 


365 


Nebraska-Wyo- 
mlne: North 
Platte. 


Pathfinder, North. 


480 








Total 




1149,640 










Pathfinder, South. 


360 










Pathfinder, Dratai- 


156 










PaSfinder^ux- 


209 










iliary. 
Pathfinder, Cross- 


55 










cut. 











I Total completed and piepaied. 
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Table 7. — Irrigable area. 



Prolaoti. 



Units. 



Name. 



Area. 



Total. 



Arisoma: Salt River 

ArltODa-Galifomia: Yuma.. 

California: Orland 

Colorado: Grand Valley 

Colorado: Uncompahgre. .. 
Idaho: 

Boise 



/Gravttv system . . 
\Pumpmg system. 

AU units... 

....do 

....do 

....do 



Minidoka 

Kansas: Garden City. 



Montana: Blackfeet. 



Montana: Flathead. 



Montana: Fort Peck. 



Montana: 

Huntley 

Milk River.. 



.do 

(Gravltv system 

\Pumpmg system 

AU units..: 

Two Medicine unit 

BadMT 

Cut Bank and Carlow. 

Birch 

Jocko division 

Mission division 

Post 

Crow 

Pablo 

Poison 

Big Arm 

Camas 

Little Porcupine 

Poplar River 

Big Porcupine 

Big Muddy 

Missouri River 

Oalpin Bottom pump. , 
iMilk River ; 



An units 

division, 
divisions. 



/Malta c 
\Otherc 



a««PK-Ar /Fort Shaw unit 

SunRIier iother units 

MontanapNorth Dakota: Lower Yellow- '(First unit 

stone. i\Extensions 

(North Platte C. & C. Co.. 
First, lateral district 
Second lateral district.... 
Third lateral district 



Nevada: Truckee-Carson . 

New Mexico: 

Carlsbad 

Hondo 



Miscellaneous tracts. 

/First unit 

\Other units 



New Mexico-Texas: Bio Grande. 



North Dakota: North Dakota Pumping. . 



AU units 

..-.do 

/Leasburgunit 

l\ Other units 

f Buford-Trenton unit: 

First division 

£ xtensions 

Upper Bottom division. 

Lower Bottom division. 

Trenton Flat 

WUliston unit: 

First division 

West Bottom division... 

East Bottom division . . . 

Hermiston unit 

Second unit 

Third unit 

Fourth unit 

Umatilla unit 

Other units 

First unit 

Second unit 

Tule Lake unit 

South Dakota! BeUeFourche ' AUimits 

Utah: Strawberry VaUey I do 

[First unit. 

Washington: Okanogan.. 



Oregon: UmatiUa. 



Oregon-California: Klamath.. 



(Second unit 
Third unit 
Old water rii^ts 
Town of Okanogan.. 



Aeru. 

190,000 
40,000 

131,000 
14,307 
53,000 

140,000 

207,000 
70,026 
48,000 
10,677 
48,000 
33,000 
38,000 

3,500 
16,000 
23,000 
30,000 
14,000 
40,000 

6,000 

3,000 
20,000 

2,000 
28,000 

4,000 
16,000 
84,000 
10,000 

8,000 

•32,405 
12,800 

206,757 
16,346 

200,000 
40,914 
19,202 
17,837 
36,760 
34,100 
38,000 
2,573 
96,573 

109,427 

20,277 
10,000 
25,000 
130,000 

4,050 
1,375- 
2,600 
4,000 
3,000 

8,189 
1,900 
1,200 
6,968 
4,350 
3,957 
1,976 
1,150 
6,599 

29,700 
6,000 

35,000 
100,000 

60,000 

2,018 

6,065 

464 

1,353 

151 



Acret. 
230,000 

131,000 
14,307 
58,000 

140,000 

207,000 

118,025 

10,677 

122,500 



152,000 



152,000 



32,405 
210,557 

216,346 

60,116 

129,270 

206,000 

20,277 
10,000 

000 



} 155, 



15,025 



11,289 



25,000 



70,700 

100,000 
60,000 



10,071 
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345 



Present status. 



Public Iaii<L 



Entered. 



Open. 



Withdrawn. 



State land. 



Tn fl^ari land. 



Priyate land. 



Total. 



Acres. 
16,000 
30,000 



13,670 
15,000 

67,219 
05,100 



70,000 



23,644 
43,700 

110,477 

14,068 

76,061 

21,259 



240 
1,423 



54 

10,794 

44 
24,710 

1,234 



Acres. 



Acres. 



Acres. 
14,000 



44,000 

4 

16,400 

19,000 

492 



925 



2,000 



1,969 



2,405 
3,845 

6,653 

328 



3,600 
28,300 

54,108 



644 

.118,864 



11,616 



1,640 



156 



23 
3,921 



1,746 

31,933 
16,000 



19,040 
10,900 



5,000 



8,700 
14,680 
1,644 

11,048 

102 



411 



67 



5,500 



Acres. 



122,500 



75,000 



152,000 



30,000 



Acres. 

200,000 

57,000 
14,303 
22,930 
106,000 

120,249 
2.100 
10,677 



3,192 
106,857 

34,676 

40,559 

34,864 

65,447 

20,277 
9,760 

141,961 



12,435 



10,879 



12,266 



38,700 

49,860 
60,000 



8,837 



Acres, 
230,000 

131,000 
14,307 
53,000 

140,000 

207,000 
118,025 
10,677 

122,500 



152,000 



152,000 



32,405 
219,557 

216,346 

60,116 

129,270 

206,000 

20,277 
10,000 

155,000 
15,025 



11,2 



25,00) 



70,700 

100,000 
60,000 



10,071 
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Table 7. — ItTigable area — Continued. 





Units. 


Projects. 


Name. 


Area. 


TotaL 


Washington, Yakima: 

Bunnyside unit 




Acre: 
102,824 
34,537 
15,246 
15,954 
3,731 
6,378 
122,813 


Aere$, 
137,361 

164,122 


Tieton iinlt 






fFirstimit '. 




f^Apnnri unit , , . . , _ 


Wyoming: Shoshone 


Third unit 




Fourth unit 




Rnh<^^quent units , . , 






Total, all projects , 


2,973,048 


2,973,048 






Percent 


100 


100 
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IBBIGABLE ABEA. 
Table 7. — Irrigable area — Continued. 



847 



Present status. 



PubUc land. 


State land. 


Indian land. 


Private land. 


TotaL 


Entered. 


Open. 


Withdrawn. 


{ 


Acres, 
1,269 
1,563 

23,105 


Acres, 

142 
612 

15,248 


Acres. 
1,154 


Acres. 
2,880 
2,274 

6,430 


Acres. 


Acres. 
97,379 
30,088 

2,223 


Acres, 
102,824 
34,537 

164,122 




117,116 









660.922 


38,767 


466.617 


111,714 


379.500 


1,316,628 


2,973,048 


22.2 


L3 


15.8 


3.7 


12.7 


44.3 


100 
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BECLAMATION ORGANIZATION. 

( November^ 1918.) 
GSNB&AIi OFFICSa 

Hon. Franklin Knlgbt Lane, Secretary of tbe Interior. 

Brig. Gen. William L. Marshall, U. S. A., retired, consulting engineer to the 
Secretary of the Interior. 

Frederick Haynes Newell, Director of the Reclamation Seryice, Waahington. 
D. C. 

Arthur Powell Davis, chief engineer, Washington, D. C. 

Will R. King, chief counsel, Washington, D. G. 

W. A. Ryan, comptroller, Washington, D. G. 

I. D. O'Donnell, supervisor of irrigation, Billings, Mont. 

Morris Bi^i, supervising engineer, in charge land and legal division, Wash- 
ington, D. G. 

F. W. Hanna, engineer, in charge engineering division, Washington, D. G. 

O. H. Ensign, chief electrical engineer, 605 Federal Building, Los Angeles, 
Gal. ; J. M. Gaylord and G. E. Hogle, engineers. 

D. W. Murphy, engineer in charge of drainage, 602 Federal Building, Los 
Angeles, Gal. 

D. G. Henny, consulting engineer, 1005 Spalding Building, Portland, Greg. 

A J. Wiley, consulting engineer, Boise, Idaho. 

W. H. Sanders, consulting engineer, 915 Grand View avenue, Los Angeles, Gal. 

J. H. Ouinton, consulting engineer, 605 Wright and Gallender Building, Los 
Angeles, Gal. 

W. W. Follett, consulting engineer, International (Water) Boundary Gom- 
mission, consultation on Rio Grande, El Paso, Tex. 

S. W. Dick, transportation agent, 777 Federal Building, Ghicago, IlL 

G. J. Blanchard, statistician, Washington, D. G. 

B. G. Bebb and E. A. Morltz, engineers, Washington, D. G. 

J. Y. Jewett, cement expert, 408 Gommonwealth Building, Denver, Golo. 

B. G. Paul, chief clerk, Washington, D. G. 

V. G. Groissant, accountant, Washington, D. G. 

H. P. Seldemann, fiscal inspector, Washington, D. G. 

G. G. Duganne, fiscal agent, Washington, D. G. 

SOTTTHEBN DIVISION. 

ARIZONA, NEW MEXKX), TEXAS, UTAH, CALIFORNIA. 

L. G. Hill, supervising engineer, 307 Wright and Gallender Building, Los 
Angeles, Gal.; G. S. Witbeck, examiner; S. B. Taggart, chief clerk. 

Salt River project, — G. H. Fitch, project manager. Phoenix, Ariz.; W. A. 
Farish, engineer; I. G. Harris, engineer, power division; W. P. Marine, chief 
derk ; H. E. Edington and D. K. Glint, fiscal agents. 

Yuma project, — F. L. Sellew, project engineer, Yuma, Ariz.; A. N. Kelley. 
irrigation manager; J. R. Stilson, chief clerk and fiscal agent. 

Rio Orande project, — L. M. Lawson, project engineer. El Paso, Tex.; F. 
Teichman, engineer; J. D. Stannard, engineer; P. W. Dent, examiner; F. S. 
Gundiff, chief clerk; B. G. McCoy, fiscal agent; H. J. Gault, engineer. Las 
Grucefl, N. Mex.; Earl Patterson, junior engineer, Selden, N. Mex. 

Elephant Butte Dam. — E. H. Baldwin, construction engineer, Elephant Butte, 
N. Mex.; L. J. Gharles, assistant engineer; J. L. Segall, chief clerk; J. G 
Gawler, fiscal agent. 

Carlsbad project, — ^L. B. Foster, assistant engineer, in charge of operation 
and maintoiance, Garlsbad, N. Mex.; Y. L. Minter, fiscal agent. 

Hondo project, — G. A. May, clerk, in charge of operation and maintenance. 
Garlsbad, N. Mex. 

Strawberry Valley project, — J. L. Lytel, project engineer, Provo, Utah; A. J. 
Hughes, chief clerk. 
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FACOTC DIVISION. 



B. G. Hopson, supervising engineer, 202 Central Building, Portland, Oreg.; 
O. P. Morton and E. S. Taylor, examiners. 

Orland project. — ^A. N. Burch, irrigation manager, Orland, Cal. ; C. H. L11- 
lingston, chief clerk and fiscal agent. 

Truckee-Caraon project, — D. W. Cole, project engineer, Fallon, Nev. ; Augus- 
tus Griffin, superintendent of irrigation; F. G. Hough, chief clerk; J. R. Post 
and G. W. Brown, fiscal agents. 

Lahontan Dam. — F. H. Tillinghast engineer, Lahonton Nev.; L. G. Maney, 
superintendent of construction; H. N. Bickel, principal clerk. 

Umatilla project. — H. D. Newell, project engineer, Hermiston, Oreg.; J. M. 
Griffin, superintendent of irrigation ; C. W. Kellogg, chief clerk and fiscal agent 

Klamath project. — W. W. Patch, project engineer, Klamath Falls, Oreg.; 
Wm. Sargent, engineer; B. E. Hayden, assistant engineer, operation and main- 
tenance; C. C. Hogue, chief clerk and fiscal agent. 

Central Oregon investigations. — John T. Whistler, engineer in charge, 202 
Central Building, Portland, Oreg. 

NOBTHEBN DIVISION. 

MONTANA, NORTH DAKOTA, WYOMING. 

H. N. Savage, supervising engineer. Great Falls, Mont. ; W. J. Egleston, exam- 
iner; C. P. Williams, engineer; G. O. Sanford, inspector of operation and 
maintenance. 

Blackfeet project, — C. J. Moody, project engineer, Browning, Mont.; O. B. 
Frishee, chief clerk ; A. L. Erickson, fiscal agent. 

Flathead project. — E. F. Tabor, project engineer, St. Ignatius, Mont; E. D. 
Covell, assistant engineer ; W. H. Meglasson, principal clerk ; R. 0. Elting, fiscal 
agent 

Fort Peck project. — ^R. M. Connor, project engineer. Poplar, Mont; Frank 
Nivens, chief clerk and fiscal agent. 

Huntley project. — R. H. Fifield, project manager, Huntley, Mont.; E. B. Le 
Claire, chief clerk and fiscal agent. 

Milk River project. — R. M. Snell, project engineer; E. E. Roddis, assistant 
examiner, Malta, Mont. ; W. W. Schlect, engineer, Yandalia, Mont. ; G. B. Strat- 
ton, engineer, Glasgow, Mont; H. W. Bruen, chief clerk; C. B. Mauser, fiscal 
agent, Malta, Mont. 

8t. Mary storage unit. — Joseph Wright, engineer, Babb, Mont ; C. E. Frisbee, 
chief derk, Browning, Mont ; A. L. Erickson, fiscal agent, Browning, Mont. 
Erickson, fiscal agent. Browning, Mont 

Sun River project. — J. B. Bond, project engineer. Fort Shaw, Mont; C. A, 
Peavey, chief clerk ; H. T. Caldwell, fiscal agent 

North Dakota Pumping project. — ^W. S. Arthur, chief clerk and fiscal agent, 
Wllliston, N. Dak. 

Loicer Yellowstone project. — ^L. H. Mitchell, project manager. Savage, Mont ; 
C. H. Young, chief clerk ; R. M. Reid, fiscal agent 

Shoshone project. — W. A. Stebbins, project manager, Powell, Wyo.; O. M. 
Jump, superintendent of Irrigation ; C. E. Piatt, chief clerk ; T. W. Hause, fiscal 
agent 

CENTBAIi DIVISION. 

COIiORADO, KANSAS, OKLAHOMA, SOUTH DAKOTA, NEBRASKA, WYOMING. 

R. F. Walter, supervising engineer, 519 Commonwealth Building, Denver, 
Colo. ; A. R. Honnold, examiner ; J. A. Dolphin, chief clerk and fiscal agent 

Orand Valley project. — J. H. Miner, project engineer, Grand Junction, Colo. ; 
O. T. Reedy, engineer ; B. R, Mills, chief clerk ; A. L. Collins, fiscal agent 

Uncompahgre Valley project. — Fred D. Pyle, manager, Montrose, Colo. ; J. H. 
Fertig, assistant engineer ; J. R. Alexander, examiner ; J. M. Luney, chief derk ; 
E. B. Furstenfeld, fiscal agent 
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North Platte project, — ^Andrew Weiss, project engineer, Mitchell, Nebr. ; Paul 
Rothi, irrigation manager ; O. P. Burrows, chief clerk ; M. T. Murray and J. R. 
Ummel, fiscal agent 

Pathfinder Dam. — ^H. D. Ck)mstock, assistant engineer, Alcova, Wyo. 

BeUe Fourche project. — F. C. Magruder, project engineer, NeweU, S. Dak.; 
R. B. Smith, chief clerk; T. E. Jones, fiscal agent 

IDAHO DIVISION. 
IDAHO, OREGON, WYOMING. 

F. E. Weymouth, supervising engineer, Boise, Idaho; B. E. Stoutemyer, ex- 
aminer ; F. L. Cavis, chief clerk ; S. F. Hedden, fiscal agent 

Boise project {distribution unit). — 6. H. Bliss, project manager, Boise, Idaho. 

Boise River storage unit. — C. H. Paul, construction engineer, Arrowrock, Idaho ; 
F. T. Crowe, contracting engineer, in jcharge of work in Pioneer Irrigation Dis- 
trict; James Munn, superintendent of construction; A. B. Mayhew, engineer; 
R. R. Clawson, principal clerk. 

Minidoka project. — P. M. Fogg, project manager, Rupert, Idaho; F. N. Cron- 
holm, superintendent of construction; C. A. Lyman, chief clerk; N. K. Jens^i, 
fiscal agent. 

Minidoka power and pumping stations. — ^Barry Dibble, engineer, Minidoka, 
Idaho. 

Snake River storage unit (Jackson Lake Dam enlargement). — ^F. A. Banks, 
Boise, Idaho ; R. W. Miller, fiscal agent 

WASHINGTON DIVISION. 
WASHINGTON. 

C. H. Swigart, supervising engineer. North Yakima, Wash.; E. W. Burr, 
examiner; R. K. Cunningham, fiscal agent 

Okanogan project. — Calvin Casteel, project manager, Okanogan, Wash. ; H. A. 
Yates, chief clerk and fiscal agent. 

Yakima project: 

Storage unit. — C. E. Crownover, project engineer. Meadow Creek, Wash.; 
T. B. Brick, chief clerk ; W. W. Davis, fiscal agent 

Sunnyside unit.—U. K. Tiffany, project manager, Sunnyside, Wash.; J. G. 
Heinz, assistant manager; J. S. Moore, assistant engineer; E. M. Phllebaum, 
chief clerk and fiscal agent. 

Tieton unit.—B.. K. Tiffany, project manager, Sunnyside, Wash. ; G. C. Finley, 
assistant manager, Naches, Wash. ; Floyd Foster, chief clerk. 

EMPIiOTEES. 

Force employed June, 191S. 





Government employees. 


Contrac- 
tors' 
force. 


Grand total. 


Where employed. 


Secre- 
tary's ap- 
pomtees. 


Regis- 
teild. 


Others. 


Total. 


Projects. 


Dlviaton. 


General administration: 

Washinerton office 


90 
14 
2 
14 

4 
18 
10 

3 




8 


98 
14 

4 
14 

4 

569 

368 

51 

6 

102 
626 
1«2 




96 
14 
4 
14 




Ghicaeo offices 








Denver office fcement) 

lios Anereles offices 


2 














Southern division: 
T)1v{<Qon office 








130 


4 
664 
368 
67 

6 

102 
626 
192 


Salt River nroiect 


93 

65 

9 

1 

28 
29 
27 


458 

293 

39 

5 

66 
485 
156 


95 




Yiima nroiect 




Carlsbad project 


6 








Rio Grande project— 

TiAftfiT\iir9 unit. 


18 
12 
10 






Elephant Butte unit 














l.W» 
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IN JUBIBS TO EMPLOYEES. 
Force employed June, 191S — Continued. 
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GoTcniment employees. 


Contrac- 
tors' 
force. 


Grand total. 


Where employod. 


Secre- 
tary's ap- 
pointees. 


Regis- 
tered. 


Others. 


Total. 


Projects. 


Division. 


Padflo division: 

DivlflUm offioe 


6 
4 
U 
6 
8 
3 

9 
8 
7 
4 
6 

21 
5 

18 
3 
4 
8 

4 






6 
18 
261 
47 
89 
16 

11 
377 
100 
264 
100 
122 
168 
162 
68 
62 
167 

4 
1 
260 
208 
102 
209 

5 
724 
371 
56 

12 
20 

527 
57 
69 




6 
18 

2(il 
47 

1(3 
16 






8 
62 
15 
15 

3 

2 
14 
18 
10 
16 
28 
17 
13 

1? 

34 


6 
185 
26 
(>6 
10 






Trackee-Oanon project 






TTmiti11ftFn>l<Mrt.. 








74 




North^diTJsfon: 

IHYWon^fPoft. 






5U 


11 
377 
160 
266 
100 
513 
179 
168 

(« 
100 
167 


Blaokfeet project 


355 
75 

250 
78 
73 

146 

131 
57 
47 

125 








60 
2 




Fort Pocir pibjeet 








UIIV Rrvcir nrolAnt. 


391 
11 
6 




St. Mary storage unit. . . 

Sun Elver project 

North Dakota Pumping.. . . 
Lower Yellowstone project. 




38 




OenMdiviaion:' 




2 109 


4 
1 
340 
413 
127 
209 




OairdfliQ City project 




1 
193 
102 
64 
178 






Belle Fooiohe project 

Grand Valley project 


15 
16 
4 
8 

4 

36 
18 

5 

10 

4 

11 
12 
3 


52 
91 
84 
23 

1 
215 
123 

6 

2 
6 

80 
29 

17 


80 
205 
25 




Idaho dlTislim: 

DlTifllfHi fffllfe 




1,094 


5 
724 
383 

56 


Boise pcojeot 


473 

230 

45 






lf|ni<l4>Vk'TirnjfiRt. 


12 




Snake Kiver storage unit 




Waslibicton diviaion: 

Division oflioe 




1,168 


12 
20 

527 
57 
69 




10 

436 
16 
49 






Ston^ie unit 






Sflinyslde unit 






Tiflton unit 




680 








TotaL June, 1913 


478 
494 


1,207 
1,235 


4,926 
4,739 


6,611 
6,468 


1,005 
626 


7,616 
7,094 


7,616 


Total, June, 1912 


7,094 






TiMrmseof 1913^ 


-16 


-28 


187 


143 


379 


522 


522 







I Decrease indicated by minus (— ) sign. 
Injuries to employees. 



19081 



1909 



1910 



1911 



1912 



Total claasifled and tmolassifled employees 
^(averags}. 



Nnmber of ininries reported 

Rate per 1,000 total employees. . 
Number of claims allowed 

Peroentof total injuries 

Bate per 1,000 total employees.. 

Compensation paid * 

Average compensation 



4,245 
62 



51.6 



S9. 799. 54 
S306. 23 



4,799 

173 

36.0 

97 

56.1 

20.2 

110,514.23 

1201. 17 



5,206 

202 

38.8 

101 

50.0 

19.4 

131,543.80 

1312.31 



6,189 


6,468 


328 


454 


52.0 


70.2 


129 


223 


39.3 


49.1 


20.8 


34.5 


124,156.67 
$187.26 


8$29,480.35 





1 From August 1 to Dec. 31, 1906. 

* Payments do not include cost of hospital and medical services, or subsistence, or cost of employ m^t 
d other persons in place of those injured . 
> Payments not completed for injuries received in 1912. 
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EKGINEEKING AKTICLES. 353 

ENGINEERING ARTI CLES RELATING TO THE WORK OP 

THE SERVICE. 

The following is a partial list of engineering articles relating to 
the work of the Reclamation Service as published in engineering and 
technical journals. The list is printed for the information of engi- 
neers and others interested in the work. 

General articles. — Progress In reclamation of arid lands In the western 
United States. F. H. Newell, Smithsonian reports, 1901, pp. 407-23; 1903, pp. 
827-41 ; 1904, pp. 373-381 ; 1907, pp. 331 to 345 ; 1910, pp. 169-198, mua (separate. 
No. 2019). 

Cost of diamond drill borings in the Colorado River Valley and at St. Mary 
Lake, A. P. Davis, Bng. News, Apr. 30, 1903, vol. 49, p. 395. 

Correct design and stability of high masonry dams, Q. Y. Wisner, Eng. News, 
Oct 1, 1903, vol. 50, p. 301. 

The U. S. Reclamation Service in the arid West, F. H. Newell, Eng. News, 
Nov. 26, 1903, vol. 50, p. 485. 

Organizing a civil engineering corps for the Reclamation Service, F. H. 
Newell, Bng. News, July 21, 1904, vol. 52, p. 58. 

Experiments on reinforced concrete pipe for the U. S. Reclamation Service, 
lllns., J. H. Quinton, Eng. News, Mar. 9, 1905, vol. 53, p. 246. (See also W. S. 
Paper, No. 143, U. S. G. S.) 

Evaporation observations in the United States, with map, H. H. Kimball, 
Eng. News, Apr. 6, 1905, vol. 53, p. 353. 

The U. S. Reclamation Service (organization and progress), F. H. Newell, 
Eng. News, June 15, 1905, vol. 53, p. 610. 

Engineering features of work under construction by Reclamation Service, 
Eng. News, July 20, 1905, vol. 54, p. 70. 

Investigation of stresses in high masonry dams of short spans, illus., Q. Y. 
Wisner and E. T. Wheeler, Eng. News, Aug. 10, 1905, vol. 54, p. 141. 

Depth of thread of mean velocity in rivers, F. W. Hanna, Eng. News, Jan. 11, 
1906, VOL 55, p. 47. 

Low unit storage costs of some of U. S. Reclamation Service reservoirs, Eng. 
News, May 10, 1906, vol. 55, p. 522. 

Construction of irrigation works by U. S. Reclamation Service (editorial), 
Bng. News, Nov. 1, 1906, vol. 56, p. 462. 

Inspection of Irrigation works and report on labor conditions (short), F. H. 
Newell, Eng. News, Dec. 6, 1906, vol. 56, p. 600. 

Concrete reinforcement for irrigation structures, F. W. Hanna, Eng. News; 
Apr. 4, 1907, vol. 57, p. 370. 

Effect of high prices on work of the U. S. Reclamation Service, Eng. News, 
Apr. 18, 1907, vol. 57, p. 418. 

Lettering maps (methods of U. S. R. S.), illus., H. V. Lemenager, Eng. News, 
July 18, 1907, VOL 58, p. 60. 

Eiffect of changes in canal cross section upon rate of flow, F. W. Hanna, Eng. 
News, Sept. 26, 1907, vol. 58, p. 334. 

Effect of changes in canal grade upon rate of flow, F. W. Hanna, Eng. News, 
Nov. 21, 1907, vol. 58, p. 545. 

Comparative costs of earthwork, Ulus., A. P. Davis, Bng. Record, May 16, 

1908, vol. 57, p. 628. 

Depth of water In irrigation canals (and seepage losses), C. E. Grunsky, 
Eng. News, Sept. 10, 1908, voL 60, p. 285. 

Diagram for spacing bands on wood-stave pipe, Illus., B. A. Moritz, Eng. News, 
Sept. 24, 1908, vol. 60, p. 343. 

National Irrigation and flood control (tables of reservoirs), A. P. Davis, Eng. 
Record, Nov. 14, 1908, vol. 58, p. 554. 

Cement and concrete work of U. S. R. S., with notes on disintegration of 
concrete by action of alkali. J. Y. Jewett, Proc. Amer. Soc. for Testing Ma- 
terials, 1908, vol. 8, p. 480. 

Earthwork diagrams for estimating quantities In small irrigation canals in 
level sections, Illus., E. A. Moritz, Eng. News, June 10, 1909, vol. 61, p. 634. 

Cost keeping system of the U. S. Reclamation Service, Eng. Record, July 10, 

1909. vol. 60, p. 47. 

Depreciation allowances on equipment for construction work, U. S. (Govern- 
ment departments, Bng. News, Dee. 2, 1909, voL 62; p. 621. 

12872*— 14 ^28 
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Cost of U. S. Reclamation works (statemoit before congressional committee 
by F. H. NeweU), Bng. Record, June 11, 1910, vol. 61, p. 767. 

Relative value of irrigation waters, H. Stabler, Eng. News, July 14, 1910, 
vol. 64, p. 57. 

Depreciation estimates on U. S. Reclamation Service works, Eng. Record, 
July 23, 1910, vol. 62, p. 111. 

Constitutionality of tlie Reclamation Act, Eng. News, Aug. 11, 1910, voL 64, 
p. 152. 

Pumping projects of U. S. Reclamation Service, editorial, Eng. News, Aug. 
11, 1910, vol. 64, p. 164. 

Ck)st keeping In the U. S. Reclamation Service, illus., D. W. Murphy, Bng. 
News, Sept. 8, 1910, vol. 64. p. 250. 

Elementary principles of irrigation lateral construction, F. W. Hanna, Bng. 
News, Jan. 26, 1911, vol. 65, p. 96. 

Report of board of army engineers on reclamation work, Eng. News, Feb. 2, 
1911, vol. 65, p. 146. 

Transmission applied to irrigation, illns., O. H. Ensign and Jas. M. Gaylord, 
Proc. Amer. Inst of B. B., April, 1911. 

Irrigation In the arid West, F. H. Newell, Science, May 5, 1911, vol. 33, 
p. 681. 

Water losses in Irrigation canals and methods of prevention, F. W. Hanna, 
Bng. & Contr'g, June 21, 1911, vol. 35, p. 722. 

The operation and maintenance of irrigating projects, D. W. Murphy, Eng. 
Record, Aug. 5, 1911, vol. 64, p. 170. 

Reclamation and homemaklng, review of general conditions in the Reclama- 
tion Service, illus., F. H. Newell, Sci. Am., Aug. 12, 1911, vol. 105, p. 144. 

Engineering work of the Reclamation Service, illus., A. P. Davis, Sci. Am., 
Aug. 12, 1911, vol. 105, p. 146. 

Summary of the reclamation projects, illus., Messrs. C. H. Swigart, H. N. 
Savage, F. E. Weymouth, R. F. Walter, Sci. Am., Aug. 12, 1911, vol. 105, p. 148. 

The United States Reclamation Service, illus., Messrs. R. F. Walter, C. H. 
Swigart, H. N. Savage, F. B. Weymouth. Sci. Am. Supp., Aug. 12, 1911, vol. 72, 
p. 102. 

Civil service examinations (U. S. Reclamation Service appointees, editorial), 
Eng. Record, Sept. 9, 1911, vol. 64, p. 290. 

An irrigation pumping system, Jas. M. Gaylord, Blec. Review, Sept. 9, 1911. 

Graphical design of shoes for bands of wood-stave pipe, illus., B. A. Moritz, 
Eng. News, Oct. 12, 1911, vol. 66, p. 426. 

A summary of the engineering features of and the progress of work on the 
irrigation projects, map, Eng. & CJont., Nov. 8, 1911, vol. 36, p. 497. 

A diagram for determining the area that can be irrigated under a given com- 
bination of lifts by a given power, illus., R A. Moritz, Eng. News, Nov. 9, 1911, 
vol. 66, p. 556. 

Water eflaciency and its improvement in irrigating systems, F. W. Hanna, 
Eng. Record, Nov. 11, 1911, vol. 64, p. 561. 

Water efficiency of irrigation systems, F. W. Hanna, Eng. & Cont., Dec. 6, 

1911, vol. 36, p. 593. 

Some. records of irrigation progress by the works of the U. S. R. S., C. J. 
Blanchard, Eng. & Cont., Dec. 13, 1911, vol. 36, p. 645. 

The present stage of irrigation development and a forecast for the future. 
Sam*l Fortler, Eng. & Ck)nt., Dec. 13, 1911, vol. 36, p. 645. 

Irrigation developments in the U. S., F. H. Newell, Eng. Record, Part I, 
Dec. 16, 1911, vol. 64, p. 711; Part II, Dec. 23, 1911, vol. 64, p. 745. 

Irrigation finance, N. E. Webster, Jr., Eng. Record, Dec. 30, 1911, vol. 64, 
p. 765. 

Hydro-electric energy for irrigation, illus., Barry Dibble, Elec. World, Dec. 30, 
1911. 

Experiments on the flow of water in wood stave pipes, illus., E. A. Moritz, 
Trans. Am. Soc. C. E., 1911, vol. 74, p. 411. 

Safe velocities of water on concrete, Illus., A. P. Davis, Eng. News, Jan. 4, 

1912, vol. 67, p. 20. 

Irrigation finance, N. E. Webster, jr., Eng. News, Jan. 11, 1912, vol. 67, p. 70. 

Methods of preparing lands and applying water for irrigation, Eng. ft Cont., 
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Government reclamation projects in Montana, illus., H. N. Savage, Pac. 
Builder and Engineer, Apr. 20, 1912, p. 319. 
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vol. 68, p. 891. 
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p. 1223. 

Conferences on the O. & M. of irrigation, Eng. News, Jan. 9, 1913, vol. 69, p. 80. 

Seasonal duty of irrigation water, Eng. Record, Jan. 25, 1913, vol. 67, p. 90. 
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Eng. Record, July 5, 1913, vol. 68, p. 25. 

" Principles of irrigation engineering," by F. H. Newell and D. W. Murphy, 
review of book, Eng. ft CJont, July 9, 1913, vol. 40, p. 56. 

Gooperatlan in irrigation work in Oregon (short), Eng. News, July 17, 1913, 
vol. 70, p. 117. 

An Important Reclamation Service decision (editorial on O. ft M. changes), 
Eng. News, July 17, 1913, vol. 70, p. 225. 

The cost of Reclamation Service and other projects in Colorado, John K 
Field, Eng. News, Aug. 21, 1913, vol. 70, p. 348. 

Seepage losses from earth canals, with diagrams, E. A. Moritz, Eng. News, 
Aug. 28, 1913, vol. 70, p. 402. 

Experimental values of Kutter's " N " for open channels (from Reclamation 
Record), Western Engineering, Sept., 1913, vol. 3, p. 221. 
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New type of switchboard for Salt River project, illus.. Western Electrician, 
Aug. 29, 1908, vol. 43, p. 168. 

Progress on Roosevelt Dam, Illus., C. W. Smith, Eng. News, Sept. 10, 1908, 
vol. 60, p. 265. 

Granite Reef diversion dam, illus., J. D. Stannard, Eng. News, Oct. 1, 1908, 
vol. 60, p. 366. 

Granite Reef Dam and gate mechanism, illus., F. Teichman, Eng. News, 
Jan. 7, 1909, vol. 61. p. 1. 

Auction sale of Government cement plant (short), Eng. News, June 23, 1910, 
vol. 63, p. 739. 

Construction of Roosevelt Dam, illus., O. W. Smith, Eng. Record, Dec. 81, 

1910, vol. 62, p. 756. 

Construction of a transmission line in Arizona, illus., Eng. Record, Jan. 28, 

1911, vol. 63, p. 109. 
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Lahontan Dam (short description), Eng. News, June 1, 1911, vol. 65, p. 675. 
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Performance and power consumption of a 2^ cu. yd. electric shovel, illus., 
with diagram, C..E. Hogle, Eng. News, Jan. 23, 1913, vol. 69, p. 168. 
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69, p. 618. 

Boring and grouting a fissured foundation beneath an embankment dam 
(Lahontan Dam), illus., Eng. Record, Mar. 29, 1913, vol. 67, p. 340. 



Digitized by VjOOQIC 



362 TWELFTH AKKUAL HEPOBT OF REOLAMATION SEBVIGE. 

An electrically operated shovel, illus., H. Hertz, The Excavating Engineer, 
Mar., 1913, toI. 9, p. 208. 
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New Mewioo, Carlsbad project. — Failures of Lalce Avalon Dam, illus., B. O. 
Murphy, Eng. News, July 6, 1905, vol. 64, p. 9. 

Reinforced concrete diaphragms for earth dams (section of Avalon Dam), 
illus., B. M. HaU, Eng. News, Feb. 6, 1908, vol. 69, p. 145. 
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S6, p. 936. 

Hydrometric investigations conducted at the Sunnyside irrigation project, 
with diagrams, J. C. Stevens, Bug. Cont, May 24, 1911, voL 85, p. 604. 
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Discussion of above, Eng. News, Mar. 27, 1913, vol. 69, p. 635. 
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The Shoshone Dam (short), Eng. Record, July 23, 1910, voL 62, p. 87. 
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Big Porcupine diversion dam, data 340 

Bii Horn County, Shoshone project 254 

Billings, ICoat., oflioe of supervisor of irriga- 
tion 2 

Birch Creek, flow of, at Dnpuyer 109 

Birch Creek Canal system, Blaokfeet. . . 109, 110, 340 
Birds, Interfarenoe of, with transmission line . 52 

Bismarck, secondary prqlect 22,306 

Bixby, and Fortier, engmeering articles by. . 359, 

Black Hills, markets in mining towns '. . '207 

Black River Canal, cost of 171 

date reconstructed 168 

Blackfset Indian Reservation, work in 109 

Blackliwt protect, area and project units 344 

canals, mileage and eai)acity 341 

dams, neight, length, and volume 338 

data, operations, and fleature costs 108-112 

employees, number and iqjuries 333, 351 

engineering articles, list of 360 

financial swtements iio 

legislation 272 

litigation 31 

organization of prefect 349 

reservoirs, data on 337 

summarv of results 322-a33 

Blackfoot, Mant.2_population of. 108 

Blacktail Creek, Blackfeet project 108 

Blahie County, If ilk River protect 128 

Blair, Mont., railroad station, Fort Peck proj- 
ect 118 

Blanchard, C. J., articles by 354,356,359 

Blitzen River, Oreg., investigation on 191 

Blythe-Parker project, reference to 59 

Boats, number in the servikje 330 

Boerschs Lake, Minidoka project, drainage 

work near 95 

Bohemian colony. Klamath, establishment. . 203 

Bofler plant, Williston, tests, article on 362 

Boilers, number in the service 330 

Boise, Idaho, population of 85 

rainfall at 85 

Boise County, Idaho, mention of 85 

Boise Malji Canal; article about excavation of, 

reference, and linliig 358-9 

construction work during year 87 

cost of , to June 30 v 92 

date enlargement completed 86 

date lining completed 86 

capacity of 34i 

Boise ptrw«r plant, date completed 86 

article about, raforenoe to. 359 

data about 343 

operation of 86 

Boise project aUotments 297 

area and project units 344 

canals, mueage and capacity 341 

dams, height, length, and volume 338 

data, operations, and feature costs 85-93 

electrical and mechanical engineering 44, 45 

employees, number and injuries 351 

engineering articles, list of 358,3.59 

financial statements 9«) 

litigation 30 

oreanization of project 350 

prmcfpal contracts 288 

purchases of rights and property 279 

reservors, data on 337 



Page. 

Boise project—CoiitJiiiied. 

summary of results 333.336 

tunnels, number and length 342 

water power development 343 

Boise River, flow of, near Hi|^llaiid« 85 

Boise River Dam, ooet of, to June 30 92 

ditaaboat 340 

date completed 86 

rolling djun at, artloie on. 358 

Bombay, Mont., raflroad statioa, Blackfeet 

project 108 

Bond for flsoalafimits, brief discussion of 2 

Boomer Canal, uncompahgfe project, area 

irrigated . and oontraot. 78,80 

Borrow pit location for levees, artiole 357 

Bowdoin, Mont., Milk River project, lands 

near 129 

Bowdoin main canal, cost of surveys 134 

Bowl Greek, Sun River protect X36 

Bowman, secondary prqieot 22,306 

Branch,L.y.,enghieerfngartideby 361 

Bridge of Snake River, Jackson Hole, Wyo., 

legSlatkin :... 270 

Bridgeport, Nebr., p<mulatlon of. 147 

Bridges, number buflt and length 15,325 

Briscoe Reservoir site, Orlana protect, men- 
tion..... 09 

Brockton, Mont., Fort Peck project, popula- 
tion 118 

Brown. Hu|^ A., medical articles by 356 

Browning, Mont., population of 106 

railroad station. Milk River project 128 

Browns Park Reservoir site, reference to 59 

Buford, N. Dak., raflroad station 182 

Buford-Trenton unit, date of completion 183 

Building charge («ee discussion of projects) . 60-254 

Buildings, number built 16,328 

Bull Mountain raih-oad station, Huntley 

project 122 

Bulletin of service, subscription to n 

Bumping Lake Dam, Yakuna, cost 252 

dataab<Nit 339 

date dam compteted 227 

Bumping Lake Reservoir, clearing of timber 231, 233 

engineering data 337 

storatsiein 234 

Bureau of Plant Industry, cooperation with. . 270 

Bureau of Standards, cooperation with 8 

spedfloatlons, oement, article 365 

Burtey, Idaho, building erected at 05 

population of 93 

substation planned for 44,96 

tnt^ismfsslop U"e bnfit to 95 

Bums, Mont., Lower Yellowstone project, 

population 142 

Butte, Mont., market for Flathead project. . 113 

Butte County, BeDeFonrchepratject 206 

Butter Greek, neadbig Maxwell canal at 192 

Byron, Wash., populatkm of 226 

0. 

Cableways, number in the service 330 

Calais, Sfont., railroad station. Fort Peck 

project 118 

Caldwell, Idaho, population of: 85 

Caldwell Canal outlet in Deer Flat Reservoir, 

built 87 

Califomia, accretions to reclamation fund. . . 296 

allotments. 296 

cooperative work 

net investment to June 30, 1913 296 

Indian irrieatton, legislation 268,272 

Orland project. 68-73 

purchases of rights and property 274 

Caliiomia Mesalato^, Uncompahgre, cost of. 83 

Camas division, Flathead, expenditures 117 

Canada, methods of financing in 7 

Canal construction. Grand Valley project 74 

Canal operated, mfleage {see ^hbtorical 

review^' eadi project) 54-256 

Canal structures, number built 15,334 

Canals built, miles of 15,323 

operated. 334 

when completed, miles of. 341 

Canals operated. Salt River, mfleam of 54 

Canyon Countyf Idaho, mentfon of 85 

Carbon County, Wyo., XoHh Platte project. 147 
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Cardston, Canada, railroad station. Milk 

River project 128 

Carlow, Mont., railroad station, Blackfeet 

project 109 

Carlow Canal system, Blackfeet project 109 

Cartobad,N.Mex^ population of. 167 

Carlsbad, flow of Pecos River at 167 

Carlsbad project, allotments 297 

area and project units 322,344 

canals, mileage and capacity 323,341 

dams, height, length, and volume 323, 338 

data, operations and feature costs 167-172 

employees, number and injuries 333, 351 

engineering articles, list of 3G1 

financial statements 170-172 

injuries to employees 352 

Utlgation 33 

organization of project 348 

reservoirs, data on 337 

summary of results 322-33C 

tunnels, number and length 342 

Carr extension, Adams Cuial, Klamath, cost. 205 

Cars, number of, in service 330 

Carson Lake drain, Truckee-Carson, cost of 

survey. 166 

Carson River, flow of, at Empire 159 

Carson River Dam. {See Lahontan Dam.) 

Carson River diversion dam, data about — 340 
Carson River head works, date completed — 159 

Carson Sink, Kev., canal systems built in 160 

Carts, niunber of, m service 330 

Cascade County, Sun River project 136 

Cascade Range, water flow impounded 228 

Cash transactions, all projects onances 30 

Casper, Wyo., population of 147 

Cassier Counl^, Idaho, mention of 93 

Cattle on the ninn, discussion of 11 

Cedar Creek flume, Uncompahgre, replaced. 80 

Cedar Valley, cost of work 83 

Cement, contracts for, all projects 291 

Cement tests, tabulation. 294 

Cement expo-t. office of 348 

Cement manufactured, four projects 16, 329 

Cement mill. Salt River, dates of completion 

and operation 51 

engineering articles, list of, about 356 

Cement speciflcatiicms, reference to 46,355 

Cement tests, Denver office. 46 

Cement used 16,329 

Central Oregon secondary project. 22,306 

Central Oregon project allotments 297 

operations and surveys 190-191 

Certificate, issuance of final, decisfon. 24 

Chandler, Ariz., population of 50 

Chaves County, N. Max., Hondo project 172 

Chelsea, Mont., railroad station. Fort Peck 

project 118 

Chelsea division. Fort Peek, cost surveys 121 

description of. 119 

Chewaucan River, Oreg., Investigations on . . 191 

Chicago, transportationolBoe. 3.42 

Chief clerk, oince of. 348 

Chief counsel of commission 2 

Chief engineer of commission 2 

Chief engineer, office of 348 

CSiinook, Mont, Milk River project, popula- 
tion 128 

Chinook Dam, Milk River, location of 129, 340 

Chinook division. Milk River project, de- 
scription. 129 

Chipeta Canal, Uncompahgre project, iiir- 

nished water 80 

transfer of 78 

Chuoteau, Mont, Sun Rfver project, popula- 
tion 136 

Chuoteau County, Sun River project 136 

Chronological summary (tee d&cussion of 

projects) 51-354 

Churchill County, Nev 159 

Churchill Valley, Trookae^^arson, irriga- 
tion in 160 

Cimarron, secondary project 22,306 

Cimarron lateral, ITnoompahgre, cost surveys . 83 

cost to complete 84 

Claims for water {see Irrteation plans) 51-355 

Clack, Nev. ,flow of Tmckee River at 150 

Clark Fork, secondary project 22,306 

Clark Fork drainage, Shoshone project 256 
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Clealum Lake Dam, YaUnia 260 

data about 339 

date, temporarv, completed 237 

work done during the year 2S1 

dealum Lake reservoir, Yakima, clearing 231 

data about 3S7 

Clear Creek reservoir, surveys, Yakima 233 

Clear Lake Dam, Klamath, completed au. 

cost of dam. 206 

date about 338 

Clear Lake reservoir, Klamath project 291, 337 

Cleghom,7.C., engineering article by 360 

Clemans well, operation of. Salt River 63 

Clifton. Cok>., population of 73 

Climatic conditions {see dlscuasion of proj- 
ects) 50-364 

CloudDurstpHuntley project, damage from. 124,125 

cost of repairs to structures 127 

Coal mine. Wiill8ton,N. Dak. 184,188 

Coal mined, quanti^ 16,339 

Coburg, Mont, Milk River project, popula- 
tion 138 

Cody. Wyp., population of 254 

Coghian,R. R.,6n£lneerlng article by 362 

Cold Springs dam, Umatilla project, cost. ... 199 

dataabont 333,338 

date completed 192 

engineering articles about 362 

Cold Springs Reservoir, data 337 

Cole, D. W., enjineering articles by.... 361,362,363 
Collections, disbutaenientB, and transfers, 

finances 299 

Collections of waterfidit charges, finances. . 303 

Collins. Mont, Sun River, population of 136 

Colorado, aooretkma to recUunation fund 296 

allotments......... - 296 

Grand Valley project 73-76 

Utigation 28 

net investment to June 30 296 

principal current contracts 288 

purchases of riehts and property 274 

Uncompahgre valley project 77-85 

Colorado River, flow of, at Yuma, Ariz 60 

Colorado River projects. ArlsonarCalifomia. . 22,59 

Colorado River storage, nnancei 306 

Colorado River siphon, cost to June 30, 1913. . 66 

date completed 60 

dedication of 61 

rai^eeri^ articles, list of 367 

work omlng fiscal year 61 

Colorado VaXiej Pumping and Irrigation Co., 

canals, date bought 60 

Colorow Canal, Uncompahgre project, con- 
tract for 78 

furnished water 80 

Cohimbia River basins, possible projects in. . 190 

Gohimnar tunnel, Yakima project, data 342 

engineering article about 303 

Colusa County, GbL, msntion of 68 

Col vllle e xtension, Okanogan project, cost 

surveys...... • 225 

Commission, organization of the 2 

Compensation for Injuries. 49 

Completion, per cent of (tee dtocuasion proj- 

ecto) Z7. 61,355 

Comptroller, office of 348 

Comptroller of the Commission 2 

Conocnully, Wash., ralniiall at 219 

Conconnlly Dam, Okanogan project, cost... 225 

data about 338 

date completed 220 

engineering article about 363 

ConconuUy Reservoir, Okanogan project, 

cost : 225 

dataabout 220,337 

engineerhig article on. 363 

Concrete, quantity idaced 16,329 

safe veloelty of water on, article 364 

unit bids on 310 

Concrete mixers, number In service 330 

Conferenoes on irrigation matters 8 

engineering articles on 365 

Consolidated canal. Salt River, date par- 

diased.-. 51 

Qonstniction authorized <tee discussion of 

lects) 51-354 

period, discussion of 8 
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CdOstnictloD reconuntndid {m$ dlMnadna of 

projocta),..,. 61-354 

Con^iniKUoti durtog Ascal ymr {h€ prp)«»). 5a-2S5 

Corujultlnj; enj^lj»en, oTfiaikBtfon 348 

Cntis aUiog cnfiDc^n fimptoredl , dbctusloii of. 2 

C(iutA3t , horn »viUa«l «rntry. d^dstoa 23 

Coot imam D ] vide , Sun iu v«r prQjwt 137 

CoDtin«ntal Divido Canal, cml to Jane 30... 141 

I £>lrl4e, tunnel thrcmifti ... 213 

3f blflf,C«airaldfscu-Sf<lf>ii nf ,, . 2 

»t prloeip*i CttTTBot, &U projocta . . 28S,291 

Co&tTiotslOf oemaat^iUjoroJ^ctA., ., -^ 291 

CoQTcne Ccimty I W yo. , Horth PLatia pta)6ct. 147 

Oonwaj, J. B.. «iiglji«erfD| vtlcio h; , 360 

OoopomloOf dJK^km or 8 

Ooopentimi, Dcemiltr f^r, by Dirauini... — 10 
Ooopontkm wttb Iluieau ol Ptant tucliutry, 

l*glHlatioii. .*.., 270 

Coop«Q^tiOTilaiiUU^ofWHflhln«toiL,«tkl0ao. 364 

CoopCTTillvc work la Oregon 191,SS5 

CorbetU Wro.jjBlinod itatlOQ 254 

CoTb«flt Dam, Bhothotio project, coat , 261 

dAtAmboot .^...^ >.*. 840 

dttteaHapl«t«d,.,... --,..-.-, — 266 

nq^tDHdiigartidea aboat*.,, 304 

lacattonof. 266 

OorlHtt TouhaL, Bb ash noe project . coat . . 261 

dAinUi for damin^p Isgulation 960 

date com pletetl 266 

CorpciratloinAr wmt^r rl^^hta for. derisbtia 26 

Cory, Hh T., pojrtawifinj? artlcka by,.„, 367 

Cost^ avorac*? t**Bt pot ai^rp , 3 

Coat of coiutnictltw ^wih project 17-19 

Cost of Irri^fiiifjn worka por farm ,, 6 

Coet of liTiftiition » orkft to Jtme ^0, 1913. 14 

CotI of Da«Jitif£ji?ttirfl|, sanrtw^m«Dt 48 

Ooil ofoperfttion wid oiitintenanw. ........ 13,334 

Cost of work, {^use of iDf^eased ijo^^t. 4 

OostkMptnK, ar tli-Ja 363 

Cottonwood Croet. Bolsft, operation of saw- 

mfllat. 86 

CoantteB (tee discosBlon of eadi project) — 60-364 

CoaonL, chief , office of. 2,348 

Cowidie Creek, break in Tieton Canal near. . 236 
Crane, Mont, Lower Yellowstone project, 

population 142 

Creamery, Orland project, additional one — 70 

Credits, raral, for farmers diacuased 10 

Crooked River, Oreg. , investigations on 191 

Crop damage, payment of . dedsions 26 

Crop retoms, discnssion of. 12 

Crop statistics (see each project discussion). . 65-257 
Crops, principal (see diaoussioo of projects) . . 60-354 

Crops, value of for 4 years 13,336 

Cross Cut canal built, brief desoription 53 

Cross Cut power plant, Salt River 51 

description of. 343 

Crow Creek, Flathead project 112,340 

Crow Division, Flathead project, oost sur- 
veys 118 

Crow Reservation, secondary project 22, 306 

Culbertson, Mont., flow of Big Muddy Creek. 1 19 

Culverts, number and length ouilt 15, 326 

Cut Bank, Mont., population of 108 

Cut Bank Canal s;^m. Blacklset project. 100,340 
Cut Bank Creek, flow of at Cut Bazik 108 

D. 

Dairy industry, Orland project, increase of. . . 70 

Dairy stock, increase of , discussed 112 

Dam No. I, North Platte project, cost of 157 

data about 838 

work on 149 

Dam No. IJ, North Platte, cost of 167 

data 338 

work on 1 49 

Dam No. 3 (Lake Minitare), North Platte 

project, cost to June 30 157 

data about 337 

engineering article about 861 

construction work on 150 

Damages, payment of , decisions 25 

Dams, correct design. G. Y. Wisner 353 

Dams, volume of. built 15,328 

Dams, volume of, when completed 338-840 

Dark Canyon siphon, Carlsbad project 168, 171 

Davis, A. P., engineering artides.. 363, 864, 356, 888 



l>aTls,A.P.,letterortniinnittdof to 

Dawson County, Mont., Lower YeOowstone 

project 142 

Dayton, Nov., location of diversion near 160 

Dayton, N.Mex., flow of Peoos River at.... 167 

De Smet secondary project 22,806 

Deaver, Wyo., raiiroBMl station 254 

Decisions of the Secretary of the Interior 22 

Deep Creek, San River project 136 

Deep Creek, diversion dam, data 340 

Deer Flat Forest embankment, data aboat . . 338 

date completed 86 

Deer Flat Reservoir, Boise, construction dur- 
ing year 87 

cost of to June 80 92 

dataaboat 337,338 

engineering artide 359 

location of 86 

storage in 190»-1913 89 

Deerfleld, Kans., population of 105 

power plant at, data 343 

Deerfleld power plant, location of. 105 

Delta, Colo., population of 77 

Delta Chief canal Uncompahgre, transfer of. . 78 

Delta County, Colo., mention of. 77 

Derricks, number of in service 330 

Deschutes Basin TOoJeot, description 191 

Deschutes River Basin, possible projects in. . 100 

Deschutes River cooperative work, Oregon . . 191 

Deschutes River Basin, cooperative work in. 8 

Desert entry within project limits, decision. . 24 

Desert-land entries, assignment of, togislatloa' 266 

Desert-land entries, patents on, legislation. . aoo 

Diamond A canal surveys, Hondo project — 174 

Diamond drilling at Taylor Park dam site.. 178 

Diamond driU borinn, A. P. Davis 368 

Diamond drills, nuxnber of, in service 330 

Diamond Fork, Utah, utilizing of 213 

Diamond Switch, equipment hauled to 215 

Diamond Switch camp, Utah, cost of 218 

Dibble. Barry, engineering articles by 354 

Dikes (see aZ«o levees) 61 

Dikes, permeable, built on Colorado River. . . 62 

Dikes, or levees built 15,324 

Directoor chairman of commission 2 

Director of the Service, organization 348 

Disbursements, collections and transfers, 

flnances 299 

Discussion of Reclamation Service 1-49 

Discussion of projects 50-262 

Distributing systisms, necessity for building . 4 

Ditches, mileage built 15,323 

Diversion dams built, volume 15,323 

completed projecu 340 

Diversion of water (t«e '* historical review,'' 

each project) 64-256 

Dixon, Mont., Flathead project, population. 112 
Dodson, Moni., Milk River prefect, popula- 
tion ot 128 

Dodson Division, Milk River project, de- 
scription 129 

Dodson diversion dam. Milk River, data 340 

cost to June 30. 1918 134 

date completed 128 

engineering article about 360 

location of 129 

Dodson North Canal, Milk River, date of con- 
struction 128 

location of 129 

work on during the year 130 

Dodson North Canal, construction of 129, 130 

Dodson South Canal, construction of 130 

Dodson South Canal, Milk River, completion 

of 129 

dataabout 341 

date of construction 128 

work on 130 

Dog Lake Dam and Reservoir, data 337, 338 

D(M1, M. G.. engineering article by 350, 363 

Dona Ana, N. Mez..pqpulation of. 175 

Dona Ana County, N. Mex 176 

Dona Ana Canal, oontnot to serve water to.. 177 

Dra£-line excavators, number of in service. . 331 

Dnunage, general discussion of 20 

Drainage basins, area (see disoussien each 

project) 50-354 

Drainage ditches, mileage of •• 15 

Drainage inyestigatioos, Strawbeny T^ritoy . 215 
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DufaMBB work: . . . ^ Pftffe* 

Hmtleyjpirflject 21,124 

Ifinidoka inrbject 95 

North Platte prefect. 150 

Klamath project 202 

Shoehone project 255 

Snimyside under State law 236 

TraQkee-Carson prciject 161 

Ymna project 61.66 

Diedges, namber of , in aervioe 330 

Drills, number of , in service 330 

IHry Creek, Flathead project 112,340 

Dry Ckeek FUune, Belle Fouicbo, estimated 

oort 212 

Dry Fork Dam and Reswvoir data 337,33S 

Dubds, secondary project 22,306 

Dunham drain. North Platte project 150 

Dnpuyer. Mont., flow of Birch Creek at lOd 

Dnuon. Mont.. Sun HiTor, population of 136 

Duty of water (tu discossloin d iffojeots).... 60-254 
Duty of water (tee "historical laview" each 

iwoject) 64-256 

Duty of water, aU project* 336 

Duty of water discussed. Trookee-Carsan.... 102 
Duty of water* englnaftring artiotes SHSS^ 

S. 

Earth, axcavatSoB of, unit Uda 310-312 

Earth material excavated 16,329 

East Canal, Uncompahgie proifict, cost of 83 

work on 79 

East Coal Creek lateral, Uncompahgre, cost . . 83 

East Park Dam, cost to Jwie 30, 1913 71 

data in regard to 338 

date completed 68 

engin^eiini; artldes, list of 358 

flow of Stony Creek at 68 

location of 68 

Eairt Park Reservoir, cost of, to June 30, 1913 . 71 

data in reference to 337 

increased storage surveys 69 

storagein 69 

Eastern Canal. Salt River, date completed. .. 51 
Echo, Greg., mversiQQ, Umatilla pr^ect at.. 192 
Eddy County, N. Mex., Carlsbad prqject .... 167 

Edh(dm, C. L., engineering articles by 357 

El Paso, Tex., population of. 175 

El Paso, offices ofaervice at 177,348 

flow of Hio Grande at 175 

El Paso County, Tex 175 

El Paso Valley, Rio Grande project 176 

Elder, H. W.. engineering article by 364 

Electrical and mechanical engJnf^rfng 43-45 

Electrical engineer, office of. 348 

Electrical generators and motors, number of. 331 

Elactrio-lidit plants, number of 331 

Elephant Butte, N. Mex., population of 175 

Elephant Butte Dam, construction during 

tbayear 176 

cost of work to June 30 180 

data about 338 

date, authority, and constructioii. 176 

engineering articles about 362 

Elephant Butte Reservoir, data 337 

Elephant Butte sand-<iement plant, data .... 48 
Elevation of area (see discussion projects).. 60-354 
Elk Creek, CaL, mention of reservoir site near. 60 

EUensburg, w ash. , population of. 226 

Elmore County, Idaho, mention of 85 

Embankment rolled, miit bids on 310 

Empire, Nov., flow of Carson River at 16D 

Employees, iiguries to, all projects 49, 351 

names of engineers 348 

number of, all OToiects 48,333,351 

Engle Dam. (5ee JBlephant Butte Dam.) 

Engle. N. Mex., population of 176 

"Engmeering and contracting," articles in. 353-364 
Engineering articles relatiiu{ to the service. 

list of....: 353-364 

" Engineoring News,'' list of article^ in 35^-364 

" Engineering Record,'' list of articles In. . . 353-364 

Engineer wo^ order system, finances 42 

Engineers, organization of 348 

Engineers, organization of , article 353 

Engines, number of , in service 331 

Enagn, O. H., chief electrical enginepir 348 

engineering articles by 364,357,359 

12872*'— 14 2i , 
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Entries, relinquishment of ledamatioQ, de- 

dsions 26 

Entrymen, insane, decisions 24 

'Entrjf homestead, Flathead project, dedslone 24 

Equipment, statement of all projects 330-333 

Etcheverry, B. A., engineering articles by. 857-364 

Europe, disou8Blon of rural credits in 11 

Evaporation and seepage losses, article on. . . 863 
Evaro, Mont, Flathead project, population of 112 

Evergreen Wasteway built. Salt River 62 

Evolution of the Reolamatlon Service, die- 

cuasion 1 

Excavation, quantity in ouUo yards 16, 820 

unitbidisan 310-317 

Excavators, number of, in the servioB 331 

Expenses, revenues, and finances 41 

Experiment farmai, difficult to interest in.... 

Experiment stations, work of, discussed 

Experts employed, discussion of. 2 

Extension of canals, Huntley project, work 

an 134 

Extension of distribution system. Okanogan. 221 

Extension of time, desert entry, decision 24 

Extension ot Umatilla project, status of 194 

F. 

Fairview raihroad station. Lower Yellowstone 

FfOlon, Ner.',' TraokeiaH<>elnKm project,* popu- 

laticmof ;...... ..\.... 169 

electric onrrent delivcnred to 44,46 

transmission line built to 161 

Family, flow of Two Medicine Creek at 109 

Fargo <tfop, Boise project, replaced 87 

Fargo wasteway, Boise project, built ....... 87 

Farm management, discussion of 9 

Farm unit, amendment of, decisions 22 

Farm unit, limit of area (see each project) . . 60-264 
Fanner's ditch. Garden City, irrigation by . . . 106 

Farmers, four classes of discussed 6 

Farmer's Gravity Canal, date purchased 60 

Fanners' pump in operation ai Yuma 62 

Farmers, success of, discussed 4 

Farms, irrigated . number of 13, 334 

Farms, irrigated, number (see "historical 

review" each project) 64-256 

Fenture co^^ts f wi* meh project discussion). . . 67-261 

Fe^di?r4tlon of Water Usera, ariicle 356 

Feeii ciaii!il , U inat tlJa. projet-t , cost 199 

ilutaahKJut .».,*„..,„ ^.4.^., 341 

dftto completed 192 

work unaurtnE the jear... 193 

FemJoj , Nov . Tru cfcioe-Carsofl t popiiht Km of. 169 

FentlLty of sou Increased by cattle. 11 

Fifll^ 1 , John E . T en.eineertn p ajtiela by „ 366 

Finances, all projectn, gener^ statement and 

tables (flffl? ilfto (^ch project discussion) 38-42 

Fiiiiknce^^ alt projects 296-309 

FiJ Mitii: iul Kr Htetiien ts {ere each project ) 66-259 

Finlcy Creek, Fbthead project.... 112,340 

Finnes' Count v, Kfin.'^ . , men Hon of , 105 

Fbf ?al AfTaira , briol general d isuusaion 2 
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